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PUBLIC WORKS, IRELAND. 



SIXTEENTH REPORT 

THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 
MAY IT PLEASE YOUR LORDSHIPS, 

W E have the honour to submit our Sixteenth Annual Report, embracing, 
in the usual manner, the several services entrusted to our manage- 
ment, viz. : — 

Loans and Grants for Public Works. 

The Collection of Repayments of Old Loans. 

Inland Navigation. 

Roads and Bridges. 

Harbours. 

Public Buildings : — 

Dublin and Phcenix Park. 

New Convict Depot. 

Convict Prisons — Smithfield, Kilmainham, and Richmond. 
Lunatic Asylums. 

Maynooth College. 

New Colleges 
Galway. 

Cork. 

Belfast. 

Piers and Harbours (9 Vic. c. 3). 

Drainage. 

Fisheries. 

Employment Labouring Poor (Relief). 

LandedProperty Improvement (10 Vic. c. 32). 



B 
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IRELAND:— SIXTEENTH REPORT OF THE 



LOANS AND GRANTS FOR PUBLIC WORKS. 

Statements of all Loans and Grants with references to these services will 
be found in the Appendix. We repeat the Funds which have been made 
applicable. 



For Loans. 



1st. Original appropriation by the Act of 1 and 2 Will. IV. 

c. 33 

2nd. Additional sum, 6 and 7 Will. IV. c. 108 

3rd. Re-issued pursuant to 1 and 2 Will. IV. c. 33 

4th. Of 50,000/., under 1 Vic. c. 21, there was appropriated 

5th. 15,000/. per quarter, 6 and 7 Vic. c. 44 

6th. Further appropriation, 9 and 10 Vic. c. 108. 

7th. Further appropriation, 10 and 11 Vic. c. 106 
8th. Further appropriation of 15,000/. per quarter for five 
years, commencing 5th April, 1847, pursuant to Act 
of 9 and 10 Vic. c. 85 



1 and 2 Will. IV. c. 33, &c. 


£1,621,479 


12 


6 


1 Vic. c. 21 


850 


0 


0 


9 Vic. c. 1 


226,349 


19 


11 


Balance of Fund available for all Loans for ordinary Public 


W orks and Drainages up to 5th April, 


1852 . 






9th. Sums charged upon the Consoli- 
dated Fund, pursuant to 9 and 
10 Vic. c. 107 . 


£4,848,235 


2 


6 


Of which one moiety, by way of 
Loan = 


2,424,117 


11 


3 


Of which has been certified to 
Grand Juries .... 


2,244,585 


2 


4 


10th. Amount made available for Loans 
for the Improvement of Landed 
Property, pursuant to 10 Vic. 
c. 32 . 


1,500,000 


0 


0 


Deduct Loans sanctioned to date (5th 
January, 1848) .... 


826,450 


0 


0 



£. 




d. 


500,000 


0 


0 


100,000 


0 


0 


244,650 


0 


0 


46,000 


0 


0 


210,000 


0 


0 


145,000 


0 


0 


370,000 


0 


0 


300,000 


0 


0 


1,915,650 


0 


0 



1,848,679 12 5 



66,970 7 7 



Balance . 



The Total Funds heretofore placed at our disposal for 
Loans, viz. : — 

For ordinary Public Works and River Drainage 

For Relief Works . 

For Land Improvement 



Carry forward 



673,550 0 0 



740,520 7 7 



1,915,650 0 
(2,424, 1 17 11 
1,500,000 0 



5,839,767 11 3 
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Deduct Loans sanctioned, viz. 
1 and 2 Will. IV. c. 33 
1 Vic. c. 21 
9 Vic. c. 1 

9 and 10 Vic. c. 107 

10 Vic. c. 32 . 



Brought forward 

. £1,848,679 12 

2,424,117 11 
826,450 0 



Balance as before 



From the net amount of Loans sanctioned 
Deduct issues on account, viz. : — 

In Exchequer Bills . 
Commissioners for the Reduction f 
of the National Debt . .{ 

From Consolidated Fund, 10 and 
1 1 Vic. c. 87 • 

From the Paymaster of Civil 
Services, 10 Vic. c. 32 . 



£. s. d. 

15,839,767 11 3 



5,099,247 3 8 



740,520 7 7 



£886,950 


0 


0 


398,455 


10 


4 


226,349 


19 


11 


2,424,117 


11 


3 


72,790 


0 


0 


yet issued . 



5,099,247 3 8 



4,008,663 1 6 



1,090,584 2 2 



The whole amount of Transfers to Her Majesty’s Exchequer 
to the 5th January, 1848, viz.:— 

Principal of Exchequer 
Repaid . 

Interest paid 



Principal Issued 6 and 7 Viet. c. 44— 
Repaid 
Interest paid 



Repaid 
Interest paid 



. £546,304 


5 


11 


198,660 


12 


4 


c. 44 — 






. £45,333 


5 


10 


8,857 


4 


7 


£9,305 


0 


9 


2,670 


17 


8 



From the total amount of Loans sanctioned 
Deduct, viz. : — 

Amount issued under 6 and 7 Wm. 
IV. c. 108, the repayment of 
which has been directed through 



744,964 18 3 



54,190 10 5 



11,975 18 5 



811,131 7 1 



another channel .... 


£100,000 


0 


0 


Principal repaid as above 


546,304 


5 


11 


Ditto ditto 


45,333 


5 


10 


Ditto ditto 


9,305 


0 


9 


Balance of Loans outstanding 






£ 



5,099,247 3 8 



700,942 12 6 
14,398,304 11 2 
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For Grants. 



1st. Originally appropriated . 

2nd. Further, 1 Vic. c. 21 

3rd. Portion of 50.000Z., 1 and 2 Vic. c. 88 

4th. Further, 6 and 7 Vic. c. 44 

5th. Under 9 Vic. c. 1 

6th. Further, 9 and 10 Vic. c. 108. 



£. 

50,000 
. ! 50,000 
. j 4,000 
. j 21,000 
. I 50,000 
. I 175,000 



s. d. 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 



rp -i „ £ 350,000 0 0 

1 o be increased by savings or issues, or Grants 
withdrawn or not followed up 10,579 10 3 



£ 360,579 10 3 



Of this amount there has been sanctioned, as will 




- — 


— 


appear from the accompanying statements, 








viz. : — 








Pursuant to 1 and 2 Will. IV. c. 33 


126,639 


4 


6 


, , 1 Vic. c. 21 ; 9 Vic. c. 1 ; 9 and 10 








Vic. c. 108 .... 


229,464 


8 


0 


£ 


356,103 


12 


6 


From gross amount of Grant Funds 


360,579 






Deduct amount appropriated £ 


356^103 


12 


6 


Leaving Balance of Grant Funds available for further 
sanction £ 


4,475 


17 


9 



ACCOUNTS. 

In presenting the Annual Accounts of the Board, which form part of this 
Report, we would respectfully request their Lordships’ attention to the nature 
and number of those accounts, as well as the great amount of details and 
calculations embraced in their formation. , 

In addition to these returns, their Lordships are aware that we have to 
furnish the several Grand Juries, in compliance with the provisions of the 
Acts of Parliament, which guide our ordinary duties, with the usual half- 
yearly certificates for the sums expended on account of the counties. These 
are varied according to the particular service for which the sums certified 
were required, and, in all, elaborate calculations of interest had to be made. 

Further, very comprehensive returns, for Parliament, have been called for, 
and supplied, as well as many other returns furnished to your Lordships. 

The preparation of the extra returns, called for by Parliament, is invariably 
attended with much labour and inconvenience, so far as regards the current 
business of the office, in consequence of reference being necessary to the books 
in daily use. The details, which have been prepared for one set of returns, are 
seldom available for the compliance with a subsequent order ; and those details 
must be furnished .by the individuals who are conversant with the accounts 
required, thus causing a great increase to the business of the Accountant’s Office, 
as well as great delay to the ordinary duties. 

In addition to the above, during the past year, we have been for many 
months closely engaged with the Relief Accounts, under special audit, and the 
subsequent preparation of calculations of the sums to be certified, to the dif- 
ferent counties of Ireland. This was a work of no ordinary magnitude, but it 
was successfully accomplished by the unwearied zeal and attention of every 
individual concerned. J 

The above duties were performed under circumstances of great difficulty, 
and, we regret to say, that their extreme pressure on the Accountant’s Depart- 
ment has deprived us of the services of Deputy Commissary-General Stickney, 
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who. from ill health, has been compelled to resign the office of Accountant to 
which your Lordships had been pleased to appoint him. 

We have felt it due to ourselves, as well as to your Lordships, to make this 
statement as a fair explanation of the delay in rendering this our Annual 
Keport. 

In the month of May, 1847, upon our application, your Lordships were 
pleased to send Commissioners for the special audit of the accounts lor sums ex- 
pended under the Labour Relief Act. That audit has now been brought nearly 
to a close, and of the establishment of 60 clerks, who were employed on that 
duty, there are only three remaining so engaged. 

■ . Your , Lordshi P s ' m ' e f urther pleased to direct these gentlemen to inquire 
into and report upon the system of accounts formerly observed under the 
Board, the result of which is embodied in a very elaborate Report by those 
Commissioners, with propositions for an entire change in the system. 

Your Lordships approved of these recommendations, and directed that the 
new system should be adopted from the 1st January, 1848. This was fully 
carried out; but such an entire change, by the introduction of new books and 
forms, and transfer of clerks to new duties, could not be effected without 
serious inconvenience for the time to all parties. 

It is but justice to the clerks employed in the accountant’s office to state, that 
the^' ’ t iemSelves ,with zeal and alacrity to the new duties required of 

L? our next Annual Report we shall be enabled to speak fully upon the 
working of the new system, which has not yet been sufficiently long in operation 
to authorise us m giving our opinion further, than to state that so far as it has 
been brought into operation we have no reason to doubt but that sufficient 
checks are established by it to prevent the danger of fraud remaining undis- 
covered; but like all general changes modifications have been found necessary 
and iiave received your Lordship’s sanction. 

LANDED PROPERTY IMPROVEMENT ACT. 

(10th Vic., chap. 32.) 

In carrying into operation the provisions of the Landed Property Improve- 
ment Act we have endeavoured, as far as possible, to give preference to, and 
recommend lor the approval of your Lordships, loans applied for by the pro- 
pnetors of estates situate in the western and southern counties, where poverty 
and distress are much more widely spread than in the midland and eastern 
counties, and where agriculture and improvement of all kinds are in a more 
backward state; but, as we anticipated, we have found it more difficult to 
ensure the due execution of the several works of improvement agreed upon in 
those localities, than m districts, where the farmers and labourers are more 
accustomed to regular system and industry, and especially as the works to be 
effected partake more frequently of the character of the reclamation of waste 
lands than of thorough draining and subsoiling lands which had been pre- 
viously cultivated and which, from experience, we find to be the quickest in 
return as well as the most remunerative improvement. 

™ ex P«ise of from 8i to SI. an acre, to increase the 
f ara ble land from 10s. to 20s„ or even 40*. per acre; but, except- 
m 0 under favourable circumstances, waste lands of the present value of 1* can 

™touJo2y° Ved ’ ^ t0 the value ° f from 8 *' or 10s ' P el ' acre oa 
mUCh c “ nsid£ ?' otion and caution have been required, in determining on 
ounSr^S t0be f c °™nded for smcti ™ m several of the western 
counties, where the population have, for the most part, held large mountain 

2eia?v°t2m*r ” r ™ dale , and cultivated no more land than was absolutely 
necessaiy to supply potatoes, for the support of their families. 3 

to dMe theTnf- a P^mary to other improvements, it became necessary 
bv thfconsw d f r ble k, 1 ™ b 7 fencin & aIld to reader each accessible 
by the construction of farm roads, to be followed by thorough draining and 

S00 "l “ the i arran s ements connected with the location- o°f the 
tenants, had, m each case, been completed. 

thJw b S2 S *l? the system °f tenancy in common, must be considered as 
the first step to the improvement of the people, as the moment a man becomes 



Land Improvement. 
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Land Improvement, possessed of a farm of his own, bounded by fences, be will feel an interest in 
the improvement of his little territory, and will become proud of his improve- 
ments, provided he is enabled successfully to get through the first two or three 
years, and his industry and courage are sustained, by frequent friendly visits 
from the proprietor or his confidential agent ; whose instructions, intermingled 
with approval of what had been accomplished, always tends to increased 
exertion. 

The peasantry throughout Ireland, though generally ignorant of the princi- 
ples of agriculture, are excellent labourers with the spade, and are easily 
instructed in the manner of making fences, cutting drains, or forming roads, 
which they execute both neatly and expeditiously, and a little encouragement 
is sufficient to induce pride in their handiwork, hence no difficulty has been 
found in any district, in carrying out the works, when judiciously laid out and 
directed. 

The latter considerations are the most important, and the want of a sufficient 
number of experienced overseers, capable oi superintending the works is much 
felt, even in the eastern and midland counties, and in the west where more 
skill and judgment are required, such are rarely to be met with. 

Previously to the autumn of the year 1S46 effective thorough drainage was 
rarely attempted in this country, beyond the limits of the demesnes of landed 
proprietors, with the exception of some of the north-eastern and eastern counties. 

At that period works of thorough drainage were introduced by Mr. Labou- 
chere’s letter, as an extension of the provisions of the Relief Act, 9th and 10th 
Vic., chap. 107, and the happiest results immediately followed, and will follow 
from this extension. 

At the moment it increased the breadth of land capable of producing good 
cereal and green crops, from which the country is now reaping the advantage ; 
and in regard to the future, it had the effect of convincing the proprietors of 
small estates, and even the holders of ordinary farms, of the importance and 
immediate benefit to be derived from freeing their lands from water, and hence 
the anxiety which at present prevails throughout the country, to forward 
thorough drainage as the foundation of all agricultural improvement. 

Under Mr. Labouchere’s letter 1506 baronial drainage presentments, amount- 
ing to 260,757/. 15. v. 10 d., were granted, approved by us, and sanctioned by 
your Lordships, between the months of October, 1846, and February, 1847, 
and 190,597/- 12s. 4 cl. was actually expended, 24,272 /. 19s. lOtf. on main drains 
to relieve adjoining lands from floods, 79701. in subsoiling 1762 acres with the 
spade, and 158,454/. 12s. 6d. in thorough draining 38,539 a. Or. 20p. of wet 
land, giving an average cost for thorough draining of 41. 4s. 2d. per acre. The 
whole being conducted under the immediate superintendance of Inspectors and 
Overseers appointed by this Board. 

The detail connected with these works, arranged in baronies and counties, is 
Appendix No. i A. given in the Appendix. . 

It is to be observed that the entire amount expended on these drainage 
works is to be repaid by the proprietors, to whom the presentments were 
granted ; and although, in some cases, the labourers, through weakness, from 
want of sufficient food, or from the carelessness and idleness always engendered 
by relief employment, did not perform work in proportion to the expenditure, 
still on the whole, the return has been greater than could have been expected 
under the circumstances, and many landed proprietors have expressed their 
satisfaction at the result, both on account of the real value of the work done, 
as a permanent improvement, and the instruction which they themselves, as well 
as their stewards and tenants, received from the Inspectors and Overseers 
employed by the Board, in the mode of executing thorough draining and sub- 
soiling in a regular and systematic manner. 

It appears by the schedule that drainage works under Mr. Labouchere’s 
letter were executed in 118 baronies, situate in 29 counties, and in consequence 
a knowledge of thorough draining has been generally diffused throughout the 
country. The people for the first time saw, and were instructed, in the use of 
suitable draining tools, and a corps of trained Inspectors and Overseers were 
brought forward, fully capable of laying out and directing the drainage opera- 
tions in a scientific manner ; hence the Labouchere drainage works must be 
considered not only as valuable in themselves, but most important as a pre- 
Actiu Vic. c. 32 . cursor to the Landed Property Improvement Act which followed, and which 
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enabled the Board at once to form an establishment of Inspectors, capable of -Eand Improvement. 

reporting on the 1767 applications for loans under that Act, which have been 

received and acted on up to the 27th May, and which include works of various 
kinds, though they chiefly consist of thorough draining, fencing, and farm 
roads. 



In making our recommendations for the sanction of your Lordships, in regard 
to the amount of loan to be made on each application, we have been guided by 
the instructions contained in the Treasury Minute, dated 14th June, 1847, only 
six days subsequent to the passing of the Act and which contains the following 
passages : — ■ ° 

“My Lords having before them the Act 10th Vic. cap. 32, intituled an Act 
“ ;° Mitate the improvement of landed property in Ireland, and also a letter 
“ from the Commissioners of Public Works, dated the 29th April, proposin'- 
“ m anticipation of the passing of the above-mentioned Act, that the loans to be 
“ made to landed proprietors for the improvement of their estates, should be 
• subjected to certain limitations. 

“ On a full consideration of the subject, their Lordships are of opinion that 
‘ m order to ensure that the benefit of these advances should be as widely ex- 
<( teuded as possible, it is expedient that the sum to be advanced to one pro- 
“ pnetor, shall be limited in amount, as was sanctioned by Parliament in the 
‘ present Session, with respect to the loans for drainage made to proprietors in 
England and Scotland. 

tc “ Proceeding further to determine the limitation of amount, my Lords are 
pleased to direct that the loans to be made to any one landed proprietor, 
“ sha11 not > imder ordinary circumstances, exceed in the aggregate the sum of 
12,000/., as suggested by the Commissioners of Public Works in their letter, 
“ but lf m ar *y particular case, owing to the extent of property to be improved 
“ °r other causes, it would be advisable to enlarge this limit, their Lordships 
“ ™ be prepared, on a representation being made to them by the Board of 
Works, to authorize such additional sum as may appear to be proper 
" / eedins ’ however ’ au aggregate amount to the same proprietor of 

^u,uuu*. 

< < ? naC 1 te< J lj y the 16th clause ’ that tlie inspector appointed by the Board 

‘ ?! VVorks sha11 report ‘whether the proposed or any other works will effect 
“ ‘ immediately or prospectively an improvement in the annual value of the 
land to an amount exceeding the utmost annual amount to be charged thereon 
“ ‘ under this Act, in respect of the advance applied for or the sum necessary to 
be expended. J 

And > m y Lords are of opinion that no advance slionld be made for the 
improvement of any land, unless the increased annual value to be given to 
the land by the proposed improvement, shall equal the annual amount to be 
charged thereon. 



1 heir Lordships, however, do not understand by this, that each portion of 
„ la !] d improved should yield in the first and in every subsequent year, an 
„ ac *ditional rent, equal to 6i per cent, per annum on the outlay, beyond the 
K Prcsent rent, but that the general result of the improvement of the lands, on 
„ w . j th 1 e rent-charge is to be secured, will, one year with another, from the 
^ period when the full benefit of the improvement may be supposed to have 
„ acerued, be such as to produce an increased annual value to the above extent, 
„ » mg cor J 01 course - that the rent-charge is fixed upon lands amply sufficient 
to secure the repayment to Government of the sums so charged. 

« v *• ? a ^! n o attention to this point, my Lords have particularly in view the 
„ .stricts m the west of Ireland, in which the greatest necessity exists for 
M in f‘ ea f mg Productive powers of the land, in order to furnish the means of 
« ® ubs ^ tence /°r the people, and their Lordships, therefore, desire that before 
„ the Commissioners of Public Works recommend the appropriation of any 
« ^! 01 rr y be y°u d that required for meeting demands already sanctioned under 
„ th e Treasury Minute of the 1st and letter of 15th December, they will report 
u the ^umoer ol applications and amouats applied for in the western districts, 
my Lords being anxious, as far as is consistent with justice to other parties, to 
give a preference to the more distressed districts, where not only is it more 
peculiarly desirable to increase the food grown on the spot, but also to provide 
the means of employment for the people at the present time in the productive 
avocation of agriculture. 
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Appendix No. 2 A. 



Appendix No. 3 A. 



Appendix No. 4 A. 



“ My Lords also wish that every facility should be given in the consideration 
“ of applicati ons from these districts, for enabling proprietors to avail them 
“ selves of the fund placed at the disposal of theCommissioners of Public Works.’ 
In regard to the appointment of officers to perform the local duties connected 
with the Land Improvement Act, both as relates to the preliminary reports 
and the subsequent progress inspections, we have followed, as far as circum- 
stances would permit, the instructions contained in your Lordships’ Minute of 
the 25th June, 1847, also as to the defraying the cost of preliminary expenses 
under the 13th, 14th, and 15th sections of the Act, together with the instructions 
relative to sums advanced or agreed to be advanced under the 9th and 10th 
Vic. cap. 4, and 9th and 10th Vic. cap. 101, as authorized by the 55th section of 



the Act. 

Immediately on the passing of the Landed Property Improvement Act, we 
prepared and issued a series of instructions for the information and guidance of 
owners applying for loans, and which contained copies of all the necessary 
forms to be filled up, in order to obtain a loan. 

Instructions were also prepared to guide persons employed by the Board, in 
reporting on the detail of such applications, so as to enable them to determine 
whether or not the works proposed to be executed by the applicant, in each 
case, were suitable, and would return at least 6i per cent, on the expenditure. 

Both of those series of instructions were approved of by Treasury Minute, 
dated 30th July, 1847, previously to their being issued. The Board also issued 
from time to time circulars numbered from 1 to 8 inclusive, containing ad- 
ditional instructions for the guidance of the Inspectors of Drainage, with a view to 
meet the several contingencies as each arose, connected with the working of the 
Act. 

The most important of these circulars are Nos. 1 and 8. By No. 1 information 
is given to the landed proprietors and owners under the terms of the Act, who 
may have obtained loans, that a very strict and “searching investigation will be 
“ made by the officers of the Commissioners of Public Works as to the manner 
“ in which the first or any future instalment shall have been expended, pre- 
“ viously to any further advance being made. 

“ In every case in which the Inspector finds that the work has not been 
“ executed in a sufficient and workmanlike manner, according to the plan and 
“ specification, no allowance will be made for the expenditure incurred until 
« all the defects have been made good at the expense of the party. 

“ In carrying out the works, the local overseer should be directed, as far as 
“ possible, to arrange the execution of the works in such a manner, that the 
“ greater portion undertaken at one time shall be completed within the amount 
« of the instalment of the loan which may have been advanced up to that 
“ period. 

“ The Inspector cannot enter into the detail of measuring, or allowing lor 
“ drains partly finished, or materials, as stones or draining-tiles, delivered ; he 
“ will be directed to ascertain the area of land drained, subsoiled, &c., as com- 
“ pleted, and also the number of perches of fences or farm-roads, as the case 
“ may be, that have been finished. 

“A detailed account of the sum actually disbursed for each item of expendi- 
“ ture, together with the quantity of each variety of work executed, must be 
« transmitted to the Board at least one week before an inspection can be made. 
“ The Inspector will allow the actual amount expended as vouched, provided 
“ such expenditure does not exceed the amount for each variety of work 
“ contained in the estimate. The owner or his agent is requested to inform the 
“ Board, at least once a fortnight, of the number of men actually employed 
“ during that period, together with the amount paid, and to insure uniformity, 
“ Forms of returns for the purpose will be supplied. 

“ Should the proprietor or owner, who has obtained a loan, wish to make 
“ any alteration in the detail of the system of carrying out the work from the 
“plan and specification approved of by the Commissioners of Public Works, 
“ he should apply to the Board for permission to make such alteration, taking 
“ care to point out the advantage of adopting the alteration to the officer of the 
“ Board at the time he may be engaged in making an inspection of the 
« works ; but no alteration can be admitted until it has been sanctioned by the 
“ Board. 

“Should the occupier of land which has been drained, wish to plough up the 



Printed image digitised by the University of Southampton Library Digitisation Unit 




COMMISSIONERS OF PUBLIC WORKS. 9 

“ surface before the drains hare been inspected and approved, it will be Land 
« necessary that due notice be given to the Board, that an officer may be sent 
“ to inspect the works executed; but should it so happen that an inspection 
“ cannot he made at the time, to enable the officer of the Board to discover, 

« without difficulty, the site of any drain made in land which may have been 
« subsequently ploughed, it will be desirable that a plan, on a large scale, oi 
“ the drains in each field, should be made and preserved, which plan will liere- 
“ after be found most useful to the proprietor, by enabling him to discover the 
“ exact position of the drains, the free discharge from which may be impeded 
« by some accident or imperfection in the original construction.” 

Circular No. 7, relates to the carrying out the 29th section of the Act, which 

enacts : — . 

“ That all labourers, hired or employed to execute any works or lmprove- 
“ ments effected under the authority of this Act, shall receive the full value or 
“ consideration which shall be agreed to be given for their labour respectively, 

“ in the current coin of the realm, and not otherwise.” 

In regard to the appointment and payment of officers employed by the Board 
in making preliminary inspections and reports, on the several applications lor 
loans, we beg to refer to the correspondence which took place on the subject, 
more particularly the letter of Mr. Griffith to Sir Charles Trevelyan dated the 
21st August, 1847, and that of the chairman of our Board, dated 30th Novem- Append* No. - A. 

According to the arrangement adopted, no regular appointments were made, 
by which any individual should consider himself so engaged, as to be paid lor 

^ OuUTcontrary, a special appointment was made for every inspection at a S-Lrtttrtrf 
fixed rate of pay for each day actually employed, including hotel expenses, tiie Appeildix No . G a. 
only addition being the actual amount paid for carriage hire ; and thus every 
appointment commenced and terminated with the inspection, and, ol course, 
only those who executed the work entrusted to them in the most satisfactory 
manner, and in a reasonable time, were employed again. , 

In carrying out this system, the greater the number of local Inspectors who 
were available for occasional service the better, as by employing an Inspector 
resident in a certain district for the inspection required in that district, there 
would necessarily be a great saving in the expense of carriage-hire m travelling, 
as well as in the time occupied on the road, as compared to the cost ol sending 
an Inspector from Dublin, or any other point distant from the lands to be 
inspected and reported on, and, acting on this principle, we have uniformly em- 
ployed the nearest local Inspector, on whose opinion we could place reliance, 
to make the inspection. . , 

The total number of inspectors, who have been employed on the above 
principle in preliminary; inspections is 50, of whom 1 received as payment 
the sum of 30 a-. per day, exclusive of hotel and travelling expenses ; 1 received 
20s. per day, with an allowance of 10s. per day to cover hotel expenses ; 44 
received 15s. per day, with an allowance of 10s. per day to cover hotel ex- 
penses; 4 at inferior salaries, varying from 12s. 6d. to 10s. per day, with an 
allowance of 7s. 6a!. per day to cover hotel expenses. 

The latter were usually employed to report on small loans, presenting little 

dl As U detailed in the instructions to persons reporting, the duty of the In- 
spector visiting the lands, was to examine them with a view of determining 
whether or not the proprietor’s application for the proposed improvements m 
drainage or otherwise, if carried out, would be effectual for the purpose, and 1 t 
' not, to lay down and recommend such alteration in the plan ol operations, oi 
substitute others as might appear to be desirable in lieu of those proposed ; to 
make a careful specification and estimate of the expense of executing e 
works ; to state his opinion as to the present annual letting value ol the lands 
proposed to be operated on, and an estimate of the anticipated increase m value, 
which in his j'udgment would result from the works when executed, and o 
embody the whole in a concise report. . , 

As an additional assistance to the Inspectors in regard to the subjects to be 
considered, and to ensure uniformity in the specifications and estimates, de- 
tailed printed forms were prepared, which were required to be filled up and 
transmitted with the report. 
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The Jnspcetor was also required to lay down neatly on the Ordnance map 
°1 the lands, a plan of the several drains to be executed, marking the direction 
ol the tall m each case by arrows, and to distinguish the boundary of the parti- 
cular property offered as security, for the repayment of the loan, bv a tint of 
yellow. J 

a ,• xt 4 s 311 exa ™P le of the manner in which these instructions were carried out 

Appendix No. 7 a. we beg to refer to the Appendix, where the whole of the forms, documents’ 
and reports connected with two small loans, are given as indicative of the 
system adopted in carrying the provisions of the Act into operation from the 
drai™ enCement t0 ^ com P letion of the preliminary report of the Inspector of 

On the receipt of the preliminary report in every case, if favourable, and the 
Commissioners see no objection, a recommendation for a loan to the amount 
approved, is forwarded to the Treasury for sanction. On the receipt of which 
and on the legal requirements being complied with, an instalment amounting 
to one-fifth part of the amount of the loan is advanced, provided such propoi° 
tion does not in any case exceed the sum of 500/. which is the limit fixed by the 

The legal forms necessary for perfecting each loan, namely, the order for 
loan and the certificate for the issue of the respective instalments by which 
a ,• xt eac ^ * oan to P a ’d> which having been approved by your Lordshin’s 

Append, X No. 9 A. minute of the 24th August, 1847, were acted on for the first time on the 18th 
September following, when the first order for a loan was perfected, and having 
been duly registered, the first certificate was signed and forwarded to the Pay- 
master of Civil Services for issue on the 25 th September, 1847. 

On the issue of the certificate for the first instalment, a copy of the report of 
the Inspector, together with copies of all the plans, specifications and estimates 
are transmitted to the borrower, to guide him in the proper execution of the 
works, and it is expected he will commence operations without loss of time 
but owing to the various causes this has not always been the case. 

. ,. _ T , r f he schedule of the number and amount of loans applied for and sanctioned 

ppen ix O.10A. under the Act, to the 27th May ultimo, is given in the Appendix, which con- 
tains the entire series of weekly schedules, each giving the name of the appli- 
cant, the county in which the property proposed to be improved is situate the 
nature of the work, the amount applied for, the amount sanctioned, the ’esti- 
mated return per cent, on the expenditure, and the name of the officer report- 
ing in each case. 1 

Appendix No. ii A. We also send a return, arranged in counties and baronies, showing the popu- 
lation, the area in statute acres, the amount of Poor Law valuation, and the 
gross amount of applications for loans, which have been received from every 
barony in Ireland, likewise the amount sanctioned and issued in each barony 
up to the 27th May, together with a schedule giving the totals of each county’ 
viz., the number of applications, the amount applied for, the number and 
amount sanctioned, the number and amount of orders, and the number and 
amount of certificates issued, from which latter schedule it appears that 
there have been 1767 applications, amounting in the whole to the sum of 
~V35,004/. 12s. 9 d., that the sum of 1,420,600/. has been sanctioned by the 
Treasury, and that the sum of 224, 800/. has been issued up to the 27th May ultimo. 

Of which 186,910/. was on account of the first instalments, and 37,890/, for 
second and additional instalments on account of works in progress. 

Hitherto the works on eight applications only have been completed and 
these are confined to small loans, varying from 100/. to 500/., the gross expen- 
diture on which amounts to 1350/. ; and the cost of preliminary expenses in- 
cluding legal charges, advertising, clerks, and draftsmen copying reports and 
plans, and payment to Inspector employed in making preliminary report is 
equal, on an average to 2/. 2s. 7d. per cent, on the amount of small loans but 
m the larger cases, the per centage on the loan for these expenses will be 
trifling, on an average less one per cent. 

It appears from the foregoing, that although the sum of 186,910/. has been 
issued on account of the first instalments on 1 132 loans, that 37,890/ only has 
been advanced on second and other instalments for works executed up to the 
27th ol May ultimo, which must be considered as indicative of little exertion 
on the part of the borrowers generally, the present destitution of the people 
being taken into consideration. L 1 
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With a view to ascertain the number of labourers actually employed on each Land improvement. 
work, we have requested that fortnightly labour returns, may be transmitted 
to us according to forms which have been supplied; but although many have Appendix No. 12 A. 
forwarded information regularly ; nearly one-half have neglected to do so. In 
consequence, we are unable to state with accuracy the actual number of men 
employed, but calculating partly from the results afforded by the returns 
which have been received, and partly from the works executed, as given in the 
progress reports of our Inspectors, we are of opinion that about 20,000 men 
were employed during the months of April and May, but this number will pro- 
bably be doubled during the months of June and July, particularly the latter, 
when ordinary farm labour will be at a stand still. 

Many of the proprietors who have obtained loans, and who have not com- 
menced operations, excuse themselves on the grounds of their being unable to 
procure the assistance of suitable overseers; and indeed, when we consider that 
instalments have been issued on 1132 distinct loans, many ol which are lor large 
amounts, varying from 5000/. to 20,000/., each ol which involve the draining, and 
otherwise improving from 100 to 200 acres of land, not in one continuous tract, 
but scattered in detached portions over numerous farms, the difficulty, nay, the 
impossibility of finding a sufficient number of overseers trained to, and expe- 
rienced in the modern system of thorough draining, becomes evident, the whole 
of those trained under the Labouchere letter, though employed, being quite 
insufficient. Hence it is advisable to commence with caution, and extend the 
works in proportion, as the sub-overseers and labourers become acquainted 
with the system which is to be adopted. 

In order to assist the proprietors, and to ensure that the works have been 
commenced according to the system laid down in the plans, specifications, and 
estimates approved by the Board, we have directed our Inspectors to visit 
several of the works in progress, for the purpose of giving such directions and 
instructions as may be necessary ; but to save the expenditure of a limited 
fund, we have not ventured to carry out this useful and necessary investigation 
as far as might be desirable. . T 

In many cases these intermediate inspections have been most beneficial. 

The farm servants or stewards of the proprietors employed to conduct the 
works, either not understanding the plans and specifications, or not thinking it 
necessary to follow them, had commenced operations according to their own 
ideas, and laid out the drains in improper directions ; had not cut them suffi- 
ciently deep, or had placed them too near to each other, and threw in large 
and dirty field stones, instead of using clean and well-broken material. In 
such cases— and there were many— the proprietors were informed both by the 
Inspectors and by the Board, that unless the works were executed in future 
according to the system that had been approved of, the Inspector, when called 
upon to report on the expenditure of the first instalment, could not certify for 
the amount ; a notice which produced the desired effect, as a manifest im- 
provement in the manner of executing the works was observed on the next 
examination. 

The arrangements which have been made relative to progress inspections 
called for by individuals to whom loans have been made, are as follows 

The borrower is required in each case to make an application according to 
a certain prescribed form, setting forth the amount ol the instalment on the 
loan already received, and accompanied by a statement in detail of the ex- 
penditure up to that time, as required by Circular No. 1 , on receipt of which, Appendix No. 13 A. 
if the amount of the instalment, appears to have been properly expended, 
either one of the Inspectors usually employed, or one of the Board’s salaried 
officers, is directed to proceed to the spot to make the required inspection ; if 
the former, an appointment similar in principle to that for the preliminary 
inspection, is forwarded to him, together with special instructions, as to the Appendix No. 14 A. 
duty to be performed. 

To diminish as much as possible the cost of the progress inspections, we 
usually employ the local Inspector, whose residence is nearest the works to be 
reported on ; and in future in all cases where the works have been reduced to 
system under trained overseers, the progress inspections "will be made by one of 
the salaried officers of the Board, unless we find, from the remoteness of the Appendix No. is 
situation of the works, that the amount of hotel and travelling expenses inci- 
dent to long journeys would counterbalance the cost of employing a local 
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land improvement. Inspector, who, as has been already mentioned, is only paid for the time 
actually employed in each inspection. 

Hitherto the amount disbursed for progress inspections on 331 distinct cases 
has been 1172/. 17s., giving an average of 3/. 10s. IOcZ. for each inspection; but 
it is to be observed, that the first progress inspections require more time, and 
more detail in measurements, than will be necessary in the subsequent inspec- 
tion. It is necessary, in the first instance, not only to ascertain the length of 
the main drains that have been completed, and the area of the land thorough 
drained or sub-soiled, but to determine that the work has been executed in 
every respect according to the specification ; and hence openings must be made 
in different parts of the same field, &c. 

If on the first inspection it is reported that the works have been executed in 
a satisfactory manner, more may be taken on trust on the second, when it 
may be deemed sufficient to see that the land is dry, and that there is a free 
and full discharge of water at the out-falls. 

In regard to the payment in the current coin of the realm to labourers em- 
ployed, as required by the 29th section of the Act. We have the pleasure to 
state, that very few instances have come to our knowledge in which that section 
has been evaded. On a strict investigation, we have ascertained that in two 
instances a portion of the earnings of the labourers, was retained for the pay- 
ment of arrears of rent ; but in all such cases, either the amount retained in 
the first instance, has been subsequently paid to the men, or the proprietor has 
undertaken that in future the entire of the earnings shall be paid in cash ; and 
from the public notice taken of what has occurred, we expect that the 29th 
section of the Act will in future be complied with. 

System of thorough Draining adopted. 

The system of thorough draining generally adopted, is based on that intro- 
duced by Mr. Smith of Deanston, but varied considerably, according to cir- 
cumstances in regard to the depth of the parallel drains, and the distance 
between them. 

In the year 1846, at the commencement of the Labouchere draining ope- 
rations, the usual depth adopted for the parallel drains varied from 26 inches 
to 30 inches, and the distance between them varied from 18 to 24 feet. 

Early in the year 1847, owing to the discussions that had taken place in 
England as to the comparative advantage of deep and shallow draining, many 
experiments were tried in this country for the purpose of testing the rival 
principles ; and the result has been, that in tenacious clay sub-soils deep drains, 
varying from 4 feet to 4 feet 6 inches, are now preferred to shallow drains ; 
but where the sub-soil is open and gravelly, shallow drains, varying from 
2 feet 6 inches to 3 feet in depth, are found to be sufficient to cut off the springs 
and prevent them from affecting the roots of the plants. 

. t J ae A at clayey district of the county of Wexford, where the sub-soil con- 
sists either of very tenacious tile-clay, or blue clayey marl, very shallow draining 
had hitherto prevailed, and had been found unsuccessful. The Earl of Cour- 
town and Mr. Clift led the way in trying experiments, by sinking drains to 
the depth of from 4 to 5 feet ; and the unexpected success which followed, has 
induced several imitations, not only in the county of Wexford, but throughout 
Ireland, and at the present time deep draining is preferred to shallow. 

Another change of practice nearly as important as the foregoing, has been 
effected by the introduction of pipe tiles in lieu of broken stones, as a conduit 
for the water. 

In 1846, draining pipe-tiles of small bore, varying from 1 to 2 inches in 
diameter, were very little known in this country ; and if we are correctly 
informed, in the year 1846 there were but two manufactories for pipe-tiles of 
k° re * n ^ re ^ an< ^’ namely, that of the Duke of Leinster, in the county of 
Kildare, and the Earl of Cour town’s, in the county of Wexford. At the pre- 
sent moment excellent tiles are manufactured in 25 different localities, the 
Appendix No. 1C A. particular site of each of which will be found in the Appendix, and prepa- 
rations are being made for the erection of many more. The usual prices for 
1 and inch .P i P es vary from 10s. to 15s. per thousand, at the kiln, at 
which rate there will be an average saving in draining land by pipe-tiles, in 
preference to broken stone of about 30s. per acre. Of course this saving will 
in a great measure depend on the distance between the kiln and the land to be 



Printed image digitised by the University of Southampton Library Digitisation Unit 




COMMISSIONERS OF PUBLIC WORKS. 



13 



drained ; but under any circumstances the facility of draining by means of improvement . 

pipes, instead of stones, is universally acknowledged, as the cost and delay of 

drawing stones from a neighbouring quarry, or even field stones from an 

adjoining field, is so great, that the area that can be drained by any individual 

in one year is materially circumscribed, where broken stones are used ; and 

hence the anxiety to procure pipe-tiles, not only on account of the saving in 

expense, but from facility of completing a considerable number of acres within 

a limitted period, and in all lands of weather. 

Execution of the Works under the Landed Property Improvement Act. 

The works that have been executed, or which are in progress, may be 
divided into two classes — the reclamation of waste lands, and the thorough 
draining and sub-soiling of wet lands previously enclosed and cultivated. 

Of the first, the most important are situate on the north, north-western, and 
western coast. In the northern counties we would notice extensive improve- 
ments, undertaken by the Earl of Leitrim, in the barony of Kilmacrenan, 
county Donegal. At present, the improvements are confined to the sub- 
division of the land, hitherto held in common, into distinct farms, by the 
construction of boundary fences, and the forming of farm roads connecting the 
several sub-divisions, together with some thorough drainage and subsoiling. 

The Earl of Arran has likewise commenced operations of a similar character 
on his estate in the barony of Banagh, and Mr. John Hamilton, of St. Ernans, 
has also embarked extensively in the reclamation of moory and boggy land on 
several estates, in the baronies of Tyrhugh and Boylagh, in the same county. 

Mr. Hamilton’s improvements include every variety of work connected with 
reclamation, from the commencement to the preparation for the ordinary 
farming process of tilling for the crops, and we are happy to say his exertions, 
particularly in the neighbourhood of Donegal, have been carried on with a 
success, which holds out an encouraging example to other proprietors. 

Operations, similar to the foregoing, are carried on in the counties of Sligo, 

Mayo, Galway, and Clare, by Lord Palmerston and the Hon. Henry Caulfield, 

Mr. John Wynne, Lord Wallscourt, the Marquis of Sligo, Sir Richard 
O’Donnell, Bart., Mr. Cornelius Creagh, and by several proprietors on a com- 
paratively small scale. 

To the south of the Shannon, in the county of Kerry, the proprietors have 
been more alive than in other districts to the benefit to be derived by the 
employment of the people under the Land Improvement Act, and the amount 
borrowed, and the consequent extent of work in progress, is unusually great. 

The most extensive operations in reclamation, including fencing, draining 
sub-soiling by the spade, and communication roads, has been undertaken by 
Mr. St. John Blacker, in the barony of Iraghticonnor, with every prospect of 
an ample return. He has lately added a tilery to his establishment, and has 
forwarded to us specimens of some of the best manufactured pipe tiles we have 
seen. 

Messrs. W. F. Crosbie and R. C. Hickson have also commenced reclamation 
on a large scale in the baronies of Corkaguiny and Clanmaurice, and operations 
of a similar character are in progress near the west coast of the county of Cork, 
by the Earl of Bantry, Sir George Colthurst, Bart., and others. 

In regard to the ordinary thorough draining of wet land, the greater part of 
which had been previously cultivated, the examples are too numerous to be 
specially mentioned. In fact, the number of distinct loans on which such 
operations are in progress, exceeds 1000, and the works are distributed over 
every county in Ireland. We would merely mention that most extensive and 
important works have been commenced by the Marquis of Abercorn, the 
Earl of Erne, Sir Edmund Hayes, Bart., and Sir Robert Ferguson, Bart., in 
the counties Donegal, Tyrone, and Fermanagh. 

By the Earl of Antrim, Mr. Edward M'Donnell and Mr. John M'Neille, in 
the county of Antrim ; Lord Dufferin and the Rev. W. B. Forde, in the county 
of Down ; the Archbishop of Armagh and the Earl of Gosford, in the counties 
of Armagh and Cavan ; Mr. Charles P. Leslie, the Earl of Leitrim, Mr. 

Arthur Johnston, Lieut. -Colonel White, Mr. J. Dickson, and Mr. John Godley, 
in the comities of Monaghan and Leitrim ; the Earl of Lucan, Mr. Thomas 
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Spencer Lindsay, Mr. Patrick Kirwan, Mr. James Brown, and others, in the 
county of Mayo ; Lord Clonbrock, Mr. C. St. George, Mr. Denis Kirwan, Mr. 
Thomas N. Redington, and others, in the county of Galway ; Sir Richard 
Levinge, Bart., Major Samuel Blackall, the Marquis of Westmeath, and Mr. 
Guy Lloyd, in the counties of Roscommon, Westmeath, and Longford; the 
Earl of Bessborough, Right Hon. William F. Tighe, the Earl of Courtown, 
Lord Templemore, Mr. Charles Doyne, and others, in the counties of Kil- 
kenny, Carlow, and Wexford ; Sir Charles Coote, Bart., Lord de Vesci, the 
Hon. J. W. Fitzpatrick, and Mr. W. S. Trench, in the Queen’s County ; Mr. 
John Carden, Mr. John Trant, Mr. Thomas G. Stoney, and many others on a 
small scale in the county of Tipperary ; Mrs. Catherine Osborne, Lord Carew, 
and Lord Stuart de Decies, in the county of Waterford ; the Earl of Shannon, 
the Earl of Clare, the Earl of Devon, the Misses Gascoigne, Mr. Nicholas 
P. Leader, and a great number of others in the counties of Cork and Limerick ; 
and by the Marquis of Lansdowne, Mr. Stephen E. Collis, Mr. Pierce Crosbie, 
Mr. James Bland, Mr. William Sandes, Mr. George Gunn, and many others, in 
the county of Kerry. 

As an example of the manner in which progress reports are made, we beg 
to forward five, which have been received from our Inspectors for the counties 
of Londonderry, Leitrim, Westmeath, Wexford, and Queen’s County, accom- 
panied by the bills of work executed in each case. It may be observed, that 
the whole of the reports received, do not present such satisfactory results as 
those now put forward. At the same time, we have the pleasure to state, that 
the exceptions are few, and after the expenditure of the first instalment has 
been approved of, and the bill of work certified, we have not hitherto been 
obliged to withhold a second instalment, on account of imperfection in the 
execution of the works. 

In concluding our Report relative to the Landed Property Improvement 
Act, we beg to express our thorough conviction of the great advantage which 
this country must derive from the works, which may, and will be effected under 
its provisions, provided those works be really and bond, fide executed accord- 
ing to the system laid down by us and approved by your Lordships. 

But such can be only obtained through the instrumentality of frequent 
investigations made on the spot by officers of this Board, and a steady deter 
mination to decline payment for works, which have been injudiciously com- 
menced contrary to instructions, or imperfectly executed. 

It should be borne in mind, that the sum to be expended amounts to 
1,500,000/., and the average anticipated return is 8/. per cent. If such be 
realized, and we entertain, no doubt, that it will, provided the works be 
executed as directed, the income of the country will be increased 120,000/. 
per annum, at an annual charge of 91,500/. for 22 years, after which it will be 
free, but this advantage, important though it be, is trifling, when compared to 
the benefit which must result by showing the landlords the permanent im- 
provement which a comparatively small investment will effect, and to both 
landlord and tenant the importance of thorough draining as a preliminary to 
all improvements in agriculture, and to the obtaining early and certain crops 
of every description. 



PUBLIC BUILDINGS. 

The works connected with this branch of our business, have, generally 
speaking, been proceeded with satisfactorily, although, from the pressure in 
the money-market during the last year, as much progress has not been made 
in all the new buildings, as a strict enforcement of the contracts would have 
required ; but the difficulty experienced by contractors in obtaining money, in 
the usual course of business, has influenced the Board in not pressing on the 
works. The contracts for the whole of these buildings, have been obtained by 
public competition. 

The great increase of business connected with the erection of various public 
buildings, has rendered the employment of private architects indispensable, to 
enable us to carry them out satisfactorily. 
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The following, is a list of new buildings in progress, or about to be com- Public Buildings. 
menced, with the name of the architect employed on each. — 



Cork 

Galway . 

Belfast 

Maynooth 



Cork 
Sligo . 
Killarney 
Mullingar 
Omagh 
Ballinasloe 
Dublin 



Sir Thomas Deane 
Mr. Keane. 

Mr. Lanyon. 

Mr. Pugin. 

Lunatic Asylums. 

Mr. Atkins. 

Mr. Butler. 

Sir Thomas Deane. 
Mr. John Mulvany 
Mr. Farrell. 

Mr. Kempster. 

Mr. Murray. 



Criminal Lunatic Asylum, 

Dublin . . Mr. Owen. 

New Convict Depdt Mr. Owen. 

Queens Colleges, erected under the Act 8 and 9 Viet. c. 66. 

Cork College. 

Belfast College. 

Galway College. 

Since the date of our last Report, considerable progress has been made in 
these bmlihngs, particularly at Belfast College, which we expect will be com- 
pleted m the early part of next year. Plans of each College, and elevations of 
the principal fronts, accompany this Report. The sites selected, are, in extent, 
about 10 acres each. The accommodation required to be provided, on the sug- 
gestions of the Presidents and Vice-Presidents, was as follows, viz : 

1st Class. General accommodation, one great hall for public purposes, 
distributing prizes,- opening sessions, &c. 

Museum of Natural History, Geology &c. 

Library. 

Botanic Garden. 

Residence of President. 

Apartments of Vice Presidents. 



2nd 

3rd 

4th 

5th 

6th 



Second Class Special Accommodation. 

1st. Chemical Laboratory. 

2nd. Chemical Lecture Room. 

3rd. Mathematics, Physics, and Mechanics, same Lecture room 

4th. Literary department, two Lecture rooms. 

jt th ; G eol ogy, Anatomy, and Botany, two Lecture rooms. 

i • , 3 V’, 5 \ S1X Lecture 1,oo ms, each to hold 200 persons.) 
bth. Cabinet of Philosophical and Mechanical apparatus. 

Maynooth College.— Act 8 and 9 Vic. cap. 5. 

.. 5p nsl 5| r f b * e P r °grtss has been made in the works, although not to the extent 
the Board had expected. The plan and elevation of the new buildings accom- 
pany this Report by which it will be seen that a small room 7s provided for 
thr “ r °° ms f0 !' each P™ fcss °r. The funds appealed by 
the Act of 1 ai Lament being inadequate to completing more than three sides of 

EraTunds^ 1 IW*, f r» h Side ^ ba & r the presentleft vault 
keSStte forthcoming, the examination hall and chapel can 

r repairs, previously performed under the direction of the 

Board AS the bnP Z °- he TOteS ' are now exeeuted under this 

±5oaiu, and the building is gradually being improved. 

r,l»lg nyl a artSOft t ebuild i ngSwei ' e &und *° be in a dilapidated state when 
placed under our charge. A considerable expenditure will be required for some 
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time to bring the main buildings, together with the offices, into the state of 
repair in which such an institution should be maintained. 

Lunatic Asylums. 

Much attention has been paid to the arrangements for the accommodation 
and comfort of the patients in the new asylums ordered to be erected by the 
Lord Lieutenant in Council. 

In the selection of sites, and the internal arrangements of the buildings, the 
Board continue to receive from the Inspectors of Lunatic Asylums all the 
assistance that their experience in the management of the insane so well enables 
them to afford. 

It is hoped that the buildings will be found effective for all the purposes of 
such institutions, and, at the same time, not devoid of architectural character. 
It has been an object with the Board to impress on the architects employed the 
necessity for simplicity and economy in designing them. At the same time, it 
is to be observed, that where a complete separation of the sexes, and minute 
classification of patients, must be provided for, both in the buildings and airing 
grounds, the cost of lunatic asylums must necessarily be great, and should not 
be compared with that of workhouses and ordinary charitable institutions, 
which is the comparison generally made by inexperienced persons. 

The instructions drawn up for the guidance of architects in preparing plans 
appear in the Appendix. 

There is one point in these instructions which calls for some explanation from 
the Board, inasmuch as the instruction given, relating to the height of the 
buildings, is quite at variance with that published by the Commissioners of 
Lunacy in England, who recommend that no lunatic asylum should exceed two 
stories in height. Before directing the architects to design their buildings with 
three stories, we consulted with the Inspectors of Lunatic Asylums in this 
country, and found their views in accordance with our own ; that notwith- 
standing the admitted advantage of using low buildings for hospitals, where 
many a°-ed and infirm persons were to be resident, still the advantages to be 
gained were not of such value as to counterbalance the present cost and future 
expense of repairs attendant on increasing the superficial extent of those 
buildings. 

The principal objection to three-story buildings appears to the Board to be, 
the difficulty that might be experienced in removing the patients from the 
upper story in case of fire. 

The asylums hitherto erected in this country were, for the greater part, 
built with small single rooms (or cells, as they were termed), and without large 
dormitories, and these single rooms being vaulted, there was little risk to be 
apprehended from fire. In the modern edifices the vaulting has been generally 
abandoned ; and, in the designs prepared under our directions, we endeavour 
to provide against the spreading of fire, by strong party walls at intervals, or 
by detaching the buildings from one another, as in the Cork Asylum (a plan 
and elevation of which accompanies this Report). At the same time, it may be 
observed, that the constant surveillance exercised by the numerous attendants in 
a lunatic asylum, renders the risk of fire to the building less than in most other 
public institutions. 

Criminal Lunatic Asylum. 

The buildings have been contracted for, and the works are proceeding satis- 
factorily. The site of this asylum is within about three miles of Dublin, near 
the village of Dundrum. 

It will accommodate 120 patients. As the whole of the land that the 
Board were obliged to purchase in procuring the site was not required for the 
immediate use of the asylum, it has not been enclosed within its boundary 
walls. A portion of about nine acres has, with your Lordships’ approval, been 
let for a term of seven years, at a rent of 45/. a year, at the expiration of which 
period the ground can again be disposed of, or added to that for the use of the 
asylum, should it be required. 

New Convict Depot, North Circular Road, Dublin. 

The general plans for this building were prepared in London, under the 
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direction of Lieutenant-Colonel Jebb, Surveyor- General of Prisons, as from 
the great pressure on this office, in the early part of last year, the requisite 
consideration and attention could not be given to their preparation at that 
period. The site of the prison was purchased at a cost of 2,243 /. 8s. 9 d. 

The building, which is to contain 500 prisoners, has been contracted for at a 
sum of 52,305/. 13s. 3d. In the parliamentary estimates of last year the pro- 
bable cost was stated at 50,000/, but in forwarding that estimate it was ex- 
plained to your Lordships, that as the plans were not completed, this should 
only be considered an approximate estimate. And, in our letter of the 26th 
October, 1847, the following statement was made, and the amended estimate 
approved of by your Lordships. 

“ The lowest tender, which is from Messrs. Williams, amounts to 52,207/., 
“ and its prices, in detail, are considered fair by the Board’s architect. 

“ In addition to the amount of this tender, it will be necessary to provide 
“ funds for heating and ventilating the whole building, for providing and 
“ putting up cooking apparatus, and several fixtures necessary, previously to 
“ the occupation of the prison. 

“ To cover these expenses, and also the cost of superintendence and other 
“ usual contingencies, it will be sufficient to add 15 per cent, to the present 
“ tender, the whole making a gross total of 60,038/. Is.” 

Unless alterations to increase or vary the prison arrangements are introduced, 
it is not apprehended that this sum will be exceeded ; the building is expected 
to be completed by the commencement of the year 1850. 

Convict Prisons, Smithfeld, Kilmainham and Richmond. 

In pursuance of the Lord Lieutenant’s directions, the building at Smith field 
has been altered, so as to afford accommodation for 280 convicts, 

An expenditure of 1,148/. 9s. 5c/. has been made at Kilmainham Gaol and 
Richmond Bridewell, to fit up portions of them for the reception of convicts. 

Coast Guard Stations and Custom Houses. 

Various alterations and repairs have been carried on during the last year at 
29 of these buildings, at an aggregate cost of 3,547/., which has been defrayed 
by the Board of Customs. 

The Custom House at Cork, owing to the foundation of the quay walls which 
support it, being undermined by the current of the river, was in a very dan- 
gerous state, and the difficulties encountered in securing the walls, have been 
considerable ; but most parts of the building are now safe, and in a short time 
it is expected that the whole works will be completed, and the building in a 
good state of repair. 

The repairs of the Coast Guard Stations are attended with some trouble, from 
the remote situation of many of them, and the consequent difficulty of control- 
ling the works in progress. 



Drawings to accompany Public Buildings portion of Animal Report. 



Maynooth College 
Belfast College . 



Cork College 



Galway College 



Central Criminal Lunatic 
Asylum, Dundrum. 

Cork District Lunatic Asy- 
lum. 



1. Elevation of East Fane (pi*incipal front). 

2. Ground plan. 

3. First story, plan of. 

4. Front elevation. 

5. Ground plan. 

6. Plan of upper floor. 

7. Elevation of north (principal) front. 

8. Ground plan. 

9. Plan of first floor. 

10. Elevation of west (principal) front. 

11. Ground floor. 

12. Plan of upper floor. 

13. Elevation of principal front. 

14. Ground plan. 

15. Plan of upper floor. 

16. Elevation of principal front. 

17. Ground plan. 

18. Plan of upper floor. 
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ROADS AND BRIDGES. 

The Board have continued the maintenance, in good repair, and at a very- 
reasonable cost, of all the roads placed under their management, in pursuance 
of the Acts of 6 Geo. IV. cap. 101, and 1 & 2 W. IV. cap. 33. 

As it is competent for the Board, under the latter Act, to give over to the 
charge of the respective counties, those roads which they have hitherto main- 
tained under its provisions, they are prepared to do so, if upon due considera- 
tion the step should be found advisable. This will depend, in some measure, 
upon local and other circumstances affecting each particular line of road, 
and which, from being grouped with others, or altogether detached, would 
present grounds for selection or rejection, as the case might be ; the two 
objects being kept in view, of maintaining the road in good traversable order 
and at a reasonable cost. The Board have no power, under 6 Geo. 4, cap. 101, 
to give over the roads maintained under its provisions, from their management. 

The roads to which these observations refer, will be found marked upon the 
map (G), showing the localities of all works under the control or manage- 
ment of the Board. 

Post Roads. 

In addition to these two classes of roads, the Board are called upon, by the 
Lord Lieutenant, and at the instance of the Post Office authorities, to put into 
immediate repair, any road, or portion of road, which has become out of repair, 
to the delay of Her Majesty’s Mail. Their powers for this purpose arise in 
the provisions of the Act 6 & 7 W. IV. cap. 116 ; and in pursuance of these pro- 
visions they have repaired many portions of road, the expense of which will be 
levied off the respective counties in which the lines were situated. 

The duty connected with this branch of the Roads and Bridges Service is 
executed through the medium of the county surveyor. 



DRAINAGE. 

Improvement of Navigation, and Water Power : — Acts 5 & 6 Vic., cap. 89 ; 

8 & 9 Vic., cap. 69 ; 9 Vic., cap. 4, and 10 and 11 Vic., cap. 79. 

The proceedings and operations under these Acts, up to the period when the 
Drainage, Shannon, and other Commissions were consolidated with the Board 
of Works, in August, 1846, are detailed in the Annual Reports on Drainage, 
terminating with the Fourth Annual Report, dated 8th August, 1846. 

Since that time, the Board’s Monthly Reports, published with the Relief Cor- 
respondence in the eventful season of 1846-7, contain full statements of the 
current proceedings in this department. 

In all these Reports, but especially in the Annual Reports above referred 
to, the whole principle of the Drainage code of laws, — the previous state of the 
country, arising from the neglect of Drainage, and the want of such laws, — the 
mode of proceeding, and of bringing them into operation, — and the system 
adopted for the execution of the works, are so fully detailed as to render it un- 
necessary for us to do more than continue the history of these important opera- 
tions. 

The attempt by one code of laws, (to be administered by an impartial central 
tribunal,) to produce co-operation between the numerous, and often con- 
flicting interests, involved in cases of Rive or Main (arterial) Drainage, and 
to combine for their mutual benefit, the interests •of the capitalist and the 
agriculturist, has, we are happy to state, proved successful to a very great 
extent. 

The application of the law, for the initiation and carrying into effect, works 
of the greatest magnitude in the country, involving the interest of thou- 
sands of individuals, the expenditure of very large sums of money, and the 
apparently conflicting objects of improved Drainage, Navigation and Mill- 
power, has been tested and found as effectual as for the opening of a small 
main drain, affecting the interests of two or more persons and the expenditure 
of a few hundred pounds only. The consequence has been, as may be seen 
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by reference to the map of Ireland annexed to this Report, (showing the 
general position of the operations of all kinds conducted by the Board), that a 
great number of the principal rivers (main drains) of Ireland have been placed 
under the operation of this law. 

Many more measures have been applied for, and will be found detailed in 
the schedules attached to this part of our Report ; and there is no doubt, that 
if funds become available for such purposes, Ireland will present a feature 
which we believe is without a parallel in any other country, namely, in the 
regulation of the great proportion of its water courses or main drains from 
their sources, to the sea, under an organized system of voluntary co-operation 
at the expense (equitably distributed) of the interests, whether public or 
private, benefited by the operations. 

Since these Acts have come into operation, we have received formal me- 
morials for 451 districts (exclusive of 202 districts which chiefly included 
works of a private or individual character, and which, as hereinafter men- 
tioned were to be dealt with under 10 Viet. c. 32), 

We have had the preliminary inquiries and proceedings completed by the 
issue of the “ Final Notices” in 138 districts, 36 of which are postponed for 
want of funds, and one in consequence of legal difficulties ; and the surveys, 
estimates, and reports, are now completed or nearly so in the remaining 313 
of the 451 districts. , 

The extent of catch-ment or rain-basin, or, in other words, the extent of 
country, the waters of which are discharged by the main channel of the 180 
districts, in which reports have been published, may be approximately esti- 
mated at 7,577,387 acres. The extent of lands actually to be drained or 
improved at 359,968 acres. The extent of navigation to be opened at 250 
miles, and the total length of river course or main drain at 1695 miles, whilst 
the amount of the estimates, so far as the same has been ascertained, may be 
approximately stated at 1,698,214/. 

Of the 138 districts for which the Final Notices have been issued, the works 
have been commenced in 101, are now completed, or very nearly so, in 24, and 
may be expected to be completed in about 20 additional districts, in periods 
varying from one to three months from the present time (July). 

The total sum expended for all purposes under these Acts, including pre- 
liminary expenses, works, and interest on borrowed moneys, from 1842 up to 
the 31st December, 1847, amounts to 429,152/.; of this sum 128,828/. has 
been provided by loans from private individuals, and the remainder, amounting 
to 300,324/., has been provided from the Board of Works Loan Fund, spe- 
cially increased for that purpose by the Act 10 & 1 1 Vic., cap. 86. 

The total expenditure on works of drainage during the year ending 3 1st 
December, 1846, was 93,161/., and the employment afforded was equivalent 
to the labour of 901,766 men for one day. The total expenditure during the 
year ending 31st December, 1847, was 282,944/., and the employment afforded 
was equivalent to the labour of 3,436,593 men for one day. 

General Results of the Works. 

Of the general direct results obtained from the execution of the works the 
Board are now enabled to speak with certainty, from the experience afforded 
by the districts in which the works have been completed, or considerably ad- 
vanced towards completion. 

On the whole, it appears that up to the present time about 72,000 acres of 
land have been drained and relieved from liability to injury by floods, inde- 
pendent of the quantity of land to which only partial benefit has been given by 
the yet incomplete state of the works. 

The lands so relieved are, generally speaking, some of the richest alluvial 
soils of the country, heretofore flooded frequently from three to six months 
of the year, yielding in most instances precarious crops, — in some cases nearly 
valueless, from the height to which the waters were retained even in summer ; 
whilst in others, — such as lands reclaimed from the sea, or lakes wholly 
drained, or cut out bogs and marshes, — the extent of land drained, forms an 
absolute addition to the fertile producing surface of the country. 

The whole of these lands, before their drainage, not only afforded little em- 
ployment for man, but, from their flooded state, were injurious to the health o 1 
the inhabitants, and the ripening of crops in the adjacent lands. 



Drainage. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Drainage. 



20 IRELAND:— SIXTEENTH REPORT OF THE 

Many portions of the lands so drained have been inspected by members of 
the Board, and in almost every instance the most gratifying results have been 
witnessed ; — the crops greatly improved in their quality, — the lands rendered 
available throughout the whole year, either for grazing or the labours of the 
agriculturist ; — in many cases extensive employment afforded in operations of 
deep under or thorough drainage, where it would previously have been impos- 
sible even to till the lands ; — in many others, works of cultivation, reclamation, 
and tillage, undertaken on lands that could scarcely be grazed in summer ; — 
and in almost all cases there was evidence of the amply remunerative nature 
of the undertaking, and a ready admission thereof, and of the benefits derived 
from the works, was made by the parties interested. 

The increased and improved production of food from 72,000 acres of land, 
thus permanently improved, with the increased employment which they are 
calculated to afford, would at any time be of great value, but under present 
circumstances, this value is greatly enhanced. 

It has been observed in some districts in which the works have been com- 
pleted, that the saving of the crop from inundation, to which they were hereto- 
fore liable, would in itself, and independently of the other advantages of 
improved Drainage, alone remunerate for the expenditure. 

In a few. districts, large tracts of cut out hog or common land, on which 
numerous poor people had settled for many years, and built their cabins within 
the limits of inundation, have been effectually relieved, and houses from which 
thg inhabitants were periodically driven by flood, are now, from the effect of 
the works, from six to nine feet above the level of future floods. 

It is remarkable too, that in these cases the poor inhabitants have made 
strenuous exertions to render the benefits of the works available to themselves, 
have tilled and improved their land, and in some instances improved their 
houses with the money which they were enabled to earn in the progress of the 
works. 

In the cases of lands reclaimed from the sea or tide-way, the prospects of 
productiveness are generally most satisfactory ; the lands, as at Kilmannock ; 
in the county Wexford, are of the richest quality, and by energetic arrange- 
ments will be made, in a few years, capable of paying far more than the cost of 
their reclamation. 

Instances of particular cases have come under our cognizance, in which the 
first year’s crop of portions of the drained lands, has yielded a profit over and 
above rent and cost of cultivation, exceeding the whole amount to which the 
same land becomes liable for the expenses of Drainage. 

Besides the direct benefits resulting from the Drainage Works, in the 
increased productiveness of the land, improved water power, and the con- 
sequent increased employment afforded, there are perhaps few measures of 
improvement attended by so many and important collateral benefits, whether 
we regard them as the first and essential steps to the thorough drainage and 
reclamation of the adjacent lands, and of wastes and bogs, the practical educa- 
tion which in their execution and results they afford to the residents of the 
district, or the effect which there is no room to doubt, they will, when carried 
out extensively, have on the climate and consequent fertility of the country. 

Proceedings in 1846-7. 

Having thus described, generally, the operations under this code of laws and 
their results, we proceed briefly to enumerate the peculiar circumstances and 
proceedings which marked our progress in this department since the consoli- 
dation of the Board in August, 1846. 

In the Appendix to the Report will be found the following Schedules, 
showing the details of expenditure and progress in the several districts in 
Ireland : — 

No. 1. — Schedules or Registry of Memorials received, showing the Number, 
Extent, and other details of the Districts for the Drainage or Improvement of 
which application has been made since the Act 5th and 6th Vic. cap. 89, was 
passed in August, 1842. 

No. 2. — Annual Accounts of General Expenditure on Drainage (see Accounts). 

No. 3. — Schedule of Districts in which Works have been commenced, with 
details of Expenditure, Labour, or Employment afforded. 

The deranging effect which the famine and distress arising from the failure 
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of the potato crop in 1845, 6, and 7, had upon all proceedings and all rela- 
tions of life, whether social, physical, or moral, in this country, embraced m its 
influence the operations under the Drainage Acts in one respect advantageously, 
in o-ivino- a °reatly increased stimulus to exertion, and compelling parties to 
co-operate for their common good, who under less pressing circumstances 
would perhaps have not been willing to do so ; and in another respect disad- 
vantao-eously to no inconsiderable extent, in urging forward measures of import- 
ance °before they were matured, or that skilled persons acquainted with 
works of so very novel a nature could be obtained to. conduct them ; but more 
so still in rendering it necessary, for the sake of affording and diffusing employ- 
ment, to commence works before their proper time, and to continue the execu- 
tion of works of this class during the winter season, under the injurious 
influence of short days, and numerous other discouraging circumstances, such 
as the absolute inability of the labourers to work well from want of proper 
food, and in other instances, their apathy, neglect, or idleness, superinduced 
by the more favourable terms upon which food or employment was necessanly 
afforded as a system of relief. 

Provisions for Summary Proceedings. 

In the early part of 1846, the Act 9 Vic. cap. 4 was passed with a view to 
facilitate Drainage measures, as a reproductive mode of employment; and the 
“Provisions for Summary Proceedings” contained therein were designed, as 
their name imports, to expedite all the preliminary steps, so that in any case 
employment might be afforded in a few weeks after application was made. 

As a further stimulus, the Act provided a sum of 10,000^ to be lent to pay 
the cost of preliminary proceedings and tools to commence the works, and a 
further sum of 5,000Z. per annum to be advanced in aid of contributions for 
such preliminary proceedings. , . , 

These provisions for summary proceedings were further continued by tne 
Act 10 and 11 Vic., cap. 79, and by these Acts the necessary amount of assents 
was reduced from two- thirds to that of a majority in extent of the number of 
acres to be drained ; and the concurrence of tenants was dispensed with. 

In addition to the advantages thus afforded by the Legislature, the proprietors 
of lands were stimulated by the peculiar circumstances of the times, and the 
improved terms on which Government afforded loans for such measures, to 
avail themselves of these Acts, and in consequence of this combination of 
circumstances we received the large amount of applications set forth in Schedule 
No. 1, the progressive increase in which was duly recorded in our monthly 
reports, as published in the Relief Correspondence of the period. 

We have had nearly all the districts applied for, surveyed and examined 
pursuant to the provisions of the Act, and have obtained a very large and 
valuable mass of information, which is prepared to be published in the usual 
form of a report on each district, so soon as there is any reasonable prospect of 
funds being obtained on loan, in sufficient amount to enable us to proceed with 

th ' Under the “ Provisions for Summary Proceedings,” a considerable number 
of the districts in which at present the works are in progress were commenced, 
and notwithstanding the haste with which, under the severe pressure of the 
time, the surveys and examinations were made, to satisfy the requirements of 
the Act, a vast amount of permanent good has been effected, a great benefit 
derived from steady employment, and in some districts in the west of Ireland 
very many lives saved by the timely relief afforded. 

These provisions in some parts of the country were applied mainly to opening 
small streams tributary to large rivers, which latter had been improved, or 
were in progress, under the ordinary proceedings of the Drainage Acts. 

Where this has been the case, the work was simple, and where we had been 
successful in obtaining energetic and skilful persons to conduct them, with the 
aid of people already trained in the adjacent districts, these measures have not 
suffered in any respect by reason of the haste with which they were undertaken 
and concluded, nor has the expense in any material degree been increased 
thereby. But in other instances, where the destitution was very great, the 
labourers unskilled, and perhaps unable to work, even with the most anxious 
care and skilful management, the expense has been necessarily increased, and 
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we find that no ordinarily formed estimate, still less one formed in the hasty 
manner in which the surveys were necessarily prepared, and in the time 
allowed under the provisions for Summary Proceedings, would suffice to meet 
all the contingencies. 

When, superadded to the foregoing circumstances, we were constrained to 
continue many of these river works, for the sake of employment merely, during 
the prevalence of winter and flood, the liability to excess in the expenditure 
over the original estimates was proportionably increased. 

A still greater evil resulted from the necessity in which we were involved 
during the summer of last year (and we regret to say again in this year) of 
partially suspending our operations from deficiency of funds to meet the 
season’s expenditure. In water works, which can only advantageously be con- 
ducted during the summer months, and in some of which no works can be done 
except in summer, suspension of operations at such a period is most detri- 
mental, and tends materially to increase the cost of the works. 

It is, however, to be borne in mind that the depressed state of the money 
market rendered these suspensions necessary, and that although additional funds 
were provided in the autumn of last year by the Act 10 and 11 Viet., c. 86, 
which have since enabled the Board to proceed gradually with the works then 
in progress, the loss of the summer months of that year coul.d not wholly be 
recovered by any exertions in the autumn. 

Under all these circumstances the Board find that in several districts, there 
will necessarily be exceeding, and in a few, considerable excess, in the expen- 
diture over the original estimates, and that in most of these cases the excess is 
clearly traceable to some of the causes above enumerated, yet they are happy 
to state, that in no case which has come under their, consideration will the 
total expenditure exceed the value of the advantages resulting from the works. 

1 he fact that many of the measures of private drainage now under the opera- 
tion of the Land Improvement Act were, in. pursuance of the Treasury Minute 
of the 1st December, 1846, applied for under the provisions of the Drainage 
Acts, has been already referred to. These cases were numerous, and in some 
the works were commenced and executed under these Acts. 

By a provision contained in the Land Improvement Act, the parties interested 
were empowered by suitable applications to have their cases brought under 
its provisions; this has been consequently done; and the sums advanced 
for that purpose will be refunded out of the sum of One and a Half Million 
granted by the Land Improvement Act. 

Second Assents. 

One of the Provisions for Summary Proceedings enacts, as a species of safe- 
guard, to compensate for the summary mode in which the works should be 
undertaken and conducted, that the Board shall not be empowered to spend 
a greater sum than 31. per acre on the average of the quantity of land to be 
drained, until the Assents required by the Act shall be again received by the 
Commissioners. 

This provision, apparently so just when taking into consideration the circum- 
stances under which the works were necessarily commenced, is found never- 
theless, in practice, to be fertile in difficulties in many cases where its object is 
not fully understood (notwithstanding lull and explicit explanations on our 
part), or where apathy has supervened on the excitement and pressure of the 
last two years. 

In such cases either the proprietors neglect or refuse to send in their second 

assents when called upon. In some the principal proprietors are abroad, in 

others, vague fears of unlimited expenditure influence the parties. 

However, pending the receipt of these second assents, the works are 
necessarily suspended; several of them in a very unfinished state; including, in 
some cases, public bridges and other important works, where, from the urgency 
of distress we continued the employment to the very limit the Act allowed, 
feeling assured that the proprietors interested, would not hesitate to give their 
second assents where it is so essentially their interest to do so, as is the case in 
almost all the instances where the works have been so suspended. 

In some of these cases the amount of the original estimate is not yet nearly 
expended, as, although we were not empowered to issue more than 3/. per 
acre, without the second assents, we always had the estimate prepared irrespec- 
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tive of any such consideration ; so that, in fact, in such instances the parties 
gave their first assent with a full knowledge that the expenditure to effect the 
works required must necessarily exceed the limit of 3L per acre ; and in most 
of these cases it is essentially the interest of the majority to assent again, as in 
the event of their not doing so, and our being compelled to make an award 
upon the unfinished district, those parties whose lands have derived benefit 
must be charged with the whole expenditure (perhaps double what it would 
otherwise be) incurred for the formation of works commenced on a scale suited 
to relieve the whole, but which, from the want of power to complete them, 
have not effected that object. 

As to the objection to assent again, on the grounds of the unlimited nature of 
the future expenditure, this has been so often answered that it is only neces- 
sary to repeat, that an assent under the ordinary provisions of the Act is 
equally unlimited, and that where works are undertaken at the request of 
parties for their sole benefit, and at their sole risk and expense, no other 
arrangement could be made ; for it is not to be supposed that the Govern- 
ment, or the Board, — the executive department thereof, — should incur the risk. 

In one great district in the west of Ireland, in the midst of the distress of 
last year, the works were suspended during the whole of the summer, or 
working season, in consequence of not receiving the second assents from the 
proprietors, who, however, subsequently did assent. 

Under all the circumstances, and considering the fact that the delay to give 
the second assents is highly injurious to the proprietors themselves, it appears 
desirable that some alteration of the law should be made whereby this difficulty 
could be overcome. 

Awards. 

In Drainage Works, after the original design has been fully carried into 
effect, we find considerable subsidence takes place in the moory or boggy lands, 
or those charged with springs, and as might be anticipated, considerable wear 
and tear of the newly cut banks, causing a deposit of the materials in the river 
channel, after the first winter’s flood. Hitherto we have found it necessary 
after the first completion of the works to apply remedies to these inevitable 
evils, and for this purpose to maintain the works throughout the first winter 
season at least, after their execution, both for the purpose of testing their 
adequacy, and of putting them into such a permanent state as would ensure their 
ultimate success and stability. From the experience obtained in these works, 
and with the means at the disposal of our officers, we consider this course to be 
the most economical and beneficial for the proprietors that we could adopt. 

For these reasons we deem it advisable to defer the completion of our 
awards for some period after the nominal completion of the works. 

We are now preparing the awards for the districts in which the works have 
been thus, not only completely finished, but maintained throughout the gradual 
settlement and improvement of their river-courses, and anticipate no difficulties 
in the final adjustment of the measures. 

In the cases of County Bridges and other such Public Works, which from 
their insufficiency for the free discharge of the waters, are obstructions to 
Drainage,- — the cost of their alterations or reconstruction is, by the Drainage Acts, 
liable to be repaid by Grand Jury presentments ; and we have as a preliminary 
step to the declaration of our awards in the districts so completed, already cer- 
tified to the secretaries of the Grand Juries the cost of each such work. 

The benefit which the Drainage Works have conferred on the country, and 
the lands on which they have been undertaken, are so apparent and so univer- 
sally admitted that, independently of the stringent powers of the law, we anti- 
cipate no difficulty in the gradual repayment of the expenditure, by half-yearly 
instalments; and we cannot close this part of our Report without acknow- 
ledging the cordial co-operation, and the total absence of any vexatious inter- 
ruption, which our officers experienced from the proprietors and holders of 
lands in the districts which have been completed ; and though it was evidently 
their interest to adopt such a course, and thus avoid unnecessary expense in the 
execution of their own works, yet we cannot in justice withhold the expression 
of our opinion on the good sense that induced the general performance of the 
duty, and set an example in these the first districts undertaken, which we hope 
to see pervade the whole of Ireland. 
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Fisheries. FISHERIES. 

Act 5 and 6 Vic., cliap. 106 ; 7 and 8 Vic., chap. 108 ; 8 and 9 Vic., chap. 108 ; 

9 and 10 Vic., chap. 1 14. 

General Observations. 

No branch of the industrial resources of Ireland suffered more severely, in 
the first instance, from the famine and distress of the years 1846-1847 than 
the fisheries, both deep sea and inland. This anomaly is the more remark- 
able where their great capability of productiveness was so well known, and 
where, in the natural order of things, a people curtailed in the supply of the 
fruits of the land, might have been expected to avail themselves of the boun- 
tiful supplies of food which the surrounding sea afforded. Yet it is a fact that, 
in the autumn of 1846, when the impending famine was certain, and when 
deaths from starvation had already occurred, supplies of fish, the most abundant 
which had been known for years, existed on many parts of the coast, and that 
on parts of the southern and western coasts, large quantities of fish were 
allowed to rot on the shore, or were spread on the adjacent fields for manure. 

This extraordinary state of things resulted partly from a prejudice against 
the use of fish as a dietary, without potatoes, partly from the utter prostration 
and distress which the want of food produced, (and which compelled the coast 
population to part with their boats, tackle, &c., as well as every other imple- 
ment or means of earning a livelihood for food, to maintain their very exist- 
ence,) but mainly from the fact, that the fisheries of this country, however 
valuable or important, were not fixed on the solid basis of an established trade 
nor were followed or maintained as a real commercial undertaking for the 
profit which they would directly yield. 

In our monthly reports, and in several other papers published in the Relief 
Correspondence laid before Parliament during this eventful period, these facts, 
their causes, with some of the measures proposed for their remedy, were put 
forward. 

Whilst the deep sea fisheries were injuriously affected by the withdrawal of 
boats and tackle, left to rot on the shores, or in pawn offices, and by the 
fishermen themselves resorting to the more certain and ready means of public 
works, and soup kitchens, for the bare support of life; the inland fisheries were 
materially injured by the increased infringement of the laws, passed for their 
protection and improvement. 

The close season prohibitions were openly violated, when it was felt to be 
difficult to enforce regulations, that were met by the plea of want of food ; and 
it is much to be feared, that in consequence, a general disregard for the most 
useful regulations of the law, has supervened to an extent that has caused much 
mischief already, which it will require much time to correct and remove. 

Whilst such were the depressing results of the famine in the first instance, 
there are still strong grounds for hoping that those very results, by exposing the 
unsound and undeveloped state of one of the most valuable (and which at the 
same time it would be easy to render most available) of the resources of the 
country, will have their good effects. 

The fact of great numbers of persons dying from want of food (or such profit- 
able employment as would enable them to buy it), along the shores of a sea 
abounding in fish, and which was calculated to afford remunerative employ- 
ment in its production, has established beyond all controversy, the necessity for 
permanently developing and relying upon the fisheries in this country as a 
source of industry and trade, and consequently of food. 

Curing Stations. 

To fix this growing opinion more firmly in the public mind, — to give a 
direction and aim to the exertions of individuals and private enterprise, we 
proposed to the Lords Commissioners of Her Majesty’s Treasury in 1846, the 
establishment of a few fish-curing stations, in the remote districts of the western 
and south-western coasts, to exhibit by practical example, the mode by which 
the fisheries as a trade, might be placed on a firm and suitable basis. 

This proposal having been sanctioned, the small sum of 5,OOOZ. was placed at 
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our disposal, by the Reproductive Loan Fund Society, for the purpose, and as - Fisheries . 

detailed in the Fishery Series of the Relief Correspondence, and our monthly Appendix F l. 
reports, several fish-curing stations were established on the principles set forth 
in the instructions to our agents, a copy of which is annexed. See Appendix 
F 1. 

The general results of the example thus set, have been most satisfactory and 
encouraging. Previous to the establishment of the stations, there were not more, 
we believe, than two or three small establishments for the curing of fish in 
Ireland, and as far as we could learn, none in which the improved systems of 
curing adopted in Scotland and elsewhere, had been practised. Now, in 
addition to the six stations established by the Board, there are six private 
stations in the south of Ireland ; and several others have been established, or 
are in course of establishment on the western coast, furnished with smoking 
houses, and using the improved modes of curing similar to those practised by us ; 
whilst at the same time, strenuous exertions have been made to get up fishing 
companies ; and far better still, private individuals, either separately or formed 
into small partnerships, have in several instances entered into the trade, having 
procured improved boats and tackle for fishing ; and generally speaking, public 
attention has been awakened to the subject. 

Charitable funds have, in many instances, been devoted with great advantage 
to supplying the wants of poor fishermen, by enabling them to procure tackle 
to pursue again their avocation. The Society of Friends, with their usual 
benevolence and well-directed business habits, have effected a great amount of 
good in this way, and are still steadily pursuing the same course. Under a 
suitable system of agency they render all their advances available to the pro- 
motion and revival of industry amongst the fishermen ; and, in some instances, 
by combining their operations with ours in the same locality, they render 
doubly valuable to the people the establishment of these curing stations, which 
thus combine the results of a good market with the advantage of a practical 
school. 

In establishing the fish-curing stations, it was essential to procure expe- 
rienced curers from Scotland, and for that purpose we deputed Mr. Ffennell, 
one of our Inspectors of Fisheries, to wait upon the late Sir Thomas Dick 
Lauder, from whom and Mr. Miller, Inspector-General of British Fisheries, 
we received the most valuable and cordial assistance ; and the persons whom 
we employed on their recommendation have, in every respect, given satisfac- 
tion. See Extract from Mr. Ffennell’s Report in the Appendix. (F 2.) Appendix F 

The stations established by us were as follows, viz. : 



1. At Killy begs 

2. At Inniscoe 

3. At Belmullet 

4. At Roundstone 

5. At Valentia 

6. Castletown Berehaven 

7. Baltimore 



in the County Donegal. 

„ „ Mayo. 

„ „ Galway. 

„ „ Kerry. 

„ „ Cork. 



The accounts of the expenditure, receipts, and value of the stock on hand at 
each of these stations, up to the 1st May last, is forwarded in the Appendix, Appendix F 
and some interesting statements connected with some of these stations will be 
found in the First Report of Messrs. Barry and Ffennell on the proposed Appendix F 
closing of the Baltimore Station, and in extracts from Reports of Mr. Barry on 
the Valentia, Baltimore, and Castletown Stations, for which see Appendix. Appendix F 
The Roundstone Station we were obliged to abandon without effecting much 
good, if any, from the total apathy or inability of the inhabitants to avail them- 
selves of its advantages. In fact, this station was established at a time when 
the relief afforded by employment on the roads, or food from the soup kitchen, 
was much more easily attainable for the maintenance of life than it could be 
by hazardous exertions on a dangerous and exposed coast ; so that the people 
made few attempts to supply fish to the station, and we deemed it better, even 
at some loss, to remove to another locality, (Inniscoe,) where a greater readi- 
ness to avail themselves of its advantages was evinced by the fishermen. 

At all the stations the various kinds of fish are cured on the most approved 

E 



Printed image digitised by the University of Southampton Library Digitisation Unit 




26 



IRELAND SIXTEENTH REPORT OF THE 



Fisheries. systems as practised in Scotland, and the superiority of the article produced in 
every branch of the trade has been freely admitted. 

Fishing tackle and salt have been sold in small quantities with manifest 
advantages. 

In some instances persons have been sent to the stations to be instructed in 
the whole system of curing, previous to their being employed in private esta- 
blishments ; and in others, our curers have given most valuable instructions at 
the localities to the parties establishing stations ; whilst the advantages which 
the stations are effecting generally, in an educational point of view, in the 
instruction of the people, (who are freely admitted to witness the actual process 
of curing,) we believe will be found to be lasting and most important, and have 
even already been developed in some cases in the improved system of curing 
adopted by the fishermen themselves. 

The Killybegs and Belmullet Stations, which were amongst the first esta- 
blished, have hitherto proved the most productive, or, in other words, have 
been made most use of by the people. But Valentia combined with Dingle, 
when fully worked, offers every prospect of being equal to the best ; and 
Castletown has much to recommend it, both from its natural position and capa- 
bilities. 

The Baltimore Station we have recently given up, having fully accomplished 
the objects for which it was mainly established — the revival of the industry 
which the horrors of famine had so dreadfully depressed in the Union of Skib- 
bereen. That this was fully effected will be seen by the interesting Report of 
Messrs. Barry and Ffennell, before referred to. 

From Killybegs, besides the local sales, our agent was enabled to send a cargo 
of cured fish to Belfast, and another considerable cargo to Dublin, during the 
last winter ; and these cargoes have been sold at a very fair profit, whilst the 
quality of the fish has been everywhere approved of. 

Appendix F 3 . There is abundant evidence in the detail of separate (F 3.) transactions to 
show that private traders, acting upon purely commercial principles, could esta- 
blish themselves in this trade without any very considerable amount of capital 
on the west coast, and realize a very fair profit, as on many of these separate 
transactions the sales effected by our agents showed a profit of from 50 to 80 
per cent, on the purchase, cure, and sale of the fish, independent of cost of 
establishment. Indeed we have good reason to believe that by carrying out 
even the policy adopted by us in these stations, which is the reverse of what a 
private trader would practise ; some of them, if continued sufficiently long, so 
as fully to test their capabilities, would be at least self-supporting, if not more 
than remunerative. 

It is to be borne in mind that our object has been to create a market by our 
readiness to buy, rather than by the amount of our purchases ; to avoid all in- 
terference with private traders, and even by the sale of salt to enable the people 
to cure the fish themselves ; and whilst we test the principle of whether or not 
a profit could be made by merely buying and curing fish in the best manner to 
sell again, our object was to regard more the advantage which example and in- 
struction would have upon the community, than to render such agency a pro- 
fitable speculation, an object which could only be effected by managing it wholly 
as a matter of trade, and on true commercial principles. 

In fact, in some of the stations we bought little or no fish, as at Baltimore and 
Valentia (up to a recent period), yet many of the most important objects sought 
by the original proposition, have been obtained. 

Our leading object has been to establish a regular fishing trade, — a steady 
daily market, and its consequent stimulus to the daily exertion of the fisher- 
men ; and in the remote districts of the country, it is clear that this can only be 
effectually produced by the Curing Station, which affords the certain means of 
preserving the daily supply, until it may be required in the markets of the country . 

Having thus, to a great extent, accomplished the objects contemplated when 
recommending to your Lordships to sanction this arrangement, and having 
directed public attention to the subject, and shown the capabilities of these 
remote districts to supply fish at very moderate rates to parties wishing to 
embark in the Curing business, and having also, by the ready sales effected at 
remunerative prices, proved that there is no want of markets for well-cured 
fish, we shall be prepared, in obedience to your Lordship’s instructions con- 
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veyed in Sir Charles Trevelyan’s letter of 25th May, to close the whole of 
these stations by the end of this year; and shall endeavour, in the mean time, 
to find persons of moderate capital to take assignments of the buildings and 
materials at the several stations, for the purpose of carrying on the Curing 
establishments on their own account, and so perpetuate the advantages of a 
market hitherto only temporarily afforded to the fishermen. 

The establishment of railways and lines of steam communication will in time 
afford a ready means of obtaining a market for the superior kinds of fish, and 
which would bear the cost of carriage in a fresh state. But the Curing House, 
with its accompaniments,, must ever be the sheet anchor of the trade. 

We are glad to see that attention has been given in some districts to the 
establishment of ice-houses, for the purpose of sending some of the superior 
kinds of fish to the markets. A trade in sprats and herrings, packed in ice, 
between the south coast and Bristol and Dublin, has been carried on to some 
extent during the last year. 

We recommend attention to this subject especially, wherever practicable on 
the western coast, on which at present the finest kind of turbot, john dory, and 
other flat fish are comparatively valueless, through want of the means of send- 
ing them in good condition to suitable markets. 

To extend information we published in pamphlet shape, for distribution 
amongst fishermen, some excellent instructions on the curing of fish supplied 
to us by Sir Thomas Dick Lauder, and we also encouraged publications by 
others on the proper kinds and uses of bait and other fishery subjects. 

We are happy to report that the fishing companies established at Dunmore, 
near Waterford, referred to in former reports, are progressing steadily and 
profitably, — yielding a clear profit of from 10 to 13 per cent, over and above 
all expenses, besides giving remunerative employment to the people engaged. 

In the Appendix we furnish the usual return of the registry of vessels, boats. 
See., employed in the fisheries, with the remarks of the registering officers 
within their respective districts. 

From the great number of changes which during the last year took place in 
the ownership of boats, from the number which have been lost or withdrawn 
from the fishery, and under such unparalleled circumstances the difficulty of 
having the registry revised, we do not feel at all confident of the accuracy of 
this return, notwithstanding that every possible care had been taken to obtain 
correct information. From the instructions, however, which we have issued 
for its revision, we may expect to be able to obtain a correct return of the 
present year. 

In the Appendix we annex an abstract of the bye laws prepared, an abstract 
of the licenses granted for the making of oyster-beds, also of the orders issued, 
defining the mouths of rivers. 

On some parts of the west coast of Ireland, the habit of mooring the herring- 
nets and having them set all day, has been gradually on the increase, it is said, 
with very injurious effect to the fisheries. The active interposition of the coast 
guard, who are empowered to enforce the law in such cases, will be required 
to put an effectual stop to these practices. 



Fisheries 
Appendix F 4. 



Appendix F G. 



Appendix F 7- 



Appendix F 8. 



Appendix F 9. 
Appendix F 10. 
Appendix F 11. 



Salmon Fisheries. 

The salmon fisheries of 1846 were generally very productive, whilst those of 
1847 were, as far as we have any means of ascertaining, very much the reverse. 
Many reasons are put forward to account for this deficiency, and which has been 
by not a few persons attributed to the state of the laws on the subject. We 
are, however, in this instance more disposed to attribute the deficiency to 
natural causes, more particularly as a similar deficiency was observed in 
Scotland during the same period. And as it is now pretty generally admitted 
that salmon do not come to perfection until the third year after the ova have 
been deposited, a sufficient reason for the deficiency might be found in the 
unusual dryness of the autumn of 1844, and its consequent effect upon the 
migration of the breeding fish. 

Instead of attributing the evils to the provisions of the law, we are strongly 
disposed to believe that they arise, as we have already stated, from its too 
frequent infringement in the almost total neglect of the observance of the close 
season, and of protection to the breeding fish and fry. 
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Fisheries. We fear that the clause contained in the Act 9 and 10 Vic., c. 114, s. 3, which 

exempts eight counties in Ireland from its operation as regards close time, has 
rather tended to conduce to the neglect alluded to, especially from the mode in 
which the clause is framed the anomaly exists, that in several instances one 
side of a river is subject to a different law from the other side, as to the close 
time to be observed. This has arisen from the exemption being made for 
counties, of which rivers are in some instances the boundaries. 

Apart from the objection which arises to this irregularity, however, we have 
received numerous memorials from parties interested in the salmon fisheries of 
the counties so exempted, protesting against the provision, and seeking an 
alteration by bye-laws which would place them on the same footing as to the 
close time as the other parts of the country. 

With reference to the want of protection of the breeding fish, and the due 
enforcement of the provisions of the law, we have called attention in our 
previous Reports, more especially in our Fourth Annual Report, to the frequent 
and urgent demands made for the organization of a system with a suitable force 
for the accomplishment of these objects. 

Although the Fishery Acts authorize the assistance of the constabulary and 
coast guard in the enforcement of the law, yet it has been found that such 
cannot, consistently with their other duties, be given of that active nature which 
the necessities of the case require ; and in Ireland, where so very large a pro- 
portion of the salmon fisheries is public property, and of which the public 
avail themselves by common law right, a sufficient amount of interest is to be 
found vested in but few individuals to justify their incurring the whole expense 
of protection. Nor is there any case in which it is just that the whole expense 
should be paid by these parties ; whilst, perhaps, as it often happens, those 
who, in the exercise of the common law right, receive the largest proportion of 
benefit and the first fruits of protection, are yet not bound to contribute towards 
that protection. 

As we have before reported, it is quite hopeless to expect that voluntary 
systems of co-operation will be established. We are, therefore, strongly 
impressed with the necessity for some equitable law of assessment, whereby, if 
practicable, all parties deriving direct benefit from the fisheries, shall be bound 
to contribute proportionably to a fund for the purpose of paying a suitable 
fishery police. 

There is no doubt the subject has many difficulties; but when the great 
value and capabilities of these fisheries are considered, when the necessity for 
developing all such resources in this country is fully admitted, and whilst we 
are prepared to add our testimony that, without some adequate system of pro- 
tection, these fisheries are sensibly deteriorating, we submit that even the 
persons opposed to such a system should see the necessity for aiding to remove 
all difficulties by their own co-operation. 

Another fruitful source of injury to these fisheries is the neglect to make 
suitable passages for migration over mill-weirs as well as natural obstructions. 

Full powers are given by the statutes for this purpose ; but their exercise is 
dependent upon the providing the necessary funds, and which, without some 
organised system of co-operation, cannot be obtained. 

We regret to report the open violation of the law in some districts by the 
erection of illegal stake weirs, even in cases where they have been suppressed 
by process of law. 

In some instances the consequences of this violation of the law has led to 
the destruction of the obnoxious weirs in a violent manner by the persons who 
deemed themselves aggrieved. 



Piers and Harbours. PIERS AND HARBOURS (Acts 9 Vic., C. 3, and 10 and 11 Vic., c. 75). 

Among the various efforts which have been made by the Legislature to 
facilitate industrial pursuits in Ireland by aid of public money, and provide 
additional food in reward of human labour, the recent Acts for erection of piers 
on the coast is not the least important in the results which may be expected 
from it, whether we regard them with reference to their immediate influence 
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on the fisheries, or their more slow, though more certain, effect upon the com- Piers andHarbours. 
merce, trade, and agriculture of the localities in which the works are to be 

61 In^the year 1846, the distress occasioned by the failure of the potato, with 
the prospect of continued failure during the following year, caused attention to 
be directed to this among the various other means devised for increasing the 
industry and food of the people, and one of the earliest Acts of that year 
(9 Vic., c. 3) allotted a sum of 50,000/. for the encouragement and promotion 
of the deep sea fisheries as a source of employment and food, to be expended, 
partlv by way of loan and partly by way of grant, in the construction of piers, 
harbours, and other works, on conditions specified in the Act. Under this 
Act the works enumerated in the Appendix were undertaken at the estimated 
cost expressed against each, whose progress towards completion is also shown. 

In the following Session, by the Act 10 and 11 Vic., c. 75, a further sum ol 
40,000/. was devoted to the same purpose on the same conditions ; and the 
works which have been sanctioned by your Lordships are given in the 
Appendix, but all the preliminary proceedings are not yet completed. 

The system observed in those works is that directed by the Acts which 
authorize them. . , . , . , , 

On receipt of an application from any district, or party interested, guarantee- 
ing the expense of a preliminary survey, an examination of the immediate 
neighbourhood is made for the purpose of selecting the site best suited to the 
object to be attained, consistently with the requirements of the Act, and the 
funds which can reasonably be allotted to the project in justice to wants of 
other localities. The Commissioners then consider the proportions which the 
loan, the grant, and the contribution to be demanded, either from particular 
proprietors in the immediate locality, or the whole district, should bear to each 
other ; and such a plan and estimate being obtained as is considered most 
suitable to the several objects, the necessary sanction is requested from your 
Lordships, and the permission of the Lords Commissioners of the Admiralty is 
requested, the structure being, of course, within the limits of their jurisdiction. 

They are then carried on either by contract or by days’ work, as may seem 
most expedient. The numbers of artificers and labourers, who have been 
employed daily during each month of the year ending 31st December, 1847, 
are also given in Appendix. Appendix P. 



INLAND NAVIGATIONS. Inland Navigation.- 

These navigations continue to be maintained as in the manner described in 
the last Report, consisting but of three branches, viz. : 

Tyrone. 

Maig River. 

Lower Boyne. 

The tolls on each, considering the very depressing circumstances of the 
times, will be found by the accounts to exhibit a favourable view. These tolls 
have been applied in the Tyrone navigation, in conjunction with a small sum 
voted, to the maintenance and improvement of this very useful canal, and 
payment of establishment. 

On the Maig (where a turning bridge is maintained) the tolls are generally 
sufficient for this purpose, and, on the Boyne, is a considerable surplus, which 
is regularly applied to the reduction of the loan. 



Harbours. 

The harbour works have withstood the storms of the past portion of the Eingttm^. 
winter without any material damage. 

The casing walls and parapet of the West Head are completed in a superior 
manner, and the exposed and important part of the works may now be consi- 
dered beyond further risk. 
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Materials have been prepared and arrangements made for commencing the 
Traders’ Wharf, to afford the increased accommodation and security so much 
required by the colliers and other commercial vessels. It will be in active 
progress in the ensuing spring and summer. 

A return of the number of vessels, with their amount of tonnage, which 
anchored in Kingston Harbour during the year, will be found in the Appendix. 
The harbours of Howth, Dunmore, and Donaghadee have been maintained at 
little cost in a good state of repair. 



RELIEF. 

It would be improper to close our Report for the year 1847 without some 
notice of the operations for “ relief” which it has devolved upon this Board to 
execute. 

Their policy, and their results, it is not for us to dwell upon, and in our 
successive monthly reports we have detailed the part which it was our duty to 
bear in the executive operations. But we may remark, that the experiment of 
public employment for the purpose of relief has been subsequently tried in 
another country, where, though confined to much smaller numbers, within the 
limits of a single town, and directed by the ablest men, it was attended with 
far more calamitous results. 

In former years, seasons of partial distress have occurred in Ireland, and the 
local calamity by which large numbers of persons were suddenly deprived of 
employment and food, was met by local works of a public nature. But the measure 
which was good and sufficient when applied to limited districts, where such 
works could easily be found, necessarily fell far short of its object when applied 
to the whole country, because works such as roads, which were applicable to 
one district in which roads were wanted, were not of necessity applicable to 
another — still less to every other — district, in the greater part of which roads 
were already superabundant. Yet to roads, and works of a similar and local 
character, the Public Works were confined; works so purely local that grand 
juries were by law the parties entrusted with their execution, comprised all 
which the Act 9 and 10 Vic., c. 107, entrusted to this Board to execute. 

But while it is admitted that merely local works, of the single class to which 
the relief operations were confined, were unable to meet a distress so general 
and so long continued, and by which artizans as well as labourers were affected, 
by which the relations of every class of the community were disturbed, and 
which involved, and were complicated by, social questions of every description, 
we have never ceased to express our conviction that this objection of inutility 
has been greatly overstated, and that the greater part of the works in the 
remote districts are only such as it would have been desirable at any time to 
have undertaken, while even in the central and better conditioned counties, the 
objections which have been made will cease when they are completed. 

Nor is it necessary we should repeat that it is not on the ground of positive 
utility these works are to be judged. They should be considered solely as an 
effort to obtain a certain amount of labour in return for subsistence, through 
the medium of money wages, which effort was not abandoned till the num- 
bers had become so great as to defy control, and to render it indispensable 
that the subsistence should be given by direct distribution of food, without 
other condition than that already required — the condition of real destitution. 

It is not intended to deny the abuses which crept into every part of the 
system, but we think they have been greatly exaggerated, and the exception 
taken for the rule. 

When the host had risen to 734,000, it contained large numbers unable to 
work, and the expenditure for their distress was most judiciously made in food 
relief. But it should in justice be remembered that the expenditm-e was still 
the same. 

In October, 1846, 100,000 men were employed; nearly the same number 
remained in the month of June, 1847, and were not wholly discontinued for 
some months afterwards. The relief by labour, therefore, extended over nine 
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months, the direct relief continued but for three, though the systems were in 
concurrent operation for a considerable time. 

The average number relieved daily by labour, from October to June, was 
356,314, and the expenditure chargeable to the counties was 4,462,154/. 6s. 1 lrf., 
of which one-half has been subsequently remitted. The total sum gives, on an 
average. Is. per diem to each person, which, assuming him to have contributed 
to the relief of a family of five, places the cost of the labour relief at 2 hd- per 
head, for which the repayment of half only is claimed. The sums claimed 
from' the several counties, baronies, and electoral divisions have been printed in 
detail in a Parliamentary Paper (No. 26) of this Session, and a map is given See Appendix R i. 
in the Appendix to this Report, exhibiting the proportion which the numbers Map. 
relieved bear to the population in the several counties. 

On this subject of expense it may also be desirable here to dispel finally the 
erroneous impressions which have been entertained as to the cost ol stall and 
plant; and as the accounts have now been closed, the figures are conclusive. 

The expense under the head of staff and plant amounted to the following per 
centage on the expenditure : — 

For pay-clerks and others making payments . U per cent. 

For tools and implements . . . • li per cent. 

Check-clerks, overseers, foremen, and gangers 5 per cent. 

The whole of the superior staff, including the extra establishment in Dublin, 
having, been borne by the Government. 

Nor should the liberal arrangement which was sanctioned by your Lordships 
in regard to the tools and implements be unknown to the public. 

In our early Reports we dwelt strongly on the difficulty we experienced in 
providing a sufficient quantity of tools for the daily increasing throng ol labour- 
ers, and every accessible source, public and private, was put in requisition lor 
the purpose. But we were also desirous of rendering the manufacture itself a 
source of relief, and with this view we incurred the inconvenience of taking 
numerous small contracts in the remote towns and villages of Ireland, rather 
than procure a more prompt and ready supply by employing the large con- 
tractors in England and Scotland. 

This has been, and still is, the cause of great inconvenience and trouble, from 
their defective construction, and the endless claims to which it has given rise ; 
but it answered the benevolent purpose sought by it. And when by this means 
a full equipment was provided for 800,000 labourers of all the various imple- 
ments likely to be required, the works were ordered to close, and this gigantic 
mass of stores was left on the hands of the Government. 

It would not have been unreasonable to have charged this whole expense to 
the counties, it having been incurred on their account; instead ol which a 
valuation was made of the then remaining tools, and the counties were charged 
only with half the difference between that sum and the original cost; in other 
words, with half the wear and tear only. The total expense for tools was no 
less than 127,275/., and their value on the close of the works being 75,000/., 
left a sum to be charged to the counties of little more than 1 per cent, on the 
expenditure for labour. There is still, therefore, a large stock remaining, 
which we are endeavouring to dispose of as rapidly as possible, either to the 
several executive departments of the Government for Public Works, or to 
individuals by auction and by private sale. A map in the Appendix exhibits “ A P pendlx 
their present depots. 



GENERAL. Observations. 

We also annex to this Report a map showing in one view the general dis- Je« Map cn facing 
tribution of all the various classes of works at present in progress under the 
Board in its numerous departments. They collectively exhibit an immense 
aggregate of labour, supplied mainly from public funds, amounting on the 
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whole to the expenditure of nearly a minion per annum, which for the present 
and two next years may be briefly classed thus : 



Arterial drainage, by Government loans and debentures 
Land improvement . • ■ 

Colleges asylums, prisons, and other public buildm 0 s, 
either in process of erection or under maintenance . 

Piers and harbours 

Roads and bridges 



£. 

200,000 

500.000 

200.000 

30.000 

14.000 



With various smaller works of different kinds, besides the reissuing of relief 

16 ThSe'tndicate the great extent to which labour is afforded in Ireland, of a 
more permanent and reproductive character, now that the immense opeiations 
Srried on during the late periods of distress have happily come to a close. 

We have the honour to be 

Your Lordships’ obedient Servants, 
HARRY D. JONES. 
RICHARD GRIFFITH. 

J. RADCLIFF. 

WM. T. MULVANY. 

Office of Public Works, Dublin, TIIOS. A. LARCOM. 

July 8, 184S. 
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APPENDIX. 

LOANS AND GRANTS. 

ACCOUNTS. 
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Abstract of the foregoing Account. 



Antrim . 

Armagh . 

Carlow . 

Carrickfergus, town of 
Cavan 

Clare . . • 

Cork . . . 

Donegal . 

Down 

Dublin City . 

Dublin County 
Fermanagh . 

Galway 

Galway, town of 
Kerry 

Kildare . . 

Kilkenny 
King’s County 
Leitrim . . 

Limerick County 
Limerick City 
Londonderry . 

Longford 
Louth 
Mayo 
Queen’s . 

Roscommon . 

Sligo . . . 

Tipperary 
Tyrone 

Waterford County 
Waterford City 
Wexford . 

Wicklow . 

Roads and bridges 
Piers and harbours 
Inland navigation 
Public buildings 
Railways . 

Miscellaneous 
1 Vic., cap. 21 
River drainage 
Sanctioned for the improve- 
ment of landed property ( 
made in anticipation of the . 
passing of the Act 10 Vic. 
c. 32 



From this Total of Loans 
sanctioned and in operation 
must be deducted all sums 
which are to remain by con- 
sent, or otherwise, unissued, 
and which, together with 
broken sums (under 50Z.) 
on certain loans closed, and' 
which could not be issued 
in Exchequer Bills, amount 



Original Amount 
of Loan 
sanctioned. 


Amount of 
Exchequer 
Bills issued. 


Issued under 
6 & 7 Viet, 
cli. 44. 


Repayments. 


Principal. 




Interest. 




£. 




d. 


£■ 


£. 




d. 


£. S. 


d. 


£. «. 


d. 


119,080 


13 


0 


64,450 


42,064 


0 


0 


81,456 1 


10 




4 




10 


9 




1,180 


0 


0 


118 18 


11 




8 






0 


5,650 








5,650 0 


0 


592 5 


6 


4,478 


11 


8 


1,450 


2,993 10 


0 


2,588 0 


9 


375 12 


11 


35,537 


15 


0 


29,500 


4,400 


0 


0 


27,183 5 


0 


4,911 4 








7 


16,500 








16,100 0 


0 


1,382 19 






0 


3,200 








3,200 0 


0 


155 19 


3 




0 


0 


14,150 


2,300 


0 


0 


15,672 14 


1 


1,610 3 


11 




0 


0 


5,950 








5,950 0 


0 


288 16 


4 




19 


1 




961 


6 


8 


711 6 


8 


16 11 


0 






2 


2,450 


2,088 


11 


1 


3,259 5 


11 


396 6 


11 


4,950 


0 


0 


4,950 








4,950 O 


0 


870 17 


5 






3 


23,850 


5,185 


13 


4 


27,041 7 


8 


1,119 13 


1 






0 


600 








597 11 


6 


107 14 


11 




JO 


57,850 


18,044 


9 


6 


60,656 10 


7 


6,632 15 


6 


6,602 


10 


0 


4,850 


487 


0 


0 


5,165 5 


4 


1,168 8 


1 




0 


0 


29,350 








29,306 9 


11 


3,237 3 


6 






0 


1,550 








1,438 18 


3 


318 12 


9 






5 


7,650 








7,650 0 


0 


1,233 2 


4 


2,731 


15 


3 


2,700 








2,700 0 


0 


355 18 


9 




0 


2 


1,150 


1,250 


0 


0 


1,150 0 


0 








0 


0 


1,250 








1,250 0 


0 


304 10 


9 




0 


0 




1,560 


0 


0 


772 7 10 


134 7 


2 




0 


0 


6,250 


800 


0 


O 


5,144 18 


6 


843 14 


10 






0 


9,150 


3,188 


0 


0 


9,312 18 


9 


827 9 


3 






0 


3,700 


2,750 


8 


0 


5,975 2 


8 


338 8 


4 




8 




18,350 


1,434 


0 


0 


19,657 6 


6 


1,312 8 


2 






0 


2,100 


2,220 


0 


0 


2,955 3 


11 


540 12 


11 




8 


6 


7,250 


543 


6 


8 


7,707 4 


1 


680 8 


9 




0 


0 


2,300 








2,300 0 


0 


370 4 


3 






7 


1,850 


398 


14 


0 


2,248 14 


0 


122 10 


0 






0 


1,550 








1,550 0 


0 


75 7 


5 






0 


35,550 


983 


0 


0 


35,105 10 


5 


4,346 13 


9 










499 


13 


5 


195 10 


5 


24 17 


3 




2 


40,700 


3,000 


0 


0 


24,160 9 


10 


10,021 14 


10 






0 


143,850 


5,000 


0 


0 


32,191 1 


0 


52,271 14 


4 






0 


34,750 


20,000 


0 


0 


7,481 16 


3 


8,385 14 


3 




0 


0 


128,250 


5,050 


0 


0 


86,501 13 


2 


40,890 6 


11 


160,700 


0 


0 


157,200 








84,976 1 


4 


52,987 1 


10 




0 




14,250 








13,450 0 


0 












850 








623 18 


0 


254 1 


1 


490,224 


5 


2 




254,939 


11 


0 






1,527 0 


7 


42,732 


17 


11 




15,134 


6 


8 










1,661,153 


8 10 


886,950 


398,455 


10 


4 


646,105 13 


1 


212,506 9 


3 



£ 1,621,479 12 6 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, .Accountant. 
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STATEMENT of Grants made by the Commissioners of Public Works in Ireland, under the 
Provisions of the 1st and 2nd Will. IV., cap. 33, up to the 1st of January, 1848. 



No. 


OBJECT. 


AMOUNT 

of 

Grant 

sanctioned. 


AMOUNT 






£. 


s. 


d. 


£. 


S . 


d. 


u 


Amounts issued and works finished 


64,005 


5 


8 


64,005 


5 


8* 


40 


In aid of improvement of the harbour of Tralee 


4,219 


19 


6 


4,219 


19 


6 


“1 


Amounts issued and works finished . . 


29,253 


o : 


10 


29,253 


0 10* 


67 J 


In aid of a road, Castlederg- to Barnesmore Gap, 


1,036 


10 


0 


1,036 


10 


0 




County Donegal 














to } 


Amounts issued and works finished 


1,919 


10 


0 


1,919 


10 


0* 


74 


In aid of a road, Mountratlr to Tullamore, Queen’s 


1,882 


9 


6 


1,882 


9 


6 




County 














“1 


Amounts issued and works finished 


4,503 


18 


9 


4,503 


18 


9* 


82 


In aid of a road, Tarbert to Tralee, County Kerry . 


430 


0 


0 








to 


Amounts issued and works finished 


1,100 


0 


0 


1,100 


0 


6* 


85 


In aid of a road, Listowel and Ballybunnion to Shana- | 


1,217 


5 


0 


300 


0 


0* 




golden, County Kerry 
















Amounts issued and works finished 


3,985 


12 


6 


3,985 


12 


6* 


89 ) 
















90 


For completing the Bridge at Kenmare . 














91 ) 


Amounts issued and works finished 


781 


5 


0 


781 


5 


0* 




















In aid of a road, Ballycroy, County Mayo 




5 












In aid of a road, Tarbert "to Abbeyfeale, County Mayo 














100 


In aid of additional expenditure, Portumna Bridge . 




11 










101 


In aid of a road, Kenmare to Castletown, County 


1,000 


0 










102 


In aid of additional expenditure, Antrim Coast Road 


250 


0 


0 






* 


103 


In aid of a road, Nenagh to Hospital, near BrufF 


546 




4 








104 


In aid of a road, Dundrum to Dromare, County Down 


562 




0 








105 


In aid of a road, Killarney to Bantry, County Kerry 


500 




0 








106 


In aid of a quay at Ballyshannon, County Donegal . 














107 


In aid of a road, Cahir to Kilfinane, County Tip- 














108 


In aid of a quay at Killybegs, County Donegal. 


500 


0 


0 








109 


In aid of a road, Outerarde to Kylesalia, County 














110 


In aid of a road, Derryquin to Tahala Bridge, County 


120 


0 


0 


120 


0 


0 


123 


In aid of a road, Clonmel to Dungarvan, County 


575 


15 


0 


280 


0 


0 




Tipperary 














145 


In aid of a road, Clonmel to Dungarvan, County 
















Waterford 














164 


In aid of a road, Whitegate to Aghada, County Cork 


553 




0 








195 


In aid of a road, Buckshill to Glensharold, County 
















Limerick 














250 


In aid of a road fom Borrisoleigh, County Tipperary . 


385 


2 


6 








355 


In aid of a road, Feakle to Broadford, County Clare . 














356 


In aid of a road, Letterkenny to Convoy, County 


136 


19 


8 








' 357 


In aid of a road, Cloghanbeg to Convoy, County 


216 


13 


9 








480 


In aid of a road, Falcara to Guidore, County Donegal 


850 


0 


0 










Amount issued on Account 








6,375 


6 


0 




Ditto Balance 








3,225 


17 


0 






126,639 


4 


6 


125,000 


0 


0 



Statementof Grants 
made by the Com- 
missioijers of Public 
Works in Ireland, 
under the provi- 
sions of 1 and 
2 Will. IV., 

cap. 33, up to the 
1st January, 1848. 



* Thus marked have all been reported as completed in former statements. 



Office of Public Works, Dublin, Joseph C. Walker , Secretary. 

6th July, 1848. 

H 2 
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A List of Grants, 
commencing Feb. 
19, 1846, showing 
the Number of 
Grant, the County, 
Barony, Objects, ’ 
Amount of Grant, 
and Date of 
Sanction. 



A LIST of Grants, commencing February 19th, 1S46, showing the Number of Grant, the County, 
Barony, Objects, Amount of Grant, and Date of Sanction. 



Numbs 

of 

Grant 


County. 


Barony. 


OBJECTS. 


Amount of Grant 
sanctioned. 


Date of 
Sanction. 










£. S. d, 


| 1846. 




Clare . . 


Moyarta 


Several roads under Act 1 & 


775 0 0 


Feb. 17 








9 Victoria 








Meath . 






2,050 0 0 


, , 20 


113 


Clare . . 


Moyarta 


Ditto 


2,985 0 0 


March 4 




Meath . 






260 0 0 


,, 9 




Westmeath . 


Fartullagh 


Ditto 


150 0 0 


. , 13 




Clare . 




Ditto 


1,155 0 0 


,, 14 


117 


Roscommon 






454 10 0 


,, 18 




Louth . . 


Ferrard . 


Ditto 


60 0 0 


,, 21 




Kerry . 


Corkaguiuny . 


Ditto 


1,675 0 0 


,, 23 




Clare . . 




Ditto 


1,405 10 0 


,, 23 




Cavan . 






S00 0 0 


,, 23 


122 


Meath . 


Kells, Lower . 




2,550 0 0 


,, 23 




Clare . 


Ibrickane 


Ditto 


855 0 0 


,, 27 




Ditto . 






965 0 0 


,, 30 




Tipperary . 


Kilnemanagli . 


Ditto 


255 0 0 


,, 30 




Kerry . 


Magunihy 


Ditto . 


1,305 0 0 


,, 30 




Meath . . 


Kells, U pper . 


Ditto 


950 0 0 


April 1 




Antrim 


Kilconway 


Ditto 


175 0 0 


,, 1 




Ditto . . 






975 0 0 


, , 2 




Clare . . 


Bunratty 


Ditto 


506 0 0 


, , 3 




Roscommon 


Ballintober . . 


Ditto . . 


344 4 0 


, , 4 




Clare . 


Bunratty, Lower 


Ditto 


1,514 15 0 


4 




Meath . 


Slane 




1,050 0 0 


, , 4 




Louth . 






3,335 0 0 


, . 4 


136 


Roscommon 






1,009 0 0 


,, 4 




Louth . 






747 10 0 


,, 6 


138 


Galway . 


Bullymoe 


Ditto 


1,405 0 0 


,, 6 




Clare . 




Certain works. 


1,233 5 0 


„ 7&16 




Galway 


Killian . 




950 0 0 


,, 9 




Meath . . 






762 10 0 


,, 9 




Galway 




Ditto 


1,952 10 0 


,, 9 




Tipperary . 


Ormonde, Upper 


Ditto 


1 ,492 10 0 


,, 11 


144 


Galway Town 


Galway, Town 


Ditto 


850 0 0 


,, 11 




lipperary . 


Kilnemanagh, Lower 


Certain works in said Barony 


623 17 6 


,, 20 




Galway 






491 0 0 


,, 20 




Limerick . 






665 7 4 


,, 23 




Ditto . 


Connelloe, Lower 


Ditto 


800 0 0 


,, 23 




Kerry . 


Clanmaurice . 


Ditto 


1,550 0 0 


,, 23 




Meath . . 






85 o 0 




152 


Galway . 


Kilconnell 


Ditto 


577 10 0 


, , 25 




Kerry . . 


Iraghticonnor . 


Ditto 


1,500 0 0 


,, 25 




Ditto . . 


Glenarought . . 


Ditto 


1,140 0 0 


,, 25 


155 




Ballybritr 


Ditto 


"2a2 10 0 


.. 25 


156 


Tipperarv . 




Ditto 


805 0 0 


> , 25 




Ditto . . 


Ditto, West 


Ditto 


605 0 0 


, , 25 




Roscommon 






175 0 0 




159 


Sligo . . 


Coolavin 




450 0 0 






Tipperary . 


Clanwilliam 


Ditto 


390 0 0 


,, 25 




Kerry . 


Iveragh . 


Ditto 


565 0 0 


, , 25 


162 


Tipperary . 


Ownev and Arra 


Ditto 


945 0 0 


, » 27 




King’s . . 


Ballycowen 


Ditto 


297 10 0 


, , 27 


165 


Westmeath. 


Fartullagh 


Ditto 


300 0 0 


, , 27 




Tipperary . 


Middlethird 




1,355 0 0 


, , 27 




Gal wav. 


Loughrea 


Ditto 


495 0 0 


, , 30 




Roscommon 






1,050 0 0 


, , 30 




Limerick . 


Clanwilliam 


Ditto 


737 3 0 


, , 30 




Ditto . 


Shanid . 




100 0 0 




171 


Louth . . 


Ardee 




100 0 0 






Kerry . . 


Trughenacmy . 


Ditto 


1 ,250 0 0 


J 1 




Meath . 


Slane, Upper . 


Ditto 


80 0 0 


, , 2 




Kerry . 


Dunkerrow 




160 0 0 






Ditto . . 


Iraghticonnor . 


Ditto 


350 0 0 


, . 4 




Limerick . 


Limerick, City 




100 0 o 


, , 4 




Ditto . 


Coshma . 


Ditto 








Antrim 


Carey 


Ditto 








Clare . . 


Islands . 










Meath . . 


Lune 










Clare . 


Corcomroe 










Galwav 


Ballymoe 










Tipperary . 


Ormonde, Lower . 










Louth . . 


Dundalk, Upper , | 


Ditto 


1,130 0 0 


, > 7 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



-continued. 



A List of Grant«, 
commencing Fob. 
19, 18-16, showing 
the Number of 
Grant, the Count'; 
Barony, Objects. ’ 
Amount of Grant, 
and Date of 



185 Limerick . 

186 Westmeath. 

187 Galway. 

188 Cork 

189 Limerick . 

190 Ditto . . 

191 Clare . . 

192 Ditto . . 

193 Meath . 

194 Ditto . . 

196 Galway. 

197 Tipperary . 

198 Clare . 

199 Tipperary . 

200 Ditto . . 

201 Clare . . 

202 King’s . 

203 Limerick . 

204 Kerry . 

205 Limerick . 

206 Galway . . 

207 Ditto ' . . 

208 Limerick . 

209 Tipperary . 

210 Galway. 

211 Mayo , 

212 Cork . . 

213 King’s . . 

214 Limerick . 

215 Westmeath. 

216 Meath . . 

217 Clare . . 

218 Ditto . . 

219 Sligo . 

220 Mayo . . 

221 Queen’s. 

222 Limerick . 

223 Tipperary . 

224 Limerick . 

225 Roscommon 

226 Clare . . 

227 Kerry . . 

228 Galway. . 

229 Roscommon 

230 Kildare. 

231 Ditto . . 

232 Cork . 

233 Tipperary . 

234 Cork . . 

235 Mayo . . 

236 Ditto . . 

237 Louth . 

238 Limerick . 

239 Roscommon 

240 Clare . . 

241 Westmeath. 

242 Tipperary . 

243 Clare . . 

244 Cork . . 

245 Clare . . 

246 Queen’s 

247 Westmeath. 

248 Limerick . 

249 Waterford . 

251 Meath . . 

252 Galway. 

253 Limerick . 

254 Mayo . . 

255 Roscommon 

256 Ditto . . 

257 Louth . . 
258. Waterford . 
259 Limerick . 



Small County . 
Rathconrath . 
Leitrim . 

Fermoy . 
Kilmallock 
Shan id . 
Clonderlaw ' . 
Bunratty, Upper 
Navan, Upper. 
Moyfenrath, Lower 
Clare 

Owney and Arra 
Inchiquin 
Eliogarty 
Ormond, Lower 
Tulla, Lower . 
Garvycastle 
Shanid . 
Clanmaurice . 
Clanwilliam 
Dunkellin 
Kiltartan 
Connelloe 
Kilnemanagh . 



Certain Works : 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



lid Barony 2,376 3 8 
. . 437 10 0 

. . 1,117 10 0 

S95 0 0 
. . 135 0 0 

160 0 0 
. . 2,062 4 1 

1,250 0 0 
325 0 0 
125 0 0 
275 0 0 
1,910 0 0 
1,456 1 84 
. . . 745 0 O' 

500 0 0 
1,500 0 0 
1,047 10 0 
300 0 0 
550 0 0 
. . 990 12 6 

1,107 10 0 
... 109 17 6 

916 0 0 
307 10 0 
1,075 0 0 
245 0 0 
. . 749 8 0 

302 0 0 
. . 300 0 0 

. . 315 0 0 



Dunmore 
Costello . 

Condons & Clongibbons 



Eglish . 

Kenry . 
Kilkenny, West 
Slane, Upper . 



Corcomroe 
Ibrickane 
Corran ". 

Kilmaine 
Clarmallagh . 
Shanid . 

Iffa and Offa, West 
Clanwilliam . 
French Park . 
Tulla . 
Trughanacmy . 
Kilconnell 
Ballintober, North 
Carberry 
Clane 
Duhallow 
Ikerrin . 

Cork, City 
Erris 

Burrishoole 
Ferrard . 

Coshlea . 
Ballintobber . 
Tulla, Lower . 
Clonlonan 
Clanwilliam 
Tulla, Lower . 
Duhallow 
Bunratty, Upper 
Tinnahinch 
Moycashel 
Kenry . 

Decies without Drum 

Morgallion 

Ross 

Coshma . 

Gallen . 

Boyle 

Moycarne 

Louth 

Coshmore & Coshbrit 
Small County . 
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A List of Grants, 
commencing Feb. 
19, 1846, showing 
the Number of 
Grant, the County, 
Barony, Objects, 
Amount of Grant, 
and Dale of 
Sanction. 



List of Grants — continued. 




Number 

of 

Grant. 



Certain Works in said Barony- 
Ditto . • 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



Middlethird 
Ballintobber, North 
Murrisk . 

Mohill . 
Carrigallen 
Roscommon . 
Loughrea 
Moygoish • 



Tipperary . 
Roscommon 
Mayo . . 

Leitrim 
Ditto . . 
Roscommon 
Galway . 
Westmeath. 
Kilkenny . 
Meath . . 

Limerick . 

Tipperary . 
Clare . 

Carlow . 
Westmeath. 



Kilkenny, City of County 
Lune . . 

Owneybeg 

Cullenagh . . 

Slievardagh 
Burren . 

Castleraghan . 

I drone, West . 
Moyashel and Magh- 
eradernon 
Clonmacnoon . 
Coonagh 
Barrymore 
Ballyadams 
Kiltartan 
Kells . 

Fore 

Ferrard . 

Galmoy . 

Kinnatalloon . 
Ballymoe 

County of the Town . 

Loughrea 

Magonihy 

Clanmorris 

Corkaguiny 

Clonkee . 

Clonlonan . 
Ballinahinch . 
Kilnemanagh, Lowe 
Athlone . 

Islands . 

Tulla, Upper . 

Rathvilly 
Idrone, East . 

St. Mullins, Lower 
Moycullen 
Ormond, Lower 
Burren . 

Coolavin 
Longford 
Slievemargy 
Carbery, East . 

, Coshlea . 

, Leyney . 

. Kiltartan 
. Forth . . 

i Castlerea . 

. Islands . 

. Kinalea . 

. Tulla, Upper . 

. Tulla, Lower . 

. Clarmallagh . 

. Geashill . 

. Orrery and Kilmor 

. Bere 

. Burrishoole 

, Erris 

. Moycullen 

. Ibricane . 

. Ormond, Upper 

, Duleek . 

. Barretts . 

. Condons and Cion 

bons 



Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



2 77 Galway 
218 Limerick . 

279 Cork . . 

280 Queen’s . 

281 Galway 

282 Kilkenny . 

283 Meath . 

284 Louth . 

285 Kilkenny . 

286 Cork . . 

287 Roscommon 

288 Galway. 

289 Ditto . 

290 Kerry . 

291 Mayo . . 

292 Kerry . . 

293 Cavan . 

294 Westmeath . 

295 Galway 
29G Tipperary 

297 Roscommo 

298 Clare . 

299 Ditto . 

300 Ditto . 

301 Carlow . 

302 Ditto . 

303 Ditto . 

304 Galway 

305 Tipperary 

306 Clare . 

307 Sligo . 

308 Galway. 

309 Queen’s 

310 Cork . 

311 Limerick 

312 Sligo . 

313 Galway. 

314 Carlow . 

315 Roscomm 

316 Clare . 

317 Cork . 

318 Clare . 

319 Ditto . 

320 Queen’s 

321 King’s . 

322 Cork . 

323 Ditto . 

324 Mayo . 

325 Ditto . 

326 Galway. 

327 Clare . 

328 Tipperary 

329 Meath . 

330 Cork . 

331 Ditto . 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



List of Grants — continued. 



Number 

of 

Grant. 


County. 


Barony. 


OBJECTS. 


Amount of Grant 
sanctioned. 


Date of 
Sanction. 


332 


Cork . 


Courceys 


Certain works in said Baron) 


£. *. d. 
10 0 0 


1846. 
June 19 


333 


Limerick . 


Connelloe 


Ditto 


470 0 0 


,, 19 


334 


Wicklow . 


Rathdown 


Ditto 


150 0 0 


,, 19 


335 


Kerry . 


Corkaguiny 


Ditto 


230 0 0 


,, 19 


336 


Clare . 


Tulla, Upper . 


. Ditto 


625 0 0 


3 > 19 


337 


Roscommon 


Ballintober 


Ditto 


1,012 10 0 


20 




Sligo . . 


Ti rerill 


Ditto 


472 10 0 


,, 20 




Leitrim . 


Drumahaire . . 


Ditto 


1,275 0 0 


,3 20 


340 


Waterford . 


Middlethird 


Ditto 


65 0 0 


,, 20 


341 


Limerick . 


Pubblebrien . 


Ditto 


423 4 0 


,, 20 


342 


Wicklow . 


Talbotstown . 


Ditto 


191 15 4 


3, 20 


343 


Kilkenny . 


Galmoy . . . 


Ditto 


150 0 0 


,, 20 


344 


Kerry . 


Corkaguiny 


Ditto 


125 0 0 


,, 20 


345 


Limerick . 


Connelloe 


Ditto 


631 10 0 


22 


346 


Mayo . 


Kilmaine 


Ditto 


435 0 0 


,, 22 


347 


Leitrim 


Rosclogher 


Ditto 


700 0 0 


,, 22 


348 


Sligo . . 


Carbury 


Ditto 


545 0 0 


22 


349 


King’s . . 


Fhilipstown, Lower . 


Ditto 


190 0 0 


,, 22 


350 


Meath . 


Moyfenrath 


Ditto 


110 0 0 


,, 22 


351 


Limerick . 


Small County . 


Ditto 


92 11 9 


,, 22 


352 


Clare . 


Tulla, Upper . 


Ditto 


330 0 0 


>, 22 


353 


Cork . . 


Fermoy 


Ditto 


250 0 0 


,, 22 


354 


Clare . 


Islands 


Ditto 


202 0 0 


,, 22 


358 


Limerick . 


Cosblea 


Ditto 


56 7 6 


,, 25 


359 


Leitrim 


Mohill 


Ditto 


200 0 0 


,, 25 


360 


Sligo . 


Coolavin 


Ditto 


340 0 0 


3 . 25 


361 


Galway 


Ross 


Ditto 


300 0 0 




362 


Westmeath. 


Fartullagh 


Ditto 


537 10 0 


25 


363 


King’s . . 


Ballyboy . 


Ditto 


295 0 0 


,, 25 


. 364 


Kilkenny . 


Crannagh 


Ditto 


210 0 0 


3, 27 


365 




Islands . 


Ditto 


100 0 0 


,, 27 


366 


King’s . . 


Ballybritt 


Ditto 


160 0 0 


,, 27 


367 


Sligo . . 


Tirerill . 


Ditto 


575 0 0 




368 


Mayo . 


Costello . 


Ditto 


475 0 0 




369 


Limerick . 


Small County . 


Ditto 


426 0 0 


,, 27 


370 


Ditto . . 


Cosblea . 


Ditto 


437 10 0 




371 


Clare . 


Ibricane 


Ditto . . . 


50 0 0 




372 


Tipperary . 


Owney and Arra 


Ditto 


570 0 0 




373 


Ditto . . 


Ormonde, Upper 


Ditto 


112 10 0 




374 


Limerick . 


North Liberty . 


Ditto . . . 


125 0 0 




375 


King’s . . 


Garrycastle 


Ditto 


175 0 0 


,, 29 


376 


Mayo . 


Tyrawiey' . 


Ditto 


180 0 0 


,, 29 


377 


Ditto . . 


Carra 


Ditto 


650 0 0 




378 


Queen’s 


Upperwoods . 


Ditto 


130 0 0 


,, 29 


379 


Clare . 


Tulla, Upper . 


Ditto 


25 0 0 


,, 29 


380 


Tipperary . 


Kilnemanagh . 


Ditto 


76 4 6 


,, 29 


381 


Limerick . 


Limerick City . 


Ditto 


222 10 0 




382 


Galway. 


Ballinahinch . 


Ditto 


2, ,188 15 0 


July 3 


383 


Clare . 


Burren . 


Ditto 


25 0 0 


384 


Tipperary . 


Kilnemanagh . 


Ditto 


100 0 0 


2 


385 


Kildare. 


South Naass . 


Ditto 


150 0 0 




386 


Queen’s 


Tinnahinch 


Ditto 


100 0 0 




387 


Tipperary . 


Clanwilliam 


Ditto 


40 0 0 




388 


Waterford . 


Decies without Drum 








389 


Limerick. . 


Kilmallock 


Ditto 


20 0 0 




390 


Cork . 


Fermoy 


Ditto 


931 0 0 




391 


Kerry . 


Corkaguinny . 


Ditto 


87 10 0 


,, 3 


392 


Cork . 


Condons & Clongibbons 


Ditto 


736 0 0 




393 


Ditto .. 


Barrymore 


Ditto 


160 0 0 




394 


Clare . 


Corcomroe 








395 


Wexford . 


Bantry . 


Ditto 


25 0 0 




396 


Mayo . 


Gallen . 


Ditto 






397 


Cork . 


Duhallow 


Ditto 






398 


Galway 


Kiltartan 


Ditto 






399 


Roscommon 


Boyle . 


Ditto 


100 0 0 




400 


Mayo . 


Carra 


Ditto 


1 ,300 0 0 




401 


King’s . . 


Kilcoursey 


Ditto 


79 0 0 


May 22 




Meath . 


Slane, Upper . 


Ditto 


500 0 0 


,, 22 


403 


Cork . 


Muskerry, West 


Ditto 






404 


Tipperary . 


Slievardagh 


Ditto 


140 0 0 


,, 22 


405 


Galway . 


Longford 


Ditto 


843 10 0 




406 


Ditto . . 


Athenry . 


Ditto 


100 0 0 




407 


Waterford . 


Decies within Drum . 


j Ditto 


850 0 0 


,, 28 



A List of Grants, 
commencing Feb. 
19, 1S46, showing 
the Number of 
Grant, the County, 
Barony, Objects, 
Amount of Grant, 
and Date of 
Sanction. 
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A List of Grants, 



List of Grants — continued. 



commencing Feb. 

1 9, 1 846, showing 1 

the Number of Number 

Grant, the County, G ^ n( 
Barony, Objects, _ 


County. 


Amount of Grant, 




and Date of 




Sanction. 408 


Galway. 


409 


Westmeath. 


410 


Waterford 


411 


Kilkenny 


412 


Leitrim 


413 


King’s . 


414 


Cork 


415 


Ditto . 


416 


Limerick 


417 


Galway 


418 


Tipperary 


419 


Clare . 


420 


Tipperary 


421 


Antrim 


422 


Limerick 


423 


Cork 


424 


Limerick 


425 


Meath . 


426 


Roscommor 


427 


Galway 


428 


Limerick 


429 


Cork, E.D 


430 


Monaghan 


431 


Clare . 


432 


Ditto . 


433 


Westmeath 


434 


Roscommo 


435 


Leitrim . 


436 


Clare . 


437 


Louth . 


43S 


Limerick 


439 


Clare . 


440 


Waterford 


44 L 


Sligo . 


442 


Limerick 


443 


Cork 


444 


Ditto . 


445 


Do., W. D 


446 


Galway 


447 


Ditto . 


448 


Mayo . 


449 


Clare . 


450 


Roscommo 


451 


Limerick 


452 


Kerry . 


453 


Waterford 


454 


Tipperary 


455 


Kerry . 


456 


Galway . 


457 


Meath . 


458 


Carlow . 


459 


Kilkenny 


460 


Mayo . 


461 


Cork . 


462 


Roscomm 


463 


Wicklow 


464 


■ Cork . 


465 


Limerick 


466 


Ditto . 


467 


Sligo . 


468 


Roscomm 


469 


Meath . 


470 


Roscomm 


471 


Kilkenny 


472 


Galway 


473 


Cork, E.D 


474 


Kerry . 


475 


Meath . 


476 


Clare . 


477 


Cork 


478 


Wicklow 


479 


Limerick 


481 


Ditto . 


432 


Leitrim . 



Clare 

Rathconrath 
Upperthird 
Gowran . 

Leitrim . 

Clonlisk . 

Muskerry 
Bantry . 

Shanad . 

County of the Town 
Kilnemanagh, Upper 
Clonderlaw 
Iffa and Offa 
Kilconway 
Small County 
Fermoy . 

Clan william 
Lower Duleek 
Boyle 

Clonmacnoon 
Glenquin 
Carbery, West 
Monaghan 
Inchiquin 
Tull a, Upper 
Moygoish 
Roscommon 
Carrigallen 
Bunratty, Uppei 
Ferrard . 

Kilmallock 
Ibricane 
Upperthird 
Tirerill . 

Coshlea . 

Barrymore 
Fermoy . 

Carbery, East 
Dunmore 
County of the 

Moyarta . 
Roscommon 
Coshma . 
Corkaguinny 
Decies without 
Kilnemanagh 
Trughanacmy 
Kiltartan 
Slane, Upper 
Idrone . 

Gowran . 
Burrishoole 
Kinalea . 
Roscommon 
Talbotstown 
Fermoy 
Coshlea 
Coshma 
Leyney 
Boyle 

Navan, Lower 
Boyle 
Gowran 

Carbery, West 
Clanmaurice 
Slane, Upper 
Bunratty, Uppt 
Kinalea . 

Arklow . 

Coonagh . 

Coshlea . 
Carrigallen 



Town 



Drum 



Certain Works: 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



£. i. d. 

1,217 10 0 
140 0 0 
155 0 0 

175 0 0 
800 0 0 
110 0 0 
395 0 0 
150 , 0 0 

166 0 0 
310 0 

558 0 0 
642 10 0 
875 0 0 
500 0 0 
635 0 0 
295 0 0 

559 10 
125 0 
350 15 _ 

20 0 0 

1,490 0 0 
223 0 0 
285 0 0 
66 10 0 
603 2 6 
50 0 
130 0 0 
600 0 0 
60 0 0 | 
300 0 
75 0 
25 0 0 | 
500 0 
50 0 
500 0 
593 0 0 
0 0 

... 0 0 
450 10 0 
75 0 0 
100 0 0 
1,480 10 0 
375 0 0 
40 0 0 
125 0 
300 0 0 1 
147 0 0 | 
650 0 
385 0 
100 0 
150 0 0 
150 0 0 | 
405 0 0 
25 0 0 
315 0 0 
75 0 0 
185 0 0 
150 0 0 
165 0 0 
125 0 0 
110 0 0 
25 0 0 
■ 300 0 0 
400 0 0 
400 0 0 
333 0 0 
500- 0 0 
100 0 0 
455 0 0 
245 0 0 
143 10 6 
173 15 0 
73 10 0 
200 0 0 



1846. 
May 28 



600 

300 
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Number 

of 

Grant. 


County. 


Barony. 




OBJECTS. 






Amount of 
Grant sanctioned. 


Date of 
Sanction. 




Roscommon 


Ballintober 


Certain Works in said Barony 


£. 

325 


0 


d. 

0 


1846. 
July 17 




Galway 


Clonmacnoon . 


Ditto 








50 


0 


0 




17 




Ditto . 


Atheriry . 


Ditto 








100 


0 


0 




18 




Ditto . 


Dunkelliu 


Ditto 








262 


10 


0 




18 






Ballybritt 


Ditto 








75 


0 


0 




18 




Limerick . 


Coshiea . 


Ditto 










0 






18 




Cork . 


Condons and ClongitS 


Ditto 








350 


0 


0 


„ 


18 


490 


Ditto . 


bons 
Fermoy . 


Ditto 








200 


0 


0 




18 




Limerick . 


Kenry . 


Ditto 








260 


0 


0 




18 




Meath . 


Kells, Upper . 


Ditto 








300 


0 


0 


,, 


18 




Louth . 


Ardee 


Ditto 








200 


0 


0 


„ 


20 




Mayo . . 


Burrishoole 


Ditto 








200 


0 


0 


J, 


20 




Ditto . 


Costello . 


Ditto 








250 


0 


0 




20 




Wicklow . 


Talbotstown, Upper . 


Ditto 








123 


10 


0 




20 


497 


Waterford . 


Glenaheiry 


Ditto 








135 


10 


0 




20 




Clare . . 


Tulla, Lower . 


Ditto 








222 






„ 






Waterford . 


Decies within Drum. 


Ditto 








33 


15 


0 




20 


500 


Clare . 


Bunratty, Upper 


Ditto 








200 


0 


0 


„ 


20 


501 


Ditto . 


Inchiquiri 


Ditto 












8 


„ 






Cork 


Duhallow 


Ditto 








150 






„ 




503 


Kerry . 


Corkaguiny 


Ditto 








19 


10 


0 




20 




Roscommon 


Boyle 


Ditto 














„ 






Mavo . 


Clanmorris 


Ditto 








540 


0 


0 


„ 


20 




Tipperary . 


Middlethird 


Ditto 








50 


0 


0 


„ 


20 




Roscommon 


Boyle 


Ditto 








50 


0 


0 




23 


508 


Clare . . 


Islands . 


Ditto 








1,641 




0 


„ 


23 


509 


Sligo . 


Garbury . 


Ditto 








673 10 


0 


„ 


23 


510 


Ditto . 


Leyney . • ? 


Ditto 


















511 


Mayo . 


Burrishoole 


Ditto 








100 




0 




23 




Ditto . 


Erris . 


Ditto 








105 


0 




„ 


23 


513 


Ditto . 


Tyrawley 


Ditto 








823 


10 


0 


„ 


23 


514 


Ditto . 


Kilmaine 


Ditto 








250 


0 


0 


„ 


23 




Ditto . 


Murrisk . 


Ditto 








150 


0 


0 




23 




Roscommon 


Roscommon 


Ditto 








566 


10 


0 




23 




Wicklow 


Talbotstown, Lower . 


Ditto 








25 


0 


0 




23 




Qlare . 


Ibricane . . • 


Ditto 








270 


0 


0 




23 


519 


Cork 


Fermoy . 


Ditto 








150 


0 


0 


„ 


23 




Waterford . 


Middlethird 


Ditto 








50 


0 


0 




23 


521 


Mayo . 


Tyrawley 


Ditto 








250 


0 


0 




23 


522 


Antrim . 


Kilconway 


Ditto 








1,950 


0 


0 




25 




Clare . 


Inchiquin 


Ditto 
















25 




Limerick . 


Connelloe, Upper 


Ditto 








100 


0 


0 




2o 


525 


Ditto . 


Ditto 


Ditto 








425 


0 


0 




25 


526 


Ditto . . 


Kilmallock 


Ditto 








179 


10 


0 




25 


527 


Mayo . 


Carra 


Ditto 








75 


0 


0 




25 


528 


Galway . 


Loughrea 


Ditto 








125 


0 






25 




Roscommon 


Ballintober, North . 


Ditto 








65 


0 


0 




25 


530 


Cork 


Orrery and Kilmore . 


Ditto 








392 


10 


0 


„ 


2b 


531 


Kerry . 


Clanmaurice . 


Ditto 








250 


0 


0 


„ 


25 


532 


Clare . 


Tulla, Upper . 


Ditto 








52 


10 


0 


„ 


27 


533 


Kerry . 


Glen arought . 


Ditto 








600 


0 


0 


„ 


27 




Roscommon 


Roscommon . 


Ditto 








425 


0 


0 


„ 


27 




Cork 


Condons and Clongib- 


Ditto 








19S 


0 


0 


„ 


27 


536 


Tipperary . 


bons 

Ormonde, Lower 


Ditto 








60 


0 


0 




27 




Limerick . 


Coshiea . 


Ditto 








85 


0 


0 




27 


538 


Ditto . 


Ditto 


Ditto 








100 


0 


0 


„ 


27 


539 


Ditto . 


Coonagh 


Ditto 








50 


0 


0 


„ 


27 


540 


Ditto . . 


Ditto 


Ditto 








40 


0 


0 




27 


541 


Tipperary . 


Slievardagh 


Ditto 








225 


0 


0 




27 


542 


Clare . 


Tulla, Upper . 


Ditto 










0 








543 


Ditto . 


Clonderlaw 


Ditto 








479 


7 


6 


„ 


27 


544 


Mayo . . 


Gallen . 


Ditto 








1,075 


0 


0 




27 


545 


Kilkenny . 


Galmoy . 


Ditto 








75 


0 


0 


„ 


27 


546 


Mayo . 


Carra ... 


Ditto 










0 


0 






547 


Clare • 


Bunratty, Lower 


Ditto 








141 


10 


0 




29 


548 


Leitrim . 


Mohill . 


Ditto 








100 


0 


0 


„ 


29 


549 


Ditto . 


Drumahaire 


Ditto 








200 


0 


0 




29 


550 


Clare . . 


Ibricane . 


Ditto 








100 


0 


0 




30 


551 


Sligo . . 


Carbury . 


Ditto 








150 


0 


0 


„ 


30 


552 


Cork . . 


Orrery and Kilmore . 


Ditto 












0 


„ 




553 


Ditto . 


Duhallow 


Ditto 








200 


0 


0 




30 



I 
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A List of Grants, 



List of Grants — continued. 



commencing reD. 
19, 1846, showing 
the Number of 
Grant, the County, 
Barony, Objects, 
Amount of Grant, 
and Date of 
Sanction. 



Number 

of 

Grant. 


County. 


B"“r. 


OBJECTS. 


Amount of 
Grant sanctioned. 


Date of 
Sanction. 


















£. 


s. 


d. 


1846. 




Tipperary . 


Ormond, Lower 




Certain Works in 


said Barony 


50 


0 


0 


July 


30 




Ditto . 


Eliogarty 




Ditto 




















Ditto . 


Owney and Arra 




Ditto 




















Queen’s . 


Cullenagh 




Ditto 








250 












Limerick . 


Coshma . 




Ditto 














Aug. 






Ditto . 


Connelloe, Upper 




Ditto 


„ . 






75 






„ 


3 




Tipperary . 


Eliogarty 




Ditto 




















Cork . 


Muskerry 




Ditto 














» 






Meath . 


Kells, Upper . 




Ditto 


















563 


Kilkenny . 


Kilkenny 




Ditto 






















Corran . 




Ditto 




















Cork 


Orrery and Kilmore 




Ditto 




















Ditto . 


Barrymore 




Ditto 














» 






Clare . 


Islands . 




Ditto 




















Ditto . 


Bunratty 




Ditto 








75 






,, 


3 




Ditto . 


Tulla, Lower . 




Ditto 














„ 






Wicklow . 


Talbotstown 




Ditto 








45 












Clare . . 


Bunratty 




Ditto 








398 








3 




Ditto . 


Tulla, Upper . 




Ditto 














■» 








Leyney . 




Ditto 




















King’s . . 


Ballybritt 




Ditto 




















Ditto . 


Ballyboy 




Ditto 














» 






Clare . 


Bunratty 




Ditto 














» 






Wicklow . 


Ratbdown 




Ditto 














i, 






Clare . . 


Islands . 




Ditto 








150 






„ 






Ditto . . 


Tulla, Upper . 




Ditto 




















.Leitrim 


Drumahaire . 




Ditto 








100 












Queen’s 


Clandonagh 




Ditto 








30 


0 






6 




Cork . 


Fermoy . 




Ditto 




















Clare . 


Moyarta 




Ditto 




















Limerick . 


Coshlea . 




Ditto 


















585 


Tipperary . 


Ormond, Upper 




Ditto 




















Clare . 


Tulla, , , 




Ditto 




















Wexford 


Gnrey J 




Ditto 








75 








6 


588 


Cork . 


Barrymore 




Ditto 














» 






Waterford . 


Glenaheiry 




Ditto 






















Decies without Drum 


Ditto 














,, 






Wicklow . 


Arklow . 




Ditto 








42 


16 






6 






Castlerahan 




Ditto 








100 






„ 


7 




Mayo . 


Kilmaine 




Ditto 








570 






,, 


7 




Limerick . 


Shanid . 




Ditto 














„ 






Ditto . 


Pubblebrien 




Ditto 




















King’s . . 


Ballybritt 




Ditto 
















7 




Meath . 


Morgallion 




Ditto 




















Ditto . 


Slane, Upper . 




Ditto 




















Roscommon 


Ballintober 




Ditto 


















600 


Cork . 


Condons and Cion- 


Ditto 














„ 


7 






gibbons. 
























Mayo . 


Kilmaine 




Ditto 


















602 


Cork . 


Muskerry, West 




Ditto 


















603 


Mayo . . 


Carra 




Ditto 






















Ditto 




Ditto 














„ 


10 


605 


Galway 


Clare 




Ditto 














„ 


10 






Kil tartan 




Ditto 














„ 






Ditto . 


Athenry . 




Ditto 














„ 


10 


608 


Mayo . 


Tirawley 




Ditto 
















10 




Ditto . 


Burrishoole 




Ditto 








50 






,, 




610 


Cork 


Barrymore 




Ditto 














„ 


10 




Limerick . 


Glenqiiin 




Ditto 














„ 


10 


612 


Kilkenny . 


Gowran . . 




Ditto 








150 






„ 


10 




M ayo . 


Onrra , 




Ditto 
















10 


614 




Islands . 




Ditto 
















10 


615 


Ditto . 


Moyarta 




Ditto 








100 


0 


0 




10 


616 


Ditto . 


Tulla, Upper . 




Ditto 
















10 






Cremorne 




Ditto 








167 






„ 


10 


618 


Ditto . 


Monaghan 




Ditto 








100 


0 


0 


„ 


10 






Carra 




Ditto 








57 








10 


620 


Ditto . 


Tirawley 




Ditto 








50 


0 


0 




10 


621 


Ditto . 


Burrishoole 




Ditto 












0 


„ 




622 


Limerick . 


Clanwilliam 




Ditto 








100 


0 






13 






Ditto 




Ditto 








37 








13 


624 


Tipperary . 


Ikerrin . 




Ditto 








55 


0 


0 


„ 


14 


625 


Limerick . 


Coshma . 




Ditto 
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List of Grants —continued. 



of 

Grant. 


County. 


Barony. 


OBJECTS. 


Amount of 
Grant sanctioned. 


Date of 
Sanction. 


626 


Limerick . 


Owneybeg . . 


Certain Works in said Barony 


£. s. d. 
112 10 0 


1846. 
Aug. 14 


627 


Ditto . 


Glenquin 


Ditto 






628 


Cork, West- 


Carbery, West 


Ditto 






629 


ern Division 
Roscommon 


Castlerea 








630 


Limerick . 


Connelloe, Upper 


Ditto 


25 0 0 




631 


Cork, West- 


Carberv, West . 


Ditto 


75 0 0 




632 


ern Division 
Westmeath . 


Rathconrath 


Ditto 






633 


Cork 


Fermoy . 


Ditto 


49 10 0 


.. '22 


634 


Roscommon 


Roscommon 








635 


Sligo . . 


Corran . 


Ditto 






636 


Mayo . 


Tirawley 


Ditto 


250 0 0 


„ 27 




Sligo . 


Tireragh 


Ditto 


150 0 0 




638 


Cork, Eastern 


Carbery, West 


Ditto 






639 


Division. 
Meath . 


Morgallion 


Ditto 


25 0 0 




640 


Mayo . . 


Costelloe 




250 0 0 




641 


Ditto . . 


Carra 


Ditto 






642 


Ditto . 


Ditto 


Ditto 


50 0 0 




643 


Roscommon 


Roscommon 








644 


Ditto . 


Ballintober 


Ditto 


50 0 0 




645 


Sligo . . 


Corran . 


Ditto 


50 0 0 




646 


Ditto . 


Tireragh 


Ditto 


50 0 0 




647 


Ditto . 


Tirerill . 








648 


Ditto . 


Carbury . 


Ditto 






649 


Cork . 


Imokilly 


Ditto 


100 0 0 






Mayo . 


Erris 


Ditto 






651 


Sligo . 


Leyney . 


Ditto 






652 


Ditto . 


Tireragh. 


Ditto 








Mayo . 


Burrishoole 


Ditto 






654 


Jierry . 


Dunkerron 


Ditto] . . 


375 0 0 


June 10 








Total . . 


229,464 8 0* 





A List of Grants, 
commencing Feb. 
19, 18<16, showing 
the Number of 
Grant, the County, 
Barony, Objects, 
Amount of Grant, 
and Date of 
Sanction. 



Received from the Treasury (issued Account Grants) . . ., 23^ 375 0 0 

Less portion of Grant Fund under Act 1 and 2 Wm. IV., c. 33 . . 6, ’375 0 0 



225,000 0 0 



Office of Public Works, 

Dublin, 6th July, 1848. 



Joseph C. Walker , 

Secretary. 
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No. 2. — A STATEMENT of Loans by the Commissioners of Public Works, pursuant to the Provisions of the Act 1st and 2nd 

Year, the Repayment on Account, and the Balance 



No. of 


NAME OF PARTY. 


PURPOSE OF LOAN. 


BALANCES 

Outstanding on 31st Decembe 


, 1S46. 




Princ 


pal 




Interest. 
















£. 


s. 


d. 


£. 


.V. 


d. 




3 


Commissioners for com- 


Ardglass Harbour 










6,650 


0 


0 


3,812 


3 


9 






pleting Works 


























5 


Limerick Navigation Com- 


To improve Works . . . 










6,650 


0 


0 






































14 


Galway County 


Continuing Claddagh Quay Walls 










2 


8 


6 


0 


1 


10 




15 


Commissioners for comple 


ing Wellesley Bridge and Docks . 










22,500 


0 


0 


313 


12 


3 




18 


Ditto Athlunkard Br 


dge 










9,850 


0 


0 


2,244 


1 


6 




20 


Ditto constructing Docks 


at Galway .... 










12,782 


1 


2 


1,651 


19 


2 




28 


Newrv Navigation Company 


For improving Works 










5,878 


3 


9 


76 


13 


2 




30 


'i rustees ot Road from 


For improvements 










1,137 


10 


0 


1 


14 


10 






Dublin to Blessington 


























31 


Railway Company . 


Dublin to Kingstown 










38,044 


11 


0 










32 


Commissioners for the Im 


provement ol Drogheda Harbour . 










6,558 


12 


3 


290 


11 


6 




40 


Fermanagh County . 


Fivemiletown to Clones 










23 


19 


11 


0 


9 


10 




57 


Boyne Navigation Company 


For Improvements . 










910 


0 


0 


58 


12 


2 




61 


Corporation of Limerick . 


Rebuilding Thomond Bridge 










5,062 


0 


0 


38 


16 


7 




65 


Ecclesiastical Commissioners 


For purpose ol Act . 
















74 


6 


0 




66 


Ditto 


Ditto .... 










50,000 


0 


0 


1,640 


2 


0 




•68 


Matthew Barrington 


New building in connexion with Hospital 








229 


15 


8 


11 


16 


2 




70 


Limerick Navigation Com- 


To improve Quays . 










4,945 


16 


8 












pany. 


























80 


Commissioners 


Limerick Bridge, under 4 Wm. IV. 










40,000 


0 


0 


3,265 


9 


8 




81 


Kerry County 


Road, Tralee to Dingle 










2 


12 


6 


0 


6 


2 




96 


Kildare 


Building Bridge at Yeomanstown 










408 


16 


5 


9 


1 


5 




101 


Dublin and Kingstown Rail- 


Extension of 40-foot road . 










37,200 


0 


0 










108 


Limerick Bridge Commis- 


Further extension of Quay .. 










5,000 


0 


0 


638 


5 


11 






sioners. 


























109 


Rob!. Bourie, Clare Countv 


For embankment on Shannon 










800 


0 


0 


341 


8 


1 




113 


Boyne Navigation . 


Improvements (additional) . 










720 


0 


0 


51 


4 


5 




116 


Drogheda Harbour Com- 


F urther improvements of Harbour 










3,000 


0 


0 


183 


4 


6 






missioners. 


























118 


Kerry County 


Road, Waterville to Ballycarnalian 










40 


16 


5 


3 


9 


2 




120 


Ditto 


Road, Tralee to Ballinskelligs 










129 


6 


9 


15 


9 


11 




126 


Gal way Dock Commissioners 


2nd Loan in further aid of Works 










3,920 


0 


0 


990 


4 


0 




136 


Kerry County 


Road, Tralee to Castlemaine 










2 


6 


8 


0 


1 


8 




140 


Cavan County 


Road, Cavan to Mullagh . 










276 


11 


7 


5 


16 


8 




142 


Rev. T. Mathew 


Roman Catholic Chapel at Cork . 










866 


6 


0 


265 


17 


3 




143 


Trustees of Road 


Coleraine and Antrim 










590 


0 


2 


97 


1 


3 




147 


Clare County , 


Portumna New Bridge 










143 


8 


3 


3 


2 


5 




155 


Dublin County 


Road by Glencullen to Enniskerry 










140 


9 


3 


14 


13 


4 




157 


Gal wav Docks Commissioners 


To complete works . 










3,000 


0 


0 


772 


3 


9 




159 


Wexford County 


Road, Wexford to Carlow . 










323 


11 


10 


6 


19 


1 




164 


King’s County 


New Bridge at Portumna . 










291 


6 


0 


5. 


8 


6 




167 


Kerry County 


Road, Dingle to Limerick . 










2 


10 


1 


0 


1 


10 




175 


Cavan County 


Road, Cavan to Longford . 










1,269 


19 


6 


26 


15 


10 




176 


Ditto 


Road, Cavan to Bailieborough . 










618 


18 


4 


13 


1 






179 


Donegal County 


New road, Creeslough to Ramelton 










17 


4 


2 


0 


5 


10 




181 


Sligo County . 


New road, Tubbercurry to Ballina 










928 


11 


5 


19 


6 


7 




182 


Tipperary County . 


New Court-house at Nenagh 










617 


4 


1 


12 


1 


9 




184 


Mayo County. 


New road, Belmullet to Ballina . 










10 


11 


2 


1 


9 


1 




185 


Ditto . ... 


New road, Ballaghadareen to Swineford 








65 


7 


4 


9 


1 


0 




186 


Kerry County 


New road, Killorglan to Cahirciveen 










16 


0 


4 


1 


18 


4 




187 


Ditto 


Quarter-Sessions-house at Listowel 










26 


10 


3 


3 


3 


6 




188 


Kilkenny County . 


Bridge over river Dinum . 










342 


13 


2 


6 


18 


10 




189 


Ditto 


New road, Ross to Carrick-on-Suir 










124 


11 


0 


2 




5 




190 


Cavan County 


Ballina to Killyshandra . . . 










201 


0 


6 


4 


4 


10 




193 


Ditto 


Road, Cavan to Coote Hill . 










1,137 


2 


9 




19 






194 


Antrim County 


New road, Larne to Ballymena . 










803 


19 


1 


16 


5 


11 




195 


Ditto 


New road, Cushendal to Ballymena 










461 


16 


10 




7 


2 




199 


Kerry County , 


Approach to Suspension bridge, Kenmare 








49 


8 


7 


5 


18 


5 




204 


Cavan County 


New road, Killyshandra to Carrick-on 


-Shannon 






599 


0 


4 


12 


12 


8 




205 


Dublin County 


Road, Grange to Murphystown . 










403 


4 


10 


15 


15 


11 




206 


Antrim County 


Antrim Coast road (continuation) 










795 


11 


0 


16 


2 


5 




207 


Cavan County 


New road, Carrickmacross to Bailieborough 








179 


7 


5 


3 


15 


8 




208 


Galway County 


Road, Barna to Clonif 










95 


19 


2 


1 


16 


9 




212 


Ulster Canal Company 


To complete works of Canal 










10,000 


0 


0 


3,028 


4 


3 




213 


Kerry County 


Road, Kanturk to Tralee . 










72 


9 


9 


6 


6 


4 




214 


Rev. Michael Scannell 


To complete Aghada Chapel 










50 


2 


6 


1 


13 


2 




215 


Kerry County 


Quay at Port Magee, Valencia Harbour 








11 


19 


0 


1 


0 


9 




220 


Cavan County 


New road, Cavan to Granard 










556 


9 


7 


11 


14 


9 




223 


Clare County . . 


New road, Kilfenora to Ennis 










400 


0 


0 


82 


9 


4 
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Wm. IV., cap. 33, for one Year ; showing the Balance of each Loan on 1st January, 1846 and 1847, the Interest accrued within the 
outstanding on 31st December, 1846 and 1847. 





Interest accrued 




REPAYMENTS. 


BALANCE' 

Outstanding 31st December, 1847. 
















































Principal 




Interest. 




Principal. 




Interest. 












£. S 


d. 


£. s. 


d. 


£• S. 


d. 


£. 5 


d. 


£. 




d: 


£. 




d. 










266 0 


0 


10,728 3 


9 










6,650 


0 


0 


4,078 


3 


9 


10,728 


3 


9 




266 0 


0 


6,916 0 


0 


500 0 


0 


266 0 


0 


6,150 


0 


0 








6, 150 


0 


0 




0 2 


5 


2 12 


9 










2 


8 


6 


0 


4 


3 










900 0 


0 


23,713 12 


3 






1,008 19 


1 


22,500 


0 


0 


204 


13 


2 










394 0 


0 


12,488 1 


6 






300 0 


0 


9,850 


0 


0 


2,338 


1 


6 






6 




507 16 


9 


14,941 17 


1 


143 10 


7 


1,856 9 


5 


12,638 


10 


7 


303 


6 


6 








235 2 


7 


6,189 19 


6 










5,878 


3 


9 


311 


15 


9 










45 10 


0 


1,184 14 


10 










1,137 


10 


0 


47 


4 


10 


1,184 


14 


10 




1,491 7 


8 


39,535 18 


8 


3,020 12 


4 


1,491 ' 7 


8 


35,023 


18 


8 
















224 11 


10 


7,073 15 


7 


1,961 12 


2 


515 3 


4 


4,597 


0 


1 
















0 4 


7 


24 14 


4 


23 19 


11 


0 10 


3 








0 


4 


2 










32 11 


6 


1,001 3 


8 


160 0 


0 


73 5 


4 


750 


0 


0 


17 


18 


4 










202 9 


7 


5,303 6 


2 










5,062 


0 


0 


241 


6 


2 




6 










74 6 


0 






74 6 


0 




















1,648 4 


3 


53,288 6 


3 


10,000 0 


0 


2,021 9 


3 


40,000 


0 


0 


1,266 


n 


0 


41,266 








9 3 


10 


250 15 


8 










229 


15 


8 


21 


0 


0 










197 16 


8 


5,143 13 


4 


270 16 


8 


197 16 


8 


4,675 


0 


0 








4,675 


0 


0 




1,600 0 


0 


44,865 9 


8 






4,859 12 


0 


40,000 


0 


0 


5 


17 


8 










0 0 


10 


2 19 


6 


2 12 


6 


0 7 


0 






















5 9 


9 


423 7 


7 


408 16 


5 


14 11 


2 






















1,488 0 


0 


38,688 0 


0 






1,488 0 


0 


37,200 


0 


0 








37,200 


0 


0 




250 0 


0 


5,888 5 


11 






831 8 


11 


5,000 


0 


0 


56 


17 


0 


5,056 


17 


0 




40 0 


0 


1,181 8 


1 










800 


0 


0 


381 


8 


1 










33 18 


9 


805 3 


2 


80 0 


0 


71 16 


8 


640 


0 


0 


13 


6 


6 










150 0 


0 


3,333 4 


6 






333 4 


6 


3,000 


0 


0 








3,000 


0 


O 




0 11 


8 


44 17 


3 


40 16 


5 


4 0 


10 






















1 17 


0 


146 13 


8 


129 6 


9 


17 6 
























156 16 


0 


5,067 0 


0 










3,920 


0 


0 


1,147 


0 


0 


5,067 












2 12 


1 


2 6 


8 


0 5 


5 




















5 0 


5 


287 8 


8 


276 11 


7 


10 17 


1 






















43 6 


3 


1,175 9 


6 










866 


6 


0 


309 


3 


6 
















5 










590 


0 


2 


126 11 


3 


716 


11 














143 8 


3 




2 


















7 1 


0 


162 3 


7 










140 


9 


3 


21 


14 
















3,892 3 


9 










3,000 


0 


0 


892 


3 


9 














339 2 


9 


250 i3 


9 


14 1 


3 


72 


18 


1 


1 














10 8 




307 2 


11 


180 4 


3 


15 1 


5 


111 


1 


9 


0 


15 




111 


17 










2 16 


9 


2 10 


1 


0 6 


8 


















48 6 


5 


1,345 1 


9 


534 3 


9 


62 2 


3 


735 


15 


9 


13 










9 








653 12 


3 


326 16 


5 


29 10 


9 


292 


1 


LI 


5 


3 


2 












17 15 


2 


16 13 


2 


0 11 


0 


0 


11 


0 




















989 6 


7 


171 11 


0 


46 0 


8 


757 


0 


5 


14 


14 




771 


14 


11 








641 6 


9 


617 4 


1 


24 2 


8 
















0 10 


6 


12 10 


9 










io 


11 


2 


1 


19 


7 










3 5 


4 


77 13 


8 










65 


7 


4 


12 


6 


4 


77 


13 










18 3 


0 


16 0 


4 


2 2 


8 


















0 7 


6 


30 1 


3 


26 10 


3 


3 11 


0 






















8 19 


3 


358 11 


3 


299 3 


1 


15 3 


11 


43 


10 


1 


0 


14 


2 


44 












128 9 


5 


124 11 


0 


3 18 


5 






















4 


212 16 


8 


87 5 


0 


9 16 


0 


113 


15 




2 


0 


2 














1,208 2 


9 


347 9 


6 


57 1 


0 


789 


13 


3 


13 


19 


0 


803 


12 












1 


803 19 


1 


25 18 




















5 10 


4 


476 14 


4 


461 16 


.0 


14 17 
























0 14 


2 


56 1 


2 


49 8 


7 


6 12 


7 
























2 


635 15 


2 


205 16 


5 


29 15 


11 


393 


3 


11 




















438 14 


6 


26 8 


5 


33 11 


7 


376 


i6 


5 








378 


14 










828 10 


0 


795 11 


0 


32 19 


0 


















7 1 


1 


190 4 


2 


67 7 


0 


8 17 


2 


112 


0 


5 


1 


19 


7 










4 3 






8 


31 9 


8 


5 9 


1 


64 


9 


6 


0 


11 


5 










500 0 
3 12 


6 


82 8 


3 

7 










10,000 

72 


0 

9 


0 


3,528 

9 


4 

18 


3 


13,528 


4 


3 










9 










'50 


2 


6 


4 


3 


3 


54 














2 


11 i9 


0 


1 4 






















23 18 


3 


592 2 


7 


138 6 


1 


28 5 


3 


418 


3 


6 






















4 










400 


0 


0 


102 


9 


4 


502 


9 


4 
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IRELAND APPENDIX TO THE SIXTEENTH REPORT 



Statement of Loans by the 



No. of 


NAME OF PARTY. 


PURPOSE OF LOAN. 


' BALANCES 

Outstanding on 31st Decembe 


r, 18-16. 




Principal. 


Interest. 












£. 




d. 


£. 




d. 






Kerry County 


New road, Listowel to Abbeyfeale 






2 


2 


1 


0 


1 


7 






Ditto 


New road, Tralee to Listowel 
















5 




228 


Wexford County 


New road, Wexford to Carlow 










2 


12 








229 


Louth County 


New road, Ardee to Carrickmacross 






1,704 
















Kerry County 


New road, Sueem to Kenmare 










4 










235 


Cavan County 


Road, Ballyconneil towards Sligo 










8 


26 


0 








Ditto 


Road, Ballyhaise to Newbliss 






294 








4 








Rev. T. O'Shaughnessy . 


Completion ol Roman Catholic Chapel at Ennis 






602 


2 




23 


15 








Wexford County 


Bridge and new road, Gorey to Courtown Harbour 






1,084 


7 


1 


23 


.6 


5 






Mayo County 


Road, Killala to Crossmolina 






















Ditto 


Road, Westport to Glinsk 






608 


1 














Antrim County 


Road, Ballymona to Cushendall 






707 


18 


5 












Ditto 


Road, Randalstown to Toome 




. 


532 


18 


1 












Ditto 


Koad, Ballymena to Ballycastle . 






380 


16 


2 












Kerry County 


Road, Menus to Bally Kissane . 






1,714 


9 


1 












Ditto 


Road, Kenmare to Castletown 






665 


18 


5 












Rev. J. Smith, P.P. 


Completing Roman Catholic Chapel at Balrothery 






90 


18 


1 


4 


9 








Wexford County 


Road, Ferns and Camolin to Courtown Harbour 






13 


14 


8 




r, 






255 


Nevvry Navigation Com- 


Extension of Canal ..... 






10,000 


0 


0 


163 


0 


3 






pany 
























Mayo County 


New road, Doughall to Cleggan 






60 


19 


3 


1 


3 10 






Ditto 


Bridge over the Owenmore at Bangor 






79 


1 


9 


1 


11 








Kerry County 


New road, Killarney to Castleinaine 






854 


10 


9 


16 


14 


9 






Cavan County 


Bridge over the Erne at Sallaghan 






101 


10 


7 


2 










Dublin County 


Cutting down and building a retaining wall at the Hill of 


86 


1 


0 


3 


7 










Kingstown. 






















Louth County . 


Improving road, Dundalk to Louth 






234 


2 


9 




9 








Kildare County 


Bridge, over the Liffey at Athgarvan . 






184 


0 


11 












Kerry County 


Road, Cahirciveen to St. Finan’s Bay . 






157 


s 


4 












Ditto 


Road, Tralee to Ballybunnion 






674 


1 


2 










271 


Antrim County 


Footpath on road, Larne to Glenarme . 






132 


14 


1 












Ditto 


Road, Broughshane to Cushendall . . . 






380 


8 


2 












Cavan County 


Road, Ballyconneil and Ballinamore ' . 






120 


3 


2 












Kerry County 


Road, Castlemaine to Dingle 






594 


2 


7 












Moyferta Barony Loan 








315 


10 


4 


6 


17 


5 














314, 39S 


15 


4 


20,742 


12 


J 





The Account of the Commissioners of Public Works, for Loans 





Dr. 


£. *. d. 




— 


1847, January 1 . 


To Balance of last Account as rendered 








, , December 31 


Principal Account, Repayments, as per foregoing Statement . 


28,221 2 7 








To Interest Account, Payments, as per ditto . . . . | 


16,980 18 0 


















Received from Sundries, sums which could not as yet be appro- 1 










priated, and therelbre remain in suspense . . . . | 


1,358 13 4 








Received from Fisheries Account, an amount overpaid to thatl 










service in 1844 in error . . . 


0 i 4 












46,561 1 3 










51 ,573 3 6 





Office of Public Works, Dublin, 6th July, 1848. 
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Commissioners of Public Works — continued. 



Interest ncc 
iu the Ye 




TOTALS. 


REPAYMENTS. 


Outstanding 


BALANCE 

on 31st December, 1817. 


Princ 


pal. 




Interest. 


Principal. 


Interest. 


£. $. 


d. 


£. 




d. 


£. 


S. 


d. 


£. «. 


d. 


£. *. 


d. 






0 0 




2 






2 


2 


1 




3 










85 18 


3 


2,052 


8 


9 


419 


13 


10 


99 14 


2 


1,509 1 


3 












3 




264 


13 


11 


27 16 


1 


329 19 








76 4 




1,817 


14 


0 


316 


5 


5 


83 14 


7 


1 ,387 17 








1 3 




91 


12 


1 


83 


9 


4 


8 2 


9 










52 9 


7 


1,311 


0 


3 


332 


5 


2 


62 11 


5 


900 5 








12 17 




313 


11 


7 


65 


19 


5 


15 0 


7 


228 10 












655 


19 


11 












602 2 


8 














0 


398 


9 


0 


51 11 


0 


685 18 












259 


19 


3 


101 


16 


8 


14 16 


10 


142 13 












648 


18 


5 


100 


13 


6 


3S 12 


2 










24 16 


9 


747 


2 


1 


379 


3 


3 


33 3 


11 


328 15 












552 


11 


1 


532 


18 


l 














10 11 


6 


399 


2 


0 


303 


1 


5 


16 17 


7 


77 14 










7 


1,826 


3 


4 


304 


1 


5 


89 6 


1 


1,410 7 








30 10 


8 


709 


9 


10 


110 


10 


4 


34 15 


0 


555 8 














10 


8 


90 


18 


1 














0 2 


7 


14 


3 


1 


13 


14 


8 


0 8 












500 0 


0 


10,663 


0 


3 








269 17 


3 


10,000 0 


0 


393 3 


0 


2 6 


2 


64 


9 


3 


47 


3 


8 


3 8 


10 


13 15 














11 




79 


1 


9 














34 5 


7 


905 


11 


1 


332 


7 


6 


42 14 


6 


522 3 










5 




1 


10 


96 


17 


1 


4 9 
















93 


0 


4 


33 


5 


11 


6 14 


1 


52 15 


1 


O 5 


3 


8 19 


2 


248 


4 


6 


89 


0 


8 


10 19 


4 








r 




4 


190 


1 


11 


184 


0 


1 












0 


2 9 


1 


162 


9 


0 


157 


8 


4 














31 3 


2 


718 


8 


4 


102 


6 


8 


35 5 


6 






q ' 7 




5 15 






3 


6 


30 


.7 


7 


6 12 


5 






117 


Q 










1 


93 


1 


6 


18 18 


6 






5 1 












2 


77 


6 


8 


5 16 








0 1 fi 




23 16 




629 


2 


0 


231 


2 


5 










5 15 








335 


3 


7 


S9 


8 


4 


16 14 


6 


226 2 


0 


3 8 


9 


12373 14 


0 


347,515 


2 


3 


2S,221 


2 


’ 1 


16,980 18 


0 


286,177 12 


9 


16,135 8 


11 



1 ,533 0 9 
336 13 10 
1,417 14 0 

916 3 8 
232 11 7 
655 19 11 
699 18 0 
143 5 9 
509 1-2 9 
334 14 11 

79 3 0 
1,432 15 10 
564 4 6 



10,893 3 0 
13 16 9 



5S0 16 
103 13 



43 11 
368 15 
229 10 



under 1 and 2 Wm. IV., cap. 33, and other Acts, for one Year, ending 31st December, 1847. 



1847, December 31 



By Her Majesty’s Exchequer in amount transferred by the Commissioners of Public Works 
' E ' ch '?”' “ — reFi " b ! “““ c °» : ! 
Balance in Bank to next account ... 



£. *. d. 

35.552 0 0 
10,000 0 0 

45.552 0 0 
6,021 3 6 



G. Adams, Accountant. 
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I 
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IRELAND APPENDIX TO THE SIXTEENTH REPORT 



No. 4. — A STATEMENT of Loans by the Commissioners of Public’ Works, pursuant to the provisions of 
the Acts 1 Vic. cap. 21, and 9 Vic. cap, 1, showing the total amount issued, the total amount certified 
to Grand Juries at Spring and Summer Assizes, 1847, and the repayment on account up to 31st December, 
1847. 



. BARONY. 


Total Amount 
Issued. 


Amoun 


certified 


to Grand Juries. 


Repayments. 


Principal. 


Interest. 


Prin 


cipal. 


Interest. 


Antrim, County. 


£. 


* 


d. 


£. 




d. 


£. 


* 


d. 


£. 


s. 


d. 


£. 


*. 


d. 




1,750 


0 


0 


1,750 


0 


0 


516 


1 


0 


87 


10 


0 


25 


16 


0 




975 


0 


0 


975 


0 


0 


292 


11 


10 


48 


15 


0 


14 


12 


7 


Kilconway . 


2,625 


0 


0 


925 


0 


0 


255 


5 


10 


46 


5 


0 


12 


15 


3 


Total . ' . 


5,350 


0 


0 


3,650 


0 


0 


1,063 


18 


8 


1S2 


10 


0 


53 


3 


10 


Carlow County. 


































300 


0 


0 


300 


0 


0 


86 


7 


4 


15 


0 


0 


4 


6 


4 




700 


0 


0 


700 


0 


0 


201 


10 


7 


35 


0 


0 


10 


1 


5 




835 


0 


0 


835 


0 


0 


239 


12 


0 


41 


15 


0 


11 


19 


7 


Rathvilly .... 


325 


0 


0 


325 


0 


0 


93 


11 


4 


16 


5 


0 


4 


13 


5 


Total 


2,160 


0 


0 


2,160 


0 


0 


621 


1 


3 


108 


0 


0 


31 


0 


9 


Cavan County. 


































350 


0 


0 


350 


0 


0 


96 


11 


0 


12 


10 


0 


3 


9 


10 


Clankee .... 


1,250 


0 


0 


1,250 


0 


0 


363 13 


7 


62 


10 


0 


18 


3 


7 


Total 


1,600 


0 


0 


1,600 


0 


0 


460 


4 


7 


75 


0 


0 


21 


13 


5 


Clare County. 


































2,129 


5 


0 


2,129 


5 


0 


575 


18 


5 


30 


14 


6 


8 


11 


11 




3,733 


10 


0 


3,733 


10 


0 


1,088 


10 


4 


186 


13 


6 


54 


8 


5 




1,759 


17 


9 


1,759 


17 


9 


502 


15 


8 


87 


19 


11 


25 


2 


10 




4,589 


11 


6 


4,589 


11 


6 


1,334 


10 


0 


218 


19 


6 


63 


18 


4 




2,902 


5 


0 


2,902 


5 


0 


784 


6 


6 


70 


5 


6 


19 


5 


2 




2,880 


0 


0 


2,880 


0 


0 


837 


16 


8 


114 


0 


0 


33 


17 


10 




1,890 


6 


4 


1,890 


6 


4 


517 


18 


3 


93 


5 


4 


25 


11 


3 




2,893 


0 


0 


2,893 


0 


0 


794 


1 


2 


123 


9 


0 


34 


0 


10 




4,910 


10 


0 


4,585 


10 


0 


1,230 


19 


9 


76 


5 


6 


20 


14 


10 




4,777 


10 


0 


4,777 


10 


0 


1,360 


15 


4 


190 


12 


6 


55 


3 


4 


Tulla, Upper 


5,533 


17 


6 


5,533 


17 


6 


1,516 


9 


7 


204 


8 


1 


56 


10 


11 


Total 


37,999 


13 


1 


37,674 


13 


1 


10,544 


1 


8 


1,396 


13 


4 


397 


5 


8 


Cork County. 


































150 


0 


0 


150 


0 


0 


41 


2 


7 


7 


10 


0 


2 


1 


2 




35 


0 


0 


35 


0 


0 


9 


15 


10 


1 


15 


0 


0 


9 


9 




2,343 


0 


0 


2,293 


0 


0 


652 


14 


10 


114 


13 


0 


32 


12 


9 




1,500 


0 


0 


1,500 


0 


0 


424 


0 


10 


75 


0 


0 


21 


4 


0 




1,550 


0 


0 


1,550 


0 


0 


427 


19 


9 


77 


10 


0 


21 


8 


0 




656 


0 


0 


656 


0 


0 


181 


7 


8 


27 


16 


0 


7 


14 


8 


Carberry, West, West Division 


125 


0 


0 






0 


34 


10 


3 


6 


5 


0 




14 


6 


Condons and Clongibbons . 


2,267 


IS 


0 








627 


3 


10 


113 


7 


10 


31 


7 


1 


Cork .... 


































10 


0 


0 








2 


15 


3 


0 


10 


0 


0 


2 


9 




1,812 


0 


0 


1,812 


0 


0 


519 


4 


6 


90 


12 


0 


25 


19 


3 


Fermoy .... 


3,645 


10 


0 


3,645 


10 


0 


1,033 


11 


3 


182 


5 


6 


51 


13 


3 


I bane and and Barryroe 


































100 


0 


0 








27 


8 


5 


5 


0 


0 


1 


7 


5 




585 


0 


0 


5S5 


0 


0 


166 


0 


5 


29 


5 


0 


8 


6 


0 




90 


0 


0 


50 


0 


0 


13 


17 


1 


2 


10 


0 


0 


13 


10 


Muskerry, East 


395 


0 


0 




0 


0 


111 


13 


3 


19 


15 


0 


5 


11 


8 


Muskerry, West 














92 


9 


5 


16 


5 


0 


4 


12 


6 


Orrery and Kilmore . 


920 


10 


0 






0 


256 


13 


10 


46 


0 


6 


12 


16 


8 


Total 


16,509 


18 


0 


16,419 


18 


0 


4,622 


9 


0 


815 


19 


10 


229 15 


3 


City of Cork 


2,250 


0 


0 


2,250 


0 


0 


623 


8 


6 


112 


10 


0 


31 


3 


5 
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Statement of Loans, pursuant to the Provisions of 1 Vic. c. 2, and 9 Vic. c. 1 — continued. 



BARONY. 


Total 

Iss 


,T 


- 


Amour 


t cer 


ified to Grand Juri 


es. 




Repay 


nents. 






Prill 


ipal 




Interest. 


Principal. 


Interest. 


Galway County. 


£. 


* 


d. 


£. 


* 


d. 


£. 


* 


d. 


£. 




d. 


£. 




d. 




260 


0 


0 


260 


0 


0 


70 


5 


4 


13 


0 


0 


3 


10 


3 




1,833 


0 


0 


1,833 


0 


0 


544 


14 


7 


91 


13 


0 


27 


4 


8 




2,573 


15 


0 


2,573 


15 


0 


697 


16 


2 


128 


13 


9 


34 


17 


10 




1,542 


10 


0 


1,542 


10 


0 


443 


8 


10 


77 


2 


6 


22 


3 


5 




950 


0 


0 


950 


0 


0 


269 


12 


9 


47 


10 


0 


13 


9 


6 




1,370 


0 


0 


1,370 


0 


0 


372 


9 




68 


10 


0 


18 


12 


5 




1,525 


10 


0 


1,525 


10 


0 


434 


7 




76 


5 


6 


21 


14 


4 




827 


10 


0 


827 


10 


0 


220 


13 


4 
















950 


0 


0 


950 


0 


0 


276 


9 


7 


47 


10 


0 


13 


16 


5 




2,160 


17 


6 


2,160 


17 


6 


620 


15 


3 


103 


0 


9 


29 


14 


3 




1,117 


10 


0 


1,117 


10 


0 


329 


10 


8 


55 


17 


6 


16 


9 


6 


Longford . . . 


1,015 


0 


0 


1,015 


0 


0 


294 


8 


9 
















1,135 


0 


0 


1,135 




0 




















Moycullen 


2,727 


10 


0 


2,727 


10 


0 


755 


14 


7 
















850 


0 


0 


850 


0 


0 




17 


0 














Tiaquin 


1,952 


10 


0 


1,952 


10 


0 


562 


16 


4 














Total . 


22,790 12 


6 


22,790 


12 


6 


6,451 


2 


1 


709 


3 


0 


201 


12 


7 


Galway Town . 


1,585 


0 


0 


1 ,5S5 


0 


0 


452 


3 


1 


28 


6 


7 


22 


11 


10 


Kerry County. 


































2,350 


0 


0 


2,350 


0 


0 


673 


16 


1 


77 


10 


0 


23 


0 


6 


Corkaguiny 


2,562 


0 


0 


2,562 


0 


0 


746 


10 


3 


128 


2 


0 


37 


6 


5 


Dunkerron, North 


160 


0 


0 


160 


0 


0 


47 


0 


7 




0 


0 


2 


7 


0 


Dnnkerron, South 


675 


0 


0 


675 


0 


0 


185 


1 


8 


33 


15 


0 


9 


5 


1 


Glenarought . 


1,740 


0 


0 


1,740 


0 


0 


471 


17 


9 


30 


0 


0 


8 


7 


9 


Iraghticonnor . 


1,850 


0 


0 


1,700 


0 


0 


499 


13 


6 


85 


0 


0 


24 


19 


8 


Iveragh . . . . 


690 


0 


0 


690 


0 


0 


197 


19 


11 


34 


10 


0 


9 


17 


11 


Magunihy 


2,065 


0 


0 


2,065 


0 


0 


607 


10 


3 


93 


5 


0 


27 


10 


7 


Trughenacmy ... 


2,125 


0 


0 


2,125 


0 


0 


605 


4 


9 


73 


15 


0 


21 


11 


11 


Total . 


14,217 


0 


0 


14,067 


0 


0 


4,034 


14 


9 


563 


17 


0 


164 


6 


10 


j Kildare County. 
































Carbury .... 


260 


12 


3 


260 


12 


3 


76 


0 


7 


13 


0 


8 


3 


16 


0 


Clane .... 


428 


17 


6 


428 


17 


6 


125 


2 


5 


21 


8 


10 


6 


5 


1 


Naas, South 


150 


0 


0 


150 


0 


0 


43 


3 


8 


7 


10 


0 


2 


3 


2 


Total . 


839 


9 


9 


839 


9 


9 


244 


6 


8 


41 


19 


6 


12 


4 


3 


Kilkenny County. 
































Crannagh 


210 


0 


0 


210 


0 


0 


59 


1 


8 


10 


10 


0 


2 


19 


1 


Gaitnoy .... 


400 


0 


0 


400 


0 


0 


114 


9 


2 


20 


0 


0 


5 


14 


5 


Gowran .... 


875 


0 


0 


725 


0 


0 


199 


16 


0 


16 


5 


0 


4 


13 


1 


Kells .... 


400 


0 


0 


400 


0 


0 


106 


13 


4 














Total . 


1,885 


0 


0 


1,735 


0 


0 


480 


0 


2 


46 


15 


0 


13 


6 


7 


Kilkenny City . . . 


305 


0 


0 


305 


0 


0 


85 


16 


2 


15 


5 


0 


4 


5 


8 


King's County. 
































Ballyhoy 


345 


0 


0 


345 


0 


0 


97 


13 


11 


17 


5 


0 


4 


17 




Ballybritt 


517 


10 


0 


517 


10 


0 


140 


15 


8 


9 


10 


0 


2 


13 


6 


Ballvcorvan 


297 


10 


0 


297 


10 


0 


88 


7 


7 


14 


17 


6 


4 


8 


4 


Clonlisk .... 


110 


0 


0 


110 


0 


0 


31 


16 


1 


5 


10 


0 


1 


11 


8 


Eglish .... 


302 


0 


0 


302 


0 


0 


88 


2 


1 


15 


2 


0 


4 






Garryeastle 


1,222 


10 


0 


1,222 


10 


0 


355 


5 


7 


61 


2 


6 


17 


15 


2 


Geashill .... 


107 


10 


0 


107 


10 


0 


30 


10 


1 


5 


7 


6 


1 


10 




Kilcoursey 


79 


0 


0 


79 


0 


0 


23 


2 


0 


3 


19 


0 


1 


3 




Phillipstovvn, Lower . 


190 


0 


0 


190 


0 


0 


53 


9 


0 


9 


10 


0 


2 


13 


6 


Total . 


3,171 


0 


0 


3,171 


0 


0 


909 


2 


0 


142 


3 


6 


41 


r 


5 















L 
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74 



IRELAND APPENDIX TO THE SIXTEENTH REPORT 



Statement of Loans, pursuant to the Provisions of 1 Vic. c. 2, and 9 Vic. c. 1 — continued. 



BARONY. 


Total Amount 


A mo» 


it certified to Grand Juries. 




Repay 


men,. 






Prin 


cipal. 


Interest. 


Pri 


acipal. 


Interest. 










£. 










£. 










d. 


Carrigallen 


1,450 


0 


0 


1,450 


0 0 


412 


0 


4 


72 


10 


0 


20 


12 


0 


Dromahaire . . . 


1,575 


0 


0 


1,575 


0 0 


442 


11 


6 


78 


15 


0 


22 


2 


6 


Leitrim .... 


800 


0 


0 


800 


0 0 


226 


3 


1 


40 


0 


0 


11 


6 


2 


Mohill .... 


737 


10 


0 


737 


10 0 


211 


10 


7 


36 


17 


6 


10 


11 


6 


Rosclogher 


700 


0 


0 


700 


0 0 


200 


17 


2 


35 


0 


0 


10 


0 


10 


Total . 


5,262 


10 


0 


5,262 


10 0 


1,493 


2 


8 


263 


2 


6 


74 13 


0 


Limerick County. 






























Clanwilliam 


3,019 


15 


6 


3,019 


15 6 


872 


18 


8 


144 


2 


4 


41 


16 


3 


Connelloe, Lower 


800 


0 


0 


800 


0 0 


235 


18 


2 


40 


0 


0 


11 


15 


11 


Connelloe, Upper 


2,297 


10 


0 


2,297 


10 0 


653 


13 


6 


114 


17 


6 


32 


13 


8 


Coonagh . . 


2,227 


14 


8 


2,227 


14 8 


641 


9 


11 


111 


7 


9 


32 


1 


6 


Coshlea .... 


4,712 


1 


0 


4,712 


1 0 


1,341 


17 


10 


225 


14 


'7 


64 


9 


3 


Coshma .... 


1,932 


4 


6 


1,932 


4 6 


518 


13 


2 


26 


15 


0 


7 


6 


0 


Glenquin .... 


1,640 


0 


0 


1,640 


0 0 


4 48 


10 


9 


78 


15 


0 


21 


11 


2 


Kenry .... 


1,010 


0 


0 


1,010 


0 0 


289 


19 


10 


50 


10 


0 


14 


9 


11 


Kilmallock, Lib. of . 


409 


10 


0 


409 


10 0 


111 


13 


6 


16 


14 


6 


4 


11 


8 


North Libertv . 




0 


0 


125 


0 0 


35 


3 


4 


6 


5 


0 


1 


15 


2 


Owneybeg 


1,482 


9 


6 


1,482 


9 6 


426 


16 


0 


74 


2 


6 


21 


6 


10 


Pubblebrien 


1,213 


11 


4 


1,213 


11 4 


331 


8 


11 


27 


8 


1 


7 


14 


0 


Shanid .... 


1 ,126 


0 


0 


1,126 


0 0 


329 


6 


8 


56 


6 


O 


16 


9 


4 


Small County . 


3,604 


15 


5 


3,604 


15 5 


1,037 


17 


9 


180 


4 


10 


51 


17 


10 


Total . 


25,600 


11 


11 


25,600 


11 11 


7,275 


8 


0 


1,153 


3 


1 


329 


18 


6 


Limerick City . . . 


322 


10 


0 


322 


10 0 


94 


18 


0 


16 


2 


6 


4 


14 


10 


Louth County. 






























Ardee .... 


3,635 


0 


0 


3,635 


0 0 


1,067 


4 


11 


181 


15 


0 


53 


7 


0 


Dundalk, Lower 


747 


10 


0 


747 


10 0 


218 


4 


8 


36 


17 


6 


10 


15 


0 


Dundalk, Upper 


1,130 


0 


0 


1,130 


0 0 


330 


8 


8 


56 


10 


0 


16 


10 


5 


Ferrard .... 


1,360 


0 


0 


985 


0 0 


284 


4 


0 


46 


5 


0 


13 


8 


3 


Louth .... 


610 


0 


0 


610 


0 0 


176 


4 


0 


30 


10 


0 


8 


16 


2 


Total 


7,482 


10 


0 


7,107 


10 0 


2,076 


6 


3 


351 


17 


6 


102 


16 


10 


Mayo County. 






























Burrishoole 


1,570 


0 


0 


1,570 


0 0 


443 


4 


5 


72 


0 


0 


20 


8 


5 


Carra .... 


2,582 


10 


0 


2,582 


10 0 


713 


11 


0 


129 


2 


6 


35 


13 


8 
































Costello .... 


1,220 


0 


0 


1,220 


0 0 


334 


7 


9 


32 


5 


0 


9 


1 


0 


Erris .... 


905 


0 


0 


905 


0 0 


254 


7 


9 


45 


5 


0 


12 


14 


4 


Gallen .... 


2,325 


0 


0 


2,325 


0 0 


642 


5 


4 


116 


5 


0 


32 


2 


1 


Kilmaine .... 


1,855 


0 


0 


1,855 


0 0 


517 


19 


6 


92 


15 


0 


25 


17 


9 


Murrisk .... 


1,200 


0 


0 


1,200 


0 0 


329 


0 


9 


60 


0 


0 


16 


9 


1 


Tirawley .... 


1,341 


0 


0 


1,341 


0 0 


372 


17 


9 


64 


11 


0 


17 


19 


2 


Total 


14,826 


10 


0 


14,826 


10 0 


4,130 


2 


7 


703 


11 


6 


196 


7 


10 


Meath County. 






























Duleek, Lower . 


125 


0 


0 


125 


0 0 


35 


2 


8 


6 


5 


0 


1 




1 


Duleek, Upper . 


145 


0 


0 


145 


0 0 


40 


15 


0 


7 


5 


0 


2 


0 




Fore .... 


407 


10 


0 


407 


10 0 


116 


5 


3 


20 


7 


6 


5 


16 


3 


Kells, Lower . 


2,810 


0 


0 


2,810 


0 0 


844 


0 


6 


140 10 


0 


42 


4 


0 


Kells, Upper 


1,565 


0 


0 


1,565 


0 0 


453 


10 


7 


63 


5 


0 


18 


13 


6 


Lone .... 


725 


0 


0 


725 


0 0 


212 


17 


2 


36 


5 


.0 






9 


Morgallion 


2,237 


10 


0 


2,237 


10 0 


596 


13 


4 


5 


0 


0 


1 




8 


Moyfenrath, Lower . 


125 


0 


0 


125 


0 0 


33 


6 


8 














Moyfenrath, Upper 


110 


0 


0 


110 


0 0 


31 


11 


3 


5 


io 


0 


1 


11 


6 


Navan, Lower . • . 


897 


10 


0 


897 


10 0 


239 


10 




1 


5 


0 








Navan, Upper . 


325 


0 


0 


325 


0 0 


95 


10 


6 


16 


5 


0 


4 


15 


6 


Skreen .... 


85 


0 


0 


85 


0 0 


25 


1 


4 


4 


a 


0 






1 


Slane, Lower . 


1,080 


0 


0 


1,080 


0 0 


2SS 


4 


1 


1 


[0 


0 


0 


8 


2 


Siane, Upper . 


825 


0 


0 


825 


0 0 


223 


15 


4 


30 


0 


0 


8 


3 


9 


Total 


11,462 


10 


0 


1,462 


10 0 


3,236 


4 


1 


337 


12 


6 


98 


19 


10 














.1 
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Statement of Loans, pursuant to the Provisions of 1 Vic. c. 2, and 9 Vic, c. 1 —continued. 




BARONY. 



Cremorne 

Monaghan 



Queen's County. 

Ballyadams 

Clandonagh 

Clarmallagh 

Cullenagh 

Slievemargy 

Tinnahinch 

Upperwoods 

Overpayment-on 1st instalir 
to be deducted from the 



Roscommon County. 
Athlone . 

Ballintobber, North . 
Ballintobber, South 
Bally moe 
Boyle 

Castlereagh 
Frenchpark 
Moyearn . 



Carbury 

Coolavin 

Corran 

Leyny 



Tirerill 



Tipperary County. 

Clanwilliam 

Eliogarty 

Ufa and Offa, East 
Iffa and Offa, West 
Ikerrin . 

Kilnamanagh, Lower . 
Kilnamanagh, Upper .. 
Middlethird 
Ormond, Lower 
Ormond, Upper 
Owne.y and Arra 
Slievardagh 

Total 



Waterford County. 



Coshmore and Coshbride 
Decies within Drum . 
Decies without Drum . 
Glenahiry 
Middlethird 
Upperthird 



Total 







Amount certified 


Grand Jurie. 


1 


Repayments. 


I"“ d ' 




Principal. | 


Interest. | 


Principal. 


Inte 


rest. 




£. t. 


d. 


£. s. 


d. 


£. 




d. 


£. 




d. 


£. 


.. 


d. 






167 10 


0 


46 


5 


0 


8 


7 


6 


2 


6 


3 


385 0 


0 


385 0 


0 


107 


12 


6 


19 


5 


0 








552 10 


0 


552 10 


0 


153 


7 


6 


27 


2 


6 


7 13 10 






370 0 


0 


103 


10 


9 


18 


10 


0 




3 


6 






30 0 


0 


8 


4 


6 


1 10 


0 




8 








575 0 


0 


158 


.5 


4 


28 


5 


0 












900 0 


0 


256 


6 


3 


45 


0 


0 












1,400 0 


0 


386 


.1 


4 


70 


0 


0 












325 0 


0 


92 


.5 


9 


16 


5 


0 








130 0 


0 


130 0 


0 


35 


17 


0 


6 


10 


0 








! •• 














1 


17 


11 








3,730 0 


0 


3,730 0 


0 


1,042 


1 


9 


188 


7 


11 


52 


2 


1 






1,900 0 


0 t 


531 


9 


6 


86 


5 


0 


24 


4 


10 






3,130 19 


0 i 


922 


7 


4 


156 


10 


10 






5 






1,002 10 


0 


279 


11 


0 


50 


2 


6 












743 13 


6 


201 


15 


7 


37 


3 












0 


1,671 12 


0 


460 


12 


7 


49 


7 


9 








2,101 17 


6 


2,101 17 


6 


583 


18 


3 


105 


1 


11 










7 


1,268 11 


7 


360 


7 


1 


















505 10 


0 


134 


16 


0 














2,649 0 


0 


2,649 0 


0 


745 


2 


9 


13i 


4 


0 






5 . 


| 15,033 13 


7 


14,973 13 


7 


4,220 


0 


1 


679 


4 


3 


192 


9 


3 






1,423 10 


0 


400 


1 


4 


71 


3 


6 


19 


19 


10 






1,279 9 


3 


369 


15 


8 


63 


19 


6 


18 


9 








780 0 


0 


218 


5 


4 


39 


0 


0 












863 10 


0 


240 


10 


11 


43 


3 


6” 




0 






0 


265 0 


•0 


72 


12 


8 


13 


5 










! 1,147 10 


0 


1,147 10 


0 


334 


19 


5 


43 


17 


6 








; 5,758 19 


3 


5,758 19 


3 


1,636 


5 


4 


274 


9 


0 


77 


11 


9 






695 0 


0 


196 


17 


1 


34 


15 


0 


9 


16 


10 






895 0 


0 


258 


10 


3 


44 


15 


0 


12 


18 


5 


805 0 


0 


805 0 


0 


239 


2 


11 


40 


5 


0 




19 


1 


2,288 10 


0 


2 , 2S8 10 


0 


666 


1 


2 


111 


18 


6 


32 






485 0 


0 


485 0 


0 


140 


0 


8 


24 


5 


0 


7 










1,147 2 


0 


333 


11 


10 


57 


7 


1 












1,120 10 


0 


324 


11 


6 


56 


0 


6 


16 


4 


6 


j 1,655 0 


0 


1,655 0 


0 


488 


11 


1 


82 


15 


0 




8 




2,067 10 


0 


2,067 10 


0 


605 


18 


10 


103 


7 


6 


30 


5 




i 1,755 0 


0 


.1 ,655 0 


0 


480 


1 


1 


72 


2 


6 


21 






3,435 0 


0 


3,285 0 


0 


886 


4 


11 


29 


15 


0 








440 0 


.0 


440 0 


0 


123 


15 


4 


22 


0 


0 








16,788 12 


0 


16,538 12 


0 


4,743 


6 


8 


679 


6 


1 


197 


13 


2 




'0 


350 0 


0 


95 


19 


5 


•17 


10 


0 


4 


16 


0 




0 


883 15 


0 


25 1 ; 


16 


2 


44 


3 


9 




17 


10 


2,465 0 


0 


2,075 0 


0 


586 


4 


5 


103 


15 


0 


29 


8 


3 


185 12 


6 


185 12 


6 


51 


4 


9 


9 




8 




11 


3 


: 115 0 


0 


65 0 


0 


18 


5 


9 


3 




0 








655 0 


0 


655 0 


0 


189 


1 


4 


32 


15 










: 4,654 7 


6 


4,214 7 


6 


1,200 


11 


10 


210 


14 


5 


60 


0 


8 
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IRELAND APPENDIX TO THE SIXTEENTH REPORT 



Statement of Loans, pursuant to the Provisions of 1 Vic. c. 2, and 9 Vic. c. 1 -continued. 



Westmeath County. 

Clonlonan 
Fartullagh 
Kilkenny, West 
Moyashel and Magheradernon 
Moycashell . 

Moygoish . 

Rathconrath 

Total . 



Wexford County. 



Bantry 

Gorey 



Wicklow County. 

Arklow . 

Rathdown 

Talbotstown, Lower . 
Talbotstown, Upper . 

Total . 



227 10 0 
405 0 0 



Amount certified to Grand Jurie 



355 0 0 
987 10 0 
295 0 0 
227 10 0 
405 0 0 
305 0 0 
602 10 0 



104 14 1 
284 8 7 
85 17 3 
65 15 7 
117 7 7 
87 19 11 
175 0 11 



6 19 11 
20 19 4 



51 15 11 
12 1 11 
40 11 5 




Abstract of the foregoing Account. 



Antrim 
Carlow 

Clare 
Cork . 

Cork City 
Galway 
Galway Town 

Kildare 
Kilkenny 
Kilkenny City 
King’s 
Leitrim 
Limerick 
Limerick City 
Louth 
Mayo . 

Meath 

Monaghan 

Queen’s 

Roscommon 

Sligo . 

Tipperary 

Waterford 

Westmeath 

Wexford 

Wicklow 



Deduct amount issued it 
1840, as shown in thi 
Return for that Year . J [ 



Total Amount 


j Amount certified to Grand Juries. 


Repayments. 


Principal. 


| Interest. 


1 Principa 


1 . 


I Interest. 


£. s. d. 


£. s. d. 


£. 


.V. 


d. 


£. 


s 






~ 






3,650 0 0 


1,063 


18 


8 


182 


10 












2,160 0 0 


621 


1 


3 


108 












1,600 0 0 


1,600 0 0 


460 


4 


7 


75 












37,999 13 1 


37,674 13 1 


10,544 


1 


8 


1,396 13 












16,419 18 0 


4,622 


9 


0 


815 


19 












2,250 0 0 


623 


8 


6 


112 












22,790 12 6 


22,790 12 6 


6,451 


2 


1 


709 


3 










1,585 0 0 


1,585 0 0 


452 


3 


1 


28 


6 












14,067 0 0 


4,034 


14 


9 


563 17 












839 9 9 


244 


6 


8 


41 


19 












1,735 0 0 


480 


0 


2 


46 












305 0 0 


305 0 0 


85 


16 


2 


15 












3,171 0 0 


3,171 0 0 


909 


2 


0 


142 


3 










5,262 10 0 


5,262 10 0 


1,493 


2 


8 


263 


2 








25,600 11 11 


25,600 11 11 


7,275 


8 


0 : 


1,153 


3 












322 10 0 


94 


18 


0 


16 


2 












7,107 10 0 


2,076 


6 


3 


351 


17 


6 








14,826 10 0 


4,130 


2 


7 


703 












11,462 10 0 


11,462 10 0 


3,236 


4 




337 


12 












552 10 0 


153 


17 


6 


27 


12 


6 










3,730 0 0 


1,042 


1 


9 


188 


7 












14,973 13 7 


4,220 


0 


1 


679 














5,758 19 3 


1,636 


5 


4 


274 














16,538 12 0 


4,743 


6 


8 


679 


6 












4,214 7 6 


1,200 


11 


10 


210 












3,272 10 0 


3,177 10 0 


921 


3 


11 


144 


7 










100 0 0 


100 0 0 


27 


19 


3 


5 


0 












689 12 4 


191 


16 


0 


32 


6 


9 


9 


0 


5 


226,349 19 11 


222,564 19 11 


63,035 


12 


6 


9,305 


0 


9 


2,670 17 


8 


186,060 1 5 






















40,289 18 6 
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78 IRELAND APPENDIX TO THE SIXTEENTH REPORT 



A Statement of 
Loans by the Com- 
missioners of Pub- 
lic Works, Sec., pur- 
suant to the provi- 
sions of the Act 10 & 
11 Vic., c. 87, sec. 5, 
showing the moiety 
repayable by each 
Barony, being half 
the estimated ex- 
penditure of Works 
under the 9 & 10 
Vic., cap. 107, for 
the employment of 
the labouring poor. 



Moiety Repayable. 



BARONY. 



BARONY. 



Antrim, County. 

Dunluce, Lower 
Kilconway 
Toome, Lower . 



Brought forward 
Carbery, 'West, West Div. 
Condons and Clangibbon 
Cork 

Courceys , 

Duhallow 
Fermoy . 

lbane and Barryroe . 
Imokilly . 

Kerrycurrihy 
Kinalea . 

Kinalmeaky 
Kinnatalloon 
Kinsale . 

Muskerry, East 
Muskerry, West 
Orrery and Kilmore 



Armagh County. 



Carlow County. 

Carlow . 

Forth 

Idrone, East 
I drone, West 
Rathvilly . 

St. Mullins, Lower 
St. Mullins, Upper 



Donegal Gounty. 

Banagh . 

Boylagh '. 

Inishowen, East 
Inishowen, West . 
Kilmacrenan 
Raphoe 
Tirhugh . 



Cavan County. 

Castlerahan 
Clankee . 

Clanmahon 
Loughtee, Lower 
Loughtee, Upper 
Tulleygarvey 
Tullyhan . 
Tullyhunco 



Doion County. 

Iveagh, Upper . 
M'ourne . 

Newry Lordship 



Clare County. 



Bunratty, Lower 
Bunratty, Upper 
Burren . 
Clotuleralan 
Corcomroe 
Ibrickan . 
Inchiquin 
Islands 
Moyarta . 
Tulla, Lower 
Tulla, Upper 



Dublin County. 

Balrothery, East 

Balrothery, West 

Nethercross 

Newcastle 

Rathdovvn 

Uppercross 



Fermanagh County. 



Clanawley 
Clankelly . 
Coole 
Knockning 



Bantry 

Barretts . . . 

Barrymore . 

Bear 

Carbery, East, East Div. 
Carbery, East, West Div. 
Carbery, West, East Div. 

Carried forward 



Magheraboy 

Magherastepha 

Tirkennedy 
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606 19 11 1 


2,172 2 


1 


10,409 7 


9 ; 


3,061 18 11 1 


15,643 8 


9 


912 7 


0 


1,811 12 


1 


3,031 3 


7 


834 18 


0 


2,718 5 


0 


534 7 


9 


657 8 


1 


10,500 3 


2 . 


12,940 14 


3 


8,142 14 


8 


13,791 0 


.1 


6,41S 2 


5 


10,307 7 


1 


10,620 10 


8 


5,075 5 


8 


6,957 1 


5 - 


74,252 17 1 | 


18,278 19 


8 


13,854 10 


2 


12,954 9 


6 


16,708 17 


0 


21,237 15 


8 


18,642 19 


1 


15,631 16 


4 


20,519 11 


1 


19,650 17 


2 


39,290 2 


0 


32,455 7 


6 


229,225 5 


2 


7,758 12 


6 


5,578 15 


5 






9,S48 15 


9 


17,031 12 


5 


24,466 8 


6 


17,385 4 


10 
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BARONY. 


Moiety Repayable. 


BARONY. 


Moiety Repayable. 


Galway County. 


£. «. d. 


King's County. 


£. s. d. 


Arran .... 


4 3 10 


Ballyboy . . 


2,559 3 1 


Athenry .... 


2,784 16 11 


Ballybritt . . 


3,850 4 1 


Ballymoe 


9,461 19 2 


Ballycowun * . 


3,685 0 1 


Ballynahinch . • 


17,875 6 4 


Clonlisk . . . 


3,392 19 5 


Clare .... 


16,201 14 7 


Goolestown 


449 3 7 


Clonmacnowen . 


3,888 5 3 


Eglish . . 


1,130 13 4 


Dunkellin .... 


9,969 4 3 


Garrycastle 


8,589 0 2 


Dunmore .... 


15,584 15 2 


Geashill . . ■ . 


2,173 9 2 


Kilconnell ... 


7,604 11 10 


Kilcoursey 


2,177 8 9 


Killian .... 


7,863 8 4 


Philipstown, Lower 


1,124 9 1 


Kiltartan .... 


13,614 11 2 


Pliilipstown, Upper . 


1,903 2 3 


Leitrim . . . . 


12,679 11 1 


Warrenstown 


42 8 7 


Longford . . . 


12,185 0 2 






Lough rea 


8,302 11 4 


Total . 


31,077 1 7 


Moycullen . . 


27,240 5 5 






Ross ..... 


7,824 4 6 






Tiaquin . . . . 


14,550 1 9 


Leitrim County. 




Total 


187,634 11 1 


Carrigallen 


4,919 8 8 






Drumahaire . . 


18,110 1 6 


Galway Town . 


13,642 2 6 


Leitrim .... 


9,225 1 1 






Mohill .... 


S,163 6 0 






Roselogher 


16,186 0 8 


Kerry County. 














56,603 17 11 


Clanmaurice 


21,619 13 1 






Corkaguiny 


13,455 6 11 






Dunkerron, North 


4,074 15 1 


Limerick County. 




Dunkerron, South 


5,565 9 6 






Glenarought 


8,372 18 11 


Clanwilliam 


14,911 8 10 


Iraghticonuor . 


15,692 13 3 


Connello, Lower 


16,297 16 2 


Iveragh .... 


9,288 1 6 


Connello, Upper 


29,062 10 2 


Magunihy 


12,879 IS 10 


Coonagh> 


10,223 19 11 


Trughanacuiy . 


28,544 0 0 


l Coshlea .... 


17,779 1 0 




— 


Coshma .... 


11,912 13 6 


Total 


119,492 17 1 


Glen quin . ... 


24,795 8 9 














Kilmullock, Lib. of 


1,491 11 5 


Kildare County. 




1 North Lib. of Limerick 


455 4, 6 






i Oneybeg .... 


6,499 1 0 


Carbury .... 




Pubblebrien, 


9,447 7 11 




2,710 17 2 


Shanid .... 


23,171 10 0 


Connell . ... 


3,592 17 6 


Small County . 


10,879 0 4 


Ikeathy and Oughterany 


673 4 1 






Kilcullen . . . • 


281 17 2 


Total . 


189,161 10 9 










Naas, North . . . 


2,194 10 8 


Limerick City . 


4,345 16 4 


Naas, South 


1,672 2 3 




749 13 8 


Narragh and Reban, East . 


2,595 1 6 






Narragh and Reban, West . 


2,220 14 8 














Offaly, West 


2', 547 2 10 










Londonderry County. 




Total 


25,861 10 11 


















Coleraine, N. E. Liberty of 


2,033 9 11 


Kilkenny County. 




Keenaght 


1,941 9 0 






Loughinsholin . 


6,392 5 4 


Killkenny 


1,651 9 0 


Tirkeeran . 


1,751 12 5 










Crannagh 


4,892 9 10 














Galmoy . ., 


5,765 14 4 






Gouran ... 


10,162 3 5 


Longford County. 




Ida .... 








Iverk 


4,557 15 2 


Ardagh .... 


4,753 0 3 




2,73S 7 0 




9,284 0 11 


Knocktopher 


4,997 3 4 


Longford 


12,501 0 8 


Shillelogher 


1,560 3 5 


Moydow .... 


7,965 4 10 






Rathcline 


7,864 16 8 


Total 


53,459 9 7 


Shrule .... 


3,137 15 7 


Kilkenny City . 


661 19 4 


Total . 


45,505 18 11 











No. 5. 

A Statement of 
Loans by the Com- 
missioners of Pub- 
lic Works, &c., pur- 
suant to the provi- 
sions of the Act 10 & 
11 Vie., c. 87, sec. 5, 
showing the moiety 
repayable by each 
Barony, being half 
the estimated ex- 
penditure of Works 
under the 9 Sc to 
Vic., cap. 107, for 
the employment of 
the labouring poor. 
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No. 5. 

A Statement of 
Loans by the Com- 
missioners of Pub- 
lic Works, &c., pur- 
suant to the provi- 
sions of the Act 10 8c 
11 Vic., c. 87, sec. 5, 
showing the moiety 
repayable by each 
Barony, being half 
the estimated ex- 
penditure of Works 
under the 9 & !0 
Vic., cap. 107, for 
the employment of 
the labouring poor. 



Statement of Loans, pursuant to the provisions of 10 & 11 Vic. c. 87' — continued. 



BARONY. 



Louth County. 



Ardee 
Drogheda 
Dundalk, Lower 
Dundalk, Upper 
Ferrard 
Louth 



Mayo County. 



Ilorrishoole 

Clanmorris 
Costelloe . 
Erris 
Gallen 
Kilmaine 
Murrisk . 
Tirawley . 



Meath County. 

Deece, Lower . 
Deece, Upper . 
Duleek, Lower . 
Duleek, Upper . 

Fore 

Kells, Lower . 

Kells, Upper 

Morgallion 

Moyfenrath, Lower . 
Moyfenrath, Upper . 
Navan, Upper . 
Rathloath 
Skreen 
Slane, Lower 
Slane, Upper 
Navan, Lower . 

Total 



Monaghan County. 

Cremorne 
Dartree . 

Farney 
Monaghan 
Trough . 



Total 



Queen's County. 

Ballyadams 

Clandonagh 

Clarmallagh 

Cullenagh 

Maryborough, East 

Maryborough, West . 

Portnahinch 

Slievemargy 

Stradbally 

Carried forward 



Moiety Repayable. JJ 


£. s. 


d. 


3,537 16 


6 


60 6 


8 


2,523 4 


4 


3,292 3 


0 


1,854 14 


11 


1,527 17 


4 


12,796 2 


9 


20,953 2 


10 ! 


2S,95S 16 


5 


11,910 5 


9 1 


29,831 9 


3 


6,644 4 


6 | 


15,426 18 


1L 


17,215 18 


4 


13,279 11 


10 


18,840 8 


6 


163,060 16 


4 


652 0 


8 


843 10 


3 


28 4 


2 


352 4 


0 


4,791 16 


10 


8,121 17 


11 


S,1 52 11 


2 


3,009 18 


8 


4,422 1 


2 


2,139 7 


3 


1,109 12 


2 


1,253 7 


6 


453 11 


0 


856 9 


2 


2,2S4 9 


0 


2,161 4 


11 


2,910 8 


11 


43,542 14 


9 


6,554 18 
6,030 18 


1 

11 


8,764 2 


2 


4,434 16 


2 


25,784 15 


4 


1,790 1 


5 


2,763 0 


6 


2,518 15 


6 


3,620 0 


10 


2,061 17 


8 


2,713 1 


0 


1 ,252 7 


0 


2,817 1 


8 


447 


8 


20,183 


3 



BARONY. 


Moiety Repayable. 




£. 5. d. 


Brought forward 


20,183 6 3 


JTinnahinch 




Upperwoods 


1,201 15 0 


Total . . 


25,892 7 5 


Roscommon. 




Athlone .... 


26,490 17 4 




11,033 18 7 


Ballintober, South 


7,984 12 6 


Ballymoe .... 


2,282 3 1 


Boyle .... 


14,291 16 7 


Castiereas'h . 




Frenchpark 




Moycam .... 




Roscommon 




Total 


104,098 19 10 


Sligo County. 




Carbury .... 


20,911 3 5 








10,685 8 1 


Leyney .... 


12,991 4 0 


Tireragh .... 




Tirerill .... 




Total . 


69,366 1 5 


Tipperary County. 






20,132 8 0 




21,000 4 10 


Iffa and Offa, East 






8,031 8 4 


Ikerrin .... 


7,827 5 2 


Kilnamanagh, Lower . 


8,702 10 S 


Kilnamanagh, Upper . 


8,243 16 0 


Middlethird 




Ormond, Lower 




Ormond, Upper 


10,653 6 3 


Owney and Arra 




Slievardagh 




Total 


156,728 3 5 


South Riding 


84,570 1 3 


North Riding 




Repayment to be made in full 




for advances on accotmt of 




Limerick and Waterford 




Railway, South Riding, 




County Tipperary: — 




Clanwilliam 




Iffa and Offa, East . 




Iffa and Offa, West . 


6,228 7 3 


Total 


13,507 19 6 


Tyrone County. 




Clogher .... 


1,881 16 10 


Dungannon, Lower 


985 15 2 


Strabane, Lower 


1,367 16 4 


Strabane, Upper 


8,495 1 2 


Total 

. 


12,730 9 6 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Statement of Loans pursuant to the provisions of 10 and 11 Viet., c. 87 — continued. 



Waterford County. 

Coshmore and Coshbride 
Decies within Drum . 
Decies without Drum . 
Gaultiere . 

Glenahiry 
Kilcuiliheen 
Middlethird 
Upperthird 

Total 

Waterford City • 

Westmeath County. 



Brawny . 
Clonlonan 
Corkaree . 

Delvin 
Farbill 
Fartullagh 
Fore 
Kilkenny, West 
Moycashel and Mas 

Moycahel 

Moygoish 

Rathconrath 



£. s. d. 

8,509 2 2 
10,917 9 0 
16,323 1 7 
3,459 4 1 
2,643 7 2 
143 18 1 
7,685 11 7 
14,6S8 4 8 



64,369 18 4 



1,317 2 3 
2,530 10 0 
1,129 7 10 
889 9 9 
662 16 4 
1,095 13 5 
2,053 10 0 
2,530 12 0 



3,133 11 
4,420 16 
3,614 10 



Wexford County. 
Ballaghkeen 

Forth 
Gorey 
Scarawalsh 
Shelburne 
Shelmaliere, East 
Shelmaliere, West 

Total 



Wicldoio County. 
Arklow 

Ballinaeor, North 
Ballinacor, South 
Newcastle 
Rathdown 
Shillelagh . 
Talbotstown, Lower 
Talbotstown, Upper 

Total 



Abstract of the foregoing Account. 



Carlow 

Drogheda Town 
Dublin . 
Kildare . 
Kilkenny. 
Kilkenny City 
King’s . 

Longford . 
Louth 
Meath 
Westmeath 
Wexford . 
Wicklow . 



Connaught. 
Galway, East Riding 
Galway, West Riding 
Galway Town . 
Leitrim . 

Mayo 

Roscommon 

Sligo 



Total 



£. 



d. 



10,500 3 2 
289 0 7 
10,086 14 11 
25,861 10 11 
53,459 9 7 
661 19 4 
31,077 1 7 
25,892 ,7 5 
45,505 18 11 
12,796 2 9 
43,542 14 9 
25,221 4 2 
82,381 6 8 
22,217 19 8 



389,493 14 5 



187,634 11 1 
13,642 2 6 
56,603 17 11 
163,060 16 4 
104,098 19 10 
69,366 1 5 



594,406 9 1 



11,584 17 
12,553 5 
5,494 3 
6,720 16 
7,629 17 
16,127 18 
11,811 13 
2,242 17 
8,215 15 



Antrim 

Armagh 

Donegal 

Fermanagh 

Londonderry 

Monaghan 

Tyrone 



Clare .... 
Cork, East Riding and West 
Riding . 

Cork, City of . 

Kerry 
Limerick . 

Limerick City . 

Tipperary, North Riding 
Tipperary, South Riding 
Tipperary Railway 
Waterford . . 

Waterford City . 



Total 

£. s. d. 
389,493 14 5 
1,052,266 7 10 
208,418 11 1 
594,406 9 1 



>8,418 11 



229,225 

269,364 
2,995 1 
119,492 1 
189,161 1 
5,095 1 
72,158 
84,570 
13,507 1 
64,369 1 
2,325 



No. 5. 



A Statement of ' 
iblc. Loans by the Com- 

missioners of Public 

Works, &c., pur- 
d. suant to the provi- 
sions of the Act 10 
9 & 11 Vic. cap. 87, 

Iq sect. 5, showing the 
moiety repayable by 
“ each Barony, being 
9 half the estimated 
10 expenditure of 
5 Works, under the 9 
5 & 10 Vic. cap. 107, 
1 for the employment 
Id of the labouring 



82,381 6 8 



2,621 14 7 
2,208 0 8 
4,394 0 0 
1,897 5 11 
1,313 6 9 
2,325 6 0 
3,464 7 0 
3,993 18 9 



22,217 19 8 



£. s. d. 
606 19 11 
15,643 8 9 
74,252 17 1 
41,011 6 5 

1,740 1 0 
22,316 18 6 
14,331 14 7 
25,784 15 4 
12,730 9 6 



. 1,052,266 7 10 



2,244,585 2 5 



Office of Public Works, Dublin, 6th July, 1848. 



G. Adams, Accountant. 

M 
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IRELAND:— APPENDIX TO THE SIXTEENTH REPORT 



No. 6.— A STATEMENT of Loans by the Commissioners of Public Works, pursuant to the Provisions of the Act 
10 Viet., cap. 32, for the Improvement of Landed Property, showing the Amount of Sanctions and Issues up to 
December 31, 1847. 



No. 

of 


Date of 

Treasury 

Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
•which Lands 


Amount 
of Loan 
sanctioned. 


Estimated 
Return 
per cent. 


Issued 
within the 
Year. 




1847. 








£. 


£. 


s. 


d. 


£. 


1 


Aug. 27 


Tvntd, Joseph P. ; also 


Thorough drainage . 


W icklow . 


100 


9 


5 


0 


20 






Loan 563 
















2 


„ 


Fox, Charles . 


Ditto 


Longford . 


800 


9 


10 


0 


160 


3 


„ 


Burrows, Robert 


Ditto ..... 


Cn.vnn . 


750 


7 


15 


0 


150 


4 


„ 


Godley, John . 


Subsoiling and draining 


Leitrim . 


1,000 


8 


10 


0 


200 


5 


„ 


Milward, Clement 


Draining .... 


Kilkenny . . 


1,000 


10 


10 


0 


200 


6 


„ 


Lucas, Arthur H. 


Fencing and levelling 


Cork . 


100 


6 


17 


0 


20 


7 


„ 


Drought, Robert S. . 


Reclamation roads and drainage . 




200 


13 


4 


5 




8 


„ 


Lindsay, Thomas S. ,. 


Draining, subsoiling, roads, &c. . 


Mayo . 


4,100 


7 


10 


0 


500 


9 


„ 


Fitsimon, Christopher 


Fencing, clearing, draining, &c. . 


Dublin . 


600 


7 


0 
















1,300 


8 


0 


0 


260 


11 


„ 


Colthurst, Sir G. C. 


Draining, fencing, and subsoiling 


Ditto . 


830 


8 


0 


0 


160 


12 


„ 


Arbuthnot, Sir Robert 


Thorough draining . 


Mayo . 


1,200 




10 


0 


200 


13 


Aug. 31 


O’Loshlin, Sir Coleman 


Draining, roads, and fencing 


Clare . 


500 


8 


0 


0 


100 


14 


„ 


Blackball, S. W. , 


Thorough draining . 


Longford . 


1,500 


7 


13 


4 


300 


15 


„ 


Ruthven, K. A. 


Draining .... 


Kildare. 


150 




0 


0 




16 


„ 


Besborough, Earl of , 


Draining, fencing, and reclaiming. 


Kilkenny . 


600 




18 


6 


120 


17 


„ 


Colthurst, Sir G. C. , 


Draining, fencing, and irrigation . 


Cork . . 


1,400 






0 


280 


18 


„ 


Tottenham, N. Loftus 


Draining, subsoiling, roads . 


Leitrim 


1,200 




10 


0 


240 


19 


„ 


Dwyer, Henry . 


Draining, fencing, and clearing . 


Tipperary . 


800 


8 


0 


0 


160 


20 


„ 


Lynch, Michael 


Reclaiming, draining, and fencing. 


Dublin . 










100 


21 


„ 


Coote, Ralph . 


Thorough draining and subsoiliug . 


King’s . . 


100 


7 


0 






22 


„ 


Storey, R. W. . 


Drainage .... 


Leitrim . 


250 








50 


23 


„ 


Stokes, G. I). . 


Draining and road-making . 


Kerry . 


950 










24 


„ 


Croker, J. Dillon 


Draining and levelling 


Cork . . 


250 






0 


100 


25 


„ 


Arran, Earl of . 


Thorough drainage and subsoiling. 


Wexford 


1,400 


8 


0 


0 


200 


26 


„ 


Kennedy, William 


Draining 


Ditto . 


350 






0 


50 


27 


„ 


Briscoe, William T. . 


Draining and gravelling 


King's . . 


650 


13 






130 


28 


„ 


Hudson, C. G.. 


Draining, subsoiling, and fencing . 


Cork . 


1,500 




11 


6 


300 


29 


„ 


Joyce, Thomas A. 


Ditto ..... 


Galway . 


1,000 


15 






200 


30 


„ 


Shuldham, E. W. . 


Draining and fencing 


Cork . 


700 




10 


0 


140 


31 


„ 


Reid, Andrew . 


Thorough draining, fencing, &c. . 


Dublin . 


800 




0 


0 


160 


32 


„ 


Percy, Alexander 


Thorough draining and subsoiling 


Leitrim 


800 


7 


5 


0 


160 


33 




Seymour, Thomas 


Draining and fencing 


Galway. 


900 


8 


0 


0 


180 


34 


„ 


Johnston, James * , 


Draining, subsoiling, and irrigation 


Fermanagh . 


500 


14 




3 


100 


35 


„ 


Conner, Daniel . 


Draining, fencing, &c. 


Cork . . 


450 


11 






90 


36 


„ 


Smith, Henry . 


Thorough draining . 


Wicklow . 


1 , 200. 




13 


4 


240 


37 


„ 


Phillips, R. E. . 


Embanking and fencing 


Tipperary . . 


. 100 








20 


38 


„ 


Jessop, F. T. . 


Thorough draining and fencing . 


Longtord . 


1,700. 






0 


340 


39 


„ 


Lendrum, James 


Draining, subsoiling, trenching . 


Tvrone . 


4,000. 




10 


0 


500 


40 


„ 


Bond, Henrv M. 


Drainage .... 


Longford . 


400. 


10 


0 




80 


41 


„ 


Browne, James 


Drainage and subsoiling 


Mayo . 


7,000. 








500 


42 


„ 


Hallidav, Alexander H. 


Roads, fencing, and draining 


Antrim . 


2,000 




8 


0 


400 






Halidav, A. II. W. R. 


Ditto ... 


Ditto . . 


2,000 


10 




0 


400 


44 


„ 


Enery, William H. . 


Draining •. . . . 


Cavan . . 


. 250. 


18 


0 


0 


50 


45 


„ 


Harberton, Viscount . 


Thorough draining and subsoiling. 


Kildare 


550. 


7 


.15 


0 


110 






Ditto 


Ditto ..... 


Ditto . 


800 






0 


160 




„ 


Fox, Barrv 


Draining .... 


King’s . . 


. 200. 


10 


6 


8 


40 


48 




Biddulph, F. II. M. . 


Draining, reclaiming, and roads . 


Ditto . 


. 250, 


10 


0 


0 


50 


49 




Besborough, Earl of . 


Draining .... 


Kilkenny .. 


2,800 


10 


10 


0 


500 


50 


„ 


Jones, William B. 


Draining, subsoiling, and fencing . 


Cork . 


700 


9 


13 


0 


140 


51 


„ 


Willington, John J. . 


Draining .... 


Tipperary . 


2,000 


15 


0 


0 


400 


52 


Sept. 9 


Bruce, George . 


Drainage .... 


Cork 


5C0 






0 


100 


53 


„ 


Roberts, Jane E. 


Thorough drainage, clearing, &c. . 


Mayo . . 


4C0 


6 


10 


0 


80 


54 




Meath, Earl of . 


Thorough draining, trenching, &c. 


Wicklow . 


1,500 


6 


17 


0 


300 






Galwav, St. John 


Drainage .... 


Cork . . . 


400 


8 


2 


0 




56 


„ 


Blake, Sir Thomas E. 


Road, clearing, and fencing. 


Galway. 


250 


11 


0 


0 


50 


57 


„ 


Gamble, A. W. 


Drainage and farm-roads . 


King’s . . 


200 


9 


0 


0 


40 


58 


„ 


Lvsaght, James 


Draining, subsoiling, fencing 


Cork 


400' 


7 


11 


8 


80 


59 


„ 


Latouchc, John 


Thorough draining, levelling 


Kildare 


’ 850' 


7 


0 


0 


170 


60 




McNeile, John. 


Draining, fencing, &c. 


Antrim 


6,000 




7 


6 


500 


61 


„ 


Waring, C. and M. . 


Drainage .... 


Cavan . ' . 


1,000' 


8 


8 


0 


200 


62 




Lloyd, Guv 


Draining, subsoiling, and reclaiming 


Roscommon 


6,000 


6 


18 


6 


500 


63 


Sept. 13 


Stoney, Thomas G. . 


Subsoiling, fencing, &c. 


Tipperary . 


1,500 


10 


0 


0 


300 


64 


Stephens, John 


Draining, subsoiling, &c. . 


Ditto . 


2,000 


9 


15 


0 


400 






Crosbie, William T. . 


Ditto ..... 


Kerry . 


8,000 




7 


2 


500 


66 




Elwood, Ormsby 


Clearing, making fences, &c. 


• Maj’O . 


400 


7 


15 


0 


80 


67 




Pentland, George II. . 


Draining, subsoiling, &c. . 


Louth . 


500 


6 


18 


0 


100 


68 




Lindsev, Thomas S. . 


Thorough draining, subsoiling, &c. 


• Mayo . 


2,850 


7 


10 


0 


500 


69 


” 


Ryan, William 


Draining (thorough and main) 


Tipperary . 


550 


15 


0 


0 


no 
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Loans for the Improvement of Landed Property — continued. 



of 


Date of 
Treasury 
Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK.; 




County in 
which Lands 


of Loan 
sanctioned 


Estim 
Retu 
per ce 


ted 


within (lie 
Year. 




1847 










£. 


£. s 


d 


£. 


70 


Sept. 13 


Keogh, Henry C. 


Draining. 




Wicklow . 


750 


S C 


0 


150 


71 


Langrish, Robert 14. . 


Draining and otherwise improving 


Kilkenny . 


150 


16 6 


0 


30 


72- 


, , 


Shaw, Ponsonby 


Subsoiling and draining 




Dublin 


300 


6 16 


0 


60 


73 


> >; 


Stuart de Decies, 
Lord 

Carden, John . . 

Ferguson, Sir It. A. . 


Draining and fencing 




Waterford . 


250 


8 2 


6 


50 


74 


’ ’ 


Thorough drainage . 




Tipperary . 


1,500 


9 3 


0 


600 


75 


, , 


Embanking, draining, &c. . 




Donegal 


500 


6 17 


9 


100 


76 


, , 


Oranmore, Lord 


Draining, subsoiling, &c. 




Mayo . 


11,500 


7 12 


6 


500 


•77 


, , 


Ferguson, Sir R. A. . 


Embanking, drainage, &c. . 




Tyrone . . 


500 


10 0 


0 


100 


78 


, , 


Lambert, John. 


Subsoiling, draining, &c. 




Galway . 


1,100 


7 13 


0 




79 


, , 


Haves, Sir Edmund . 


Draining and subsoiling 




Donegal 


5,300 


6 13 


0 


500 


80 


Sept. 20 


Hennessy, Timothv . 


Draining, levelling, &c. 




Cork . 


1,400 


9 0 


0 


280 


81 




Huntingdon, Earl of . 


Draining and embanking . 




Waterford . 


300 


10 0 


0 




82 


, , 


Greene, William FI. . 


Thorough drainage . 




Kilkenny , 


1,000 


7 3 


9 


200 


83 


, , 


Ferguson, Sir R. A. . 


Embanking, draining, &c. . 




Tvrone . 


1,600 


6 19 


0 


320 


84 


, , 


Hickson, James 


Draining. 




Kerry . . 


600 


8 0 


0 


120 


85 




Ditto . 


Draining, fencing, &c. 




Ditto . 


800 


8 0 


0 


160 


86 




Levinge, Godfrey 


Draining, subsoiling, &c. . 




Westmeath . 


400 


9 0 


O 


80 


87 




Levinge, William 


Thorough drainage, subsoiling, &c. 


Ditto . 


1,450 


9 8 


3 


290 


88 




Nugent, Sir Percy ■ . 


Draining, fencing, &c. 




Ditto . 


800 


8 0 


O 


160 


89 




Stronge, Sir James M. 


Thorough draining . 




Armagh . 


500 


6 19 


8 


100 


90 


, , 


Kirwan, Patrick 


Thorough drainage, &c. 




Mavo .- . 


5,000 


7 15 


O 


500 


91 




Shannon, Earl of 


Ditto .... 




Cork . 


4,000 


8 1 


0 


500 


92 




Blackall, Samuel W. 


Sinking -a river 




Longford . 


700 


7 8 


3 


140 


93 


, , 


Waterford, Marquis of 


Thorough draining . 




Waterford . 


1,900 


7 10 


0 


380 


94 


, , 


Wybrants, Joseph 11. 


Main and thorough draining 




King’s . . 


650 


10 0 


0 


130 


95 




Latouche, David C. . 


Fencing,- thorough draining, &c. 




Wicklow . 


5,000 


7 0 


0 


500 


96 




Miller, Charles. 


Thorough draining 




Louth . 


200 


9 0 


0 


40 


97 


, , 


O’Ferrall, John S. . 


Ditto i 




Longford . 


950 


10 15 


0 


190 


98 


Oct. 5 


Irwin, John 


Main and thorough draining 


• 


Sligo . 


700 


8 18 


6 


140 


99 




Leslie, Charles P. 


Thorough draining and subsoiling 


Monaghan . 


8,000 


7 0 


0 


500 


100 




Purdon, Henry. 


Subsoiling, gravelling, &c. . 




Dublin . 


450 


7 0 


0 




101 


, , 


Meade, William R. .- 


Thorough drainage -. 




Cork ’ . 


150 


7 15 


0 


30 


102 




Boyd, John R. . 


Enclosing, draining, &c. 




Donegal 


800 


7 0 


0 


160 


103 




Lithgow, John . 


Drainage 




Londonderry 


100 


12 15 


9 


20 


104 




Yielding, William R. 


Draining, fencing, &c. 




Limerick . 


500 


7 17 


8 


100 


105 




Orme, William 


Fencing.-thorough draining, &c. 




Mavo . 


2,000 


7 8 


4 


400 


106 




Hussev, Edward 


Draining, clavingj&c. 




Kerry . 


1,300 


7 11 


4 


260 


107 




Jones, T. 13. . 


Draining, levelling, &c. 




Leitrim 


1,000 


9 0 




200 


108 




Ellis, Convngham 


Draining, fencing, &c. 




Limerick . 


1,500 


14 6 




300 


109 


, , 


Lamb, W illiam A. - . 


Draining; subsoiling, &c. . 




Cork . 


200 


7 4 


6 


40 


110 


, , 


White, Newport 


Thorough drainage . 




Limerick . 


200 


9 10 


0 


40 


111 


, , 


Hamilton, John 


Thorough drainage, roads, &c. 




Donegal 


2,300 


7 O 


0- 


460 


112 




Ditto . . 


Thorough draining, &c. 




Ditto . 


7,000 


7 15 


0 


1.000 


113 




Ditto » . 


Ditto ; ; . . 




Ditto . - . 


2,600 


7 0 




500 


114 




D’Arcy, James 


'Thorough draining and fencing 




Galway . 


600 


7 5 


3- 


120 


115 






Draining, fencing, &c. 




Westmeath 


650 


7 0 


0 


130 


116 


, , 


Lambert, James S. . 


Draining . ; 




Gal wav. 




19 6 






117 


, , 


Butler, Michael ■ . - 


Clearing -and fencing : ; 




Clare . . 


100 


9 12 


0 


20 


118 




Stuart de Decies, Lord 


Drainage . . 




Waterford . 


600 


7 10 


0 


120 


119 




Ditto . 


Embanking and drainage . 




Ditto .. . 


800 


10 4 


0 


160 


120 




Hickson, Robert C. . 


Draining, irrigating, &c. 




Kerry . 


11,000 


7 0 


0 


500 






Gascoigne, Mary, J. • 
Oliver, and Elizabeth. 


Draining, subsoiling, &c. . 




Limerick . 


4,700 


8 10 


0 


500 


122 




Ford, W. B. . 


Thorough draining . 




Down . - . 




8 0 


0 


1,000 


123 




Charlemont, Earl of, & 
Leitrim, Earl of. 


Thorough and main draining 




Galway . 


6,000 


7 0 


0 


500 


124 


' ,, 


O’Neill, J. Augustus . 
Lynch, Michael 


Drainage, farm roads, &c. . 




Ditto . 


6,000 


8 0. 


0 


500 






Reclamation and subsoiling . 




Kerry . . 


1,600 


8 12; 


1 


320 




, , 


Besborough, Earl of 


Drainage and reclamation . 




Kilkenny- . 


150 


12 4 


0 


30 




, , 


Robinson. Hercules . 


Drainage, fencing, &c. 




W estmeath 


200 


7 0 


0 


40 




, j 


French, F. F. . 


Drainage 




Queen’s 


100 


8 10 


0 


20 




, , 


Griffith, Henry. 


Draining, fencing, &c. 




Sligo . - . 
Kilkenny- . 


2,200 


10 2 


4 


440 






Power, Sir John 


Thorough- drainage . 




3,000 


9 0 


0 


500 






Bastable, Daniel C; . 


Enclosing, fencing, roads, &c. 




Cork . • . 


150 


8 10 


0 


30 


132 




Revs, John 


Thorough drainage, &c. 




Donegal - . 


300 


13 0 


0 










Thorough draining, clearing, &c. 




Tipperary . 


450 


16 0 


0 


90 








Thorough- draining . 




Leitrim 


1,000 


9 12 


6 


200 






Blennerhasset, John . 


Thorough draining, fencing, &c. 




Cork . 


900 


7 7 


0 








Connor, Daniel 


Draining 




Ditto . 


850 


7. 5 


6 


170 






Phillips, R. E.. 


Shore draining, &c. . 




Tipperary • 


250 


25 0 


0 


50 




, , 


Caulfield, Hon. II. . 


Drainage 






600 


6 IS 


3 


120 




’ ’ 


Phillips, R. E. . 


Fencing, clearing, &c. 




Tipperary . 


150 


11 19 7 j 
M 2 


30 
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IRELAND APPENDIX TO THE SIXTEENTH REPORT 

Loans for the Improvement of Landed Property — continued. 



No. 

of 


Date of 
Treasury 
Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 


Amount 
of Loan 


Estimated 
per cent. 


Issued 


140 


1847. 
Oct. 5 


O’Grady, John W. . 


Draining, subsoiling, &c. . 


Limerick * 


£. 

100 


£. 5. d. 

13 7 2 


£. 

20 


141 




Kathdown, Earl of . 


Fencing and subsoiling 


Wicklow . 


150 


7 0 0 




142 




Baker, John . 


Clearing, subsoilirig, &c. . 


Cavan . 


200 


20 1 11 


’400 


143 


„ 


St. George, Christopher 


Clearing, fencing, and draining 


Galway. 


2,000 




144 




Greg, Thomas . 


Draining, fencing, and road making 


Antrim 


2,000 






145 




La Touche, David C. 


Draining, levelling, &c. 


Dublin . 


200 


7 3 0 




146 




Staples, Sir Thomas . 


Main and thorough drainage 


Ditto . 


300 






147 




Beers, Francis C. 


Drainage and reclaiming . 


Down . 


150 


12 0 0 




148 




Smyth, Mitchell 


Draining, subsoiling, &c. . 


Londonderry 


1,000 


10 0 0 




149 




Verschoyle, H.. 


Subsoiling, clearing, &c. 


Donegal 


1,000 


6 18 9 




150 


„ 


Mansfield, George D. 


Subsoiling and thorough drainage. 


Leitrim . 








151 




Brooke, Mary S. 


Draining, subsoiling, &c. . 


Donegal 


1,400 






152 


.. 


Blake, Peter . 


Drainage .... 


Galway . 


250 


35 0 0 




153 




Ireland, R. D. . 


Draining, road making, &c. 


Ditto . 


400 


8 10 0 








Palmerston, Viscount 


Main and thorough draining 


Sligo . 


2,000 




260 


155 




La Touche, John 


Thorough draining, &c. 


Kildare 


1,300 


8 0 0 


156 




Naper, James L. W. . 


Ditto ..... 


Meath . 


3,000 


7 0 0 




157 




Butler, Thomas C. . 


Enclosing, fencing, &c. 


Galway 


1 ,000 






158 




Johnston, James 


Draining, subsoiling, &c. 


Leitrim 


1,000 






159 




Rothwell, Thomas . 


Sinking streams, &c. . 


Monaghan . 


1,200 






160 




Leslie, Charles P. 


Draining .... 


Meath 


5,700 


8 0 0 




161 




Rochfort, Horace 


Drainage and fencing . . 


Carlow and 




9 5 0 




162 




Hickey, John . 


Thorough draining, &c. 


Queen’s 

Kildare. 


800 


8 0 0 


160 


163 




Blacker, St. John Thos. 


Draining, fencing, &c. 


Kerry . 


9,000 


8 2 8 




164 




Stuart de Decies, Lord 


Embankments, fencing, &c. 


Waterford . 


150 






165 




Ditto 


Draining, subsoiling, &c. . 


Ditto . 


100 


10 0 0 




166 




Arran, Earl of . 


Thorough draining, &c. 


Donegal 


6 000 


7 0 0 




167 




De Freyne, Lord 


Draining, fencing, &c. 
Levelling, fencing, &c. 


Roscommon 








168 




Dickson, S. A. W . . 


Limerick . 


500 


8 7 0 




169 




Greene, Rev. Thos. F. 


Draining and clearing 


Wicklow . 


200 






170 




Hamilton, A. W.C. . 


Subsoiling .... 


Tyrone 




8 0 0 


500 


171 




Kearney, William 


Draining, subsoiling . 


Mayo . 


1,100 


8 0 0 




172 




Lysaght, James 


Ditto ..... 










173 


Oct. 28 


O’Hara, James 


Thorough draining, &c. 


Clare . 


2,400 


7 0 0 








Reilly, J. Temple 


Ditto 


Down 








175 




Longford, Earl of 


Thorough and main drainage 


Westmeath . 


500 


8 17 9 




176 




Sligo, Marquis of 


Draining, fencing, &c. 


Mavo . 


12,000 


7 8 6 








Leitrim, Earl of 


Ditto ..... 


Donegal 






500 


178 




Abercorn, Marquis of 


Ditto ..... 


Ditto 


6,000 






179 




Ditto 


Draining, subsoiling, &c. . 


Tyrone 


6,000 


7 16 0 




180 




Bellingham, A. O. B. 


Drainage .... 


Louth . 






'lOO 


181 




Bligh, Edward. 


Thorough draining . 


Meath . 










Courtoun, Earl of 


Ditto ..... 


Wexford . 


1,800 




360 


183 




Braddell, Thomas 


Draining, fencing 


Ditto . 


600 


110 0 




184 




Bernard, Thomas 


Thorough drainage . 


King’s . . 














Ditto ..... 


Meath . 








186 




Lentaigne, John 


Ditto ..... 


Dublin . 


800 


9 0 0 




187 




Berkley, Robt. James; 


Drainage .... 


Cork . . 


300 










Atkins, Robert; Ro- 
gers, Robert Atkins 
Elwood, Thomas 


Thorough draining, &c. . 


Mayo . 


450 


6 14 0 


90 


189 




Robinson, Ueorge 


Draining and fencing 


Cork 


450 










Trevor, Edward H. . 


Thorough drainage . 


Down . 


150 










Morris, Wiljiam 


Ditto ..... 


Cork . 


500 










Shaw, W. J. Alex. . 


Ditto ..... 


Meath , 


350 










Leslie, John 


Draining and reclaiming 


Donegal 


1,200 


6 13 7 








Berrv, J. W. Middleton 


Draining, subsoiling, &c.. . 


Westmeath. 






’.300 


195 




Levinge, Sir Richard 


Draining, fencing, &c. 


Ditto . 


1,500 


8 5 0 






Harvey, John . 


Drainage .... 










197 




Canny, Matthew 


Drainage and subsoiling 


Tipperary . 


700 










Flood, William S. 


Draining and reclaiming 


Kilkenny . 








199 




Going, Ambrose 


Fencing, thorough draining 


Tipperary . 












Garvey, John 0. 


Ditto 


Mayo . 












D’Arcy, Richard 


Fencing and draining 


Galway 


700 


22 0 0 








Lighten, Henry C. . 


Embankment and drainage . 


Tyrone 






500 






O’Donnell, Sir R. A. 


Fencing, draining, &c. 


Mayo . 


11,900 








Delap, W. Drummond 


Thorough drainage . . 


Louth . 


1,000 


10 0 0 


*130 






La Touche, l J eter D. . 


Draining and subsoiling 


Leitrim . 


650 


6 10 0 


206 




Griffith, Henry 


Thorough drainage . 




700 


7 0 0 








Warburton, Elizabeth 


Ditto 


Kilkenny . 








208 




Synge, Col. Charles . 


Draining, fencing, &c. 


Clare . . 


4,550 


9 0 0 




209 


” 


Scott, W. H. . 


Draining, subsoiling, &c. . 


Roscommon 


200 
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No. 

of 

Loan. 


Dale of 
Treasury 
Sanction. 


NAME OF OWNER. 


,i NATURE OF THE WORK. 


County in 
which Lands 


Amount 
of Loan 
sanctioned. 


Estimated 
per cent. 


within the 
Year. 




1847. 








£. 


£. 


,, 


d. 


£. 


210 


Oct. 2S 


Bellingham, A. O. B. 


Draining .... 


Louth . 


200 


12 


5 


0 


40- 


211 




Desart, Earl of. 


Ditto ..... 


Kilkenny . 


700 


11 


10 


0 


140 


212 


» 


Whyte, James and John 


Thorough drainage . 


Leitrim . . 


3,500 


10 


0 


0 


500 


213 




Courtoun, Earl of 


Ditto . . . 


Carlow . 


3,500 


8 


6 


8 


500 


214 


„ 


Kilkelly, James 


Fencing, draining, &c. 


Dal way. 


1,100 


8 


0 


0 


220 


215 




Verschoyle, John James 


Clearing of rocks, &c. 


Dublin . . 


500 


7 


3 


0 


100 


216 




Conyngham, Wm. S.. 


Open main drainage . 


Tyrone. 


300 


22 


0 


0 


60 


217 


„ 


Fullerton, Alex. G. . 


Drainage .... 


Antrim 


1,500 


9 


0 


0 


300 


218 


Oct. 25 


Hickson, William M. . 


Draining and farm road 


Kerry . 


500 


7 


0 


0 




219 


„ 


Gillman, James 


Draining, fencing, and subsoiling. 


Cork 


400 


8 


2 


6 


80 • 


220 


„ 


Dower, Robert W. . 


Ditto ..... 


Waterford . 


100 


7 


0 


0 




221 




Leitrim, Earl of 


Thorough drainage and ditching . 


Leitrim . 


450 


9 


10 


0 


iso- 


222 




Tipping, Gartside 


1 borough drainage and subsoiling 


Fermanagh . 


250 


7 


15 


0 


50 


223 




Sligo, Marquis of 


Draining, fencing, and reclaiming 


Mayo . 


8,000 


7 


8 


6 




224 


„ 


La Touche, Peter D.. 


Draining and subsoiling 


Wicklow 


700 


7 


5 


0 


140 


225 


„ 


Fortescue, Thomas . 


Repairing embankment 


Louth . 


1,200 


18 


6 


0 


240 


226 


„ 


Hastings, Anthony 


Deepening and draining 


Donegal 


200 


23 


0 


0 


40 






Daunt, Achilles 


Draining and subsoiling 


Cork 


150 


6 


18 


O 




228 


„ 


Kernaghan, Wm. 


Thorough draining, subsoiling, &c. 


Leitrim . 


1,500 


9 


15 


0 






,, 


Hiime, Wm. W. F. . 


Thorough draining and fencing . 


W icklow . 


2,000 


7 


6 


0 


400 


230 


„ 


Horgan, Tim. 0. C. . 


Draining, fencing, and reclaiming 


Cork . 


700 


6 


15 


9 


140 


231 


„ 


Dickson, John N. 


Draining, subsoiling, &c. . 


Leitrim . 


3,000 


7 


11 


O 


500 


232 




Clonbrock, Lord 


Thorough draining and subsoiling 


Galway . 


5,000 


8 


0 


0 


500 




„ 


Cox, William . 


Ditto ..... 


Cork . . 


250 


11 


16 


8 


50 


234 




Browne, Andrew 


Drainage and fencing 


Galway. 


550 


13 


0 


0 


110 


235 




Hoey, Catherine E. ; 


Draining, ditching, and making 


Wicklow 


2,300 


7 


10 


0 








Wade, Frances ; and 


new road. 


















Wade, Robert C. 
















236 


Oct. 30 


Courtoun, Earl of 




Thorough drainage . 


Carlow 


1,000 


8 


6 


8 




237 


„ 


Clonbrock, Earl of 




Thorough drainage and subsoiling 


Galway 


1,000 


8 


0 


0 




238 




Johnston, James 




Draining, subsoiling, &c. . 


Leitrim 


2,700 


26 


0 


0 




239 


„ 


Leslie, John 




Thorough draining . 


Donegal 


5,000 


6 


15 


0 


500 




„ 


Shanlv, Matilda 




J borough draining and removing 


Leitrim 


150 


13 


16 


3 


30 










ditches. 














241 




Cahill, Michael 




Drainage .... 


Kilkenny . 


550 


8 


10 


0 


110 


242 


„ 


Batt, William . 




Draining, fencing, and reclaiming 


Wexlord . 


150 


8 


10 


0 




243 




Braddell, Thomas 




Draining, fencing, &c. 


Ditto . . 


400 


13 


0 


0 


80 


244 




.Ditto 




Ditto ..... 


Ditto . 


450 


12 


0 






245 


„ 


Bellingham, Sir A. E 




Drainage (Louth) 


Louth . 


4,000 


15 


9 


0 




246 




Wingfield, Edward 




Main and thorough draining 


Sligo . . 


2,000 


10 


2 


0 


400- 




„ 


Alcock, Edward J. 




Fencing, draining, and subsoiling . 


Cork . 


150 


7 


0 


0 








Poer, G. Beresford 




Drainage .... 


"Waterford . 


700 


7 


15 


0 




249 


„ 


Sleeman, Richard Q. 




Draining, levelling, &c. 


Limerick . 


700 


14 


7 


0 


140 




„ 


Conner, Daniel 




Draining, subsoiling, &c. 


Cork . 


300 


8 


5 


0 


60 






Waller, Edward 




Draining, fencing, &c. 


Tipperary . 


400 


9 


1 


0 


80 






Besborougli, Earl of 




Draining .... 


Carlo w . 


200 


7 


10 


0 


40 






Hussey, Anthonv S. 




Thorough drainage . 


Meath . 


1,500 


7 


5 


0 


300 




„ 


Clifford, N. S. . 




Thorough drainage, subsoiling, &c. 


Leitrim 


150 


14 


0 


0 


30 


255 




Ponsonby, T. H. 




Thorough draining . 


Tipperary . 


450 


10 


15 


0 


90 




„ 


I rankfort. Viscount 




Ditto ..... 


Kilkenny . 


550 


8 


0 


0 




257 




Cummins, Susan 




Draining, subsoiling, &c. . 


Cork . 


100 


7 


14 


0 




258 




Roden, Earl of 




Thorough draining and trenching 


Down . 


2,400 


9 


0 


0 


480 






Moore, Henry . 




Draining, deepening a river, &c. . 


W exford . 


100 


9 


13 


4 








Rowland, Francis 




Draining .... 


Cork . 


250 


8 


5 










Bland, James F. 




Draining, fencing, &c. 


Kerry . 


6,000 


8 


1 


2* 








Aldworth, Richard C 




Draining .... 


Cork 


1,300 


7 


1 


0 






„ 


Hammerslv, It. S. 




Draining, fencing, and levelling . 


Tipperary . 


1,000 


12 


3 


3 






,, 


Bond, R. W. . 




Draining, making road, &c. 


Roscommon 


300 


8 


4 


0 


60 




JJ 


"W hite, Henry . 




Draining, subsoiling, &c. . 


Queen’s 


100 


8 


0 


0 


20 




,5 


Rogers, Robert N. 




Draining 


Cork , 


300 


7 


15 








55 


White, Henry . 




Drainage, subsoiling . 


King’s . . 


650 


8 


5 


0 






55 


Howth, Earl of 




harm roads, fencing, &c. . 


Dublin 


1,000 


7 


0 


0 






55 


Dunsany, Lord 




Draining 


Meath . 


2,000 


8 


2 


0 






55 


Dunsany, Lord 




Draining and fencing 


Kilkenny . 


850 


7 


0 


0 


170 




55 


lighe, William F. 




Draining, subsoiling, &c. . 


Ditto . 


5,000 


9 


14 


0 


500 




Nov. 4 


Blair, Thomas 




Subsoiling, draining, &c. . 


Donegal 


150 


9 


15 


0 








Shaw, Frederick 




Thorough draining . 


Dublin 


450 


19 


10 


0 








Carmichael, Samuel 




Thorough draining and subsoiling 


Donegal 


300 


7 


14 


9 








Humphreys, A. S. 




Ditto . . . . : 




300 


8 


15 


0 








Kenny, Michael 




Subsoiling, fencing roads, &c. 


Dublin . 


400 


7 


0 


0 








Thomas, J. B. . 




Fencing and draining 


Queen’s , 


400 


12 


0 


0 






” 


Vesey, Samuel 




Thorough draining -. 


Tyrone 


700 


8 


10 


0 


140' 



Printed image digitised by the University of Southampton Library Digitisation Unit 





86 IRELAND APPENDIX TO THE SIXTEENTH REPORT 



Loans for the Improvement of Landed Property — continued. 



No. 

of 


Date of 
Treasury 
Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
which Lands 




per cent. 


within 
the Year. 


279 


1847, 
Nov. 4 


Osborne, William, and 


Draining, subsoiling. . 


Londonderry 


£. 

1,500 


£ 

8 


2 


d. 

0 


£. 

300 


280 




Joseph. 

La Touche, Robert . 


Draining 


Carlow 


4,400 


10 


8 


0 


500 


281 


„ 


Wallace, William J. . 


Fencing, draining, &c. 


Wexford . 


1,450 


7 


11 


0 




282 




Shea, Gartside 


F’encing, draining . . 


Galway 


200 


14 


0 


0 


40 


283 




Morris, Elizabeth 


Draining, subsoiling . 


King’s 


250 


12 


0 


0 




284 




Armstrong-, John F. 


Subsoiling, fencing, &c. 


Wicklow . 


500 


6 


14 


74 


100 


285 




Berkley, Robert J. ; 


Draining .... 


Cork . 


300 


8 


0 


0 




286 




Atkins, Robert ; and 
Rogers, Robert A. 
Patton, Henry . 


Draining, subsoiling . 


Donegal 


200 


8 


6 


0 




287 


„ 


Bantry, Earl of 


Draining, road. making, &c. 


Cork . 


5,300 


7 


5 


8 


500 


288 


„ 


Bond, E. W. . 


Embanking, &c. 


Armagh 


100 


25 


0 


0 




289 


„ 


Huntingdon, Earl of . 


Drainage .... 


Galway 


500 


8 


10 


0 




290 


„ 


Bond; E. W. . 


Drainage aud levelling 


Armagh 


150 


15 


0 


0 




291 


„ , 


Vesev, George . 


Draining and subsoiling 


Galway 


2,200 


7 


5 


0 




292 




Townsend, Horatio . 


Levelling, fencing, &c. 


Cork 


150 


8 


6 


0 




293 




Dennis, Thomas S- • 


Drainage 


Kerry . 


700 


9 


6 


5 




294. 




Cashel], George 


Ditto . 


Ditto . 


250 


7 17 


6 




295 




Colles, Stephen E. 


Draining, fencing, &c. 


Ditto . . 


800 


7 


13 


L 




296 


'SJ* 


Blake, Patrick . 


Enclosing, fencing, clearing, &c. . 


Galway 


700 


16 


3 


0 


140 




„ 


Kerry, Knight of 


Draining, embanking, &c. . 


Kerry . 


1,400 


8 


0 


0 


280 


298 


„ 


McCarthy, Eugene 


Draining, subsoiling, &c. . 


Cork 


250 


8 


0 


0 




299 


>*■ 


Molony, John . 


Draining and fencing 


Ditto . 


1,000 


7 


5 


8 


200 


300 


,, 




Fencing, making road 


Galwav 


100 


8 


0 


0 




301 




Townsend, Thomas . 


Draining, levelling, &c. 


Cork . . 


200 


8 


2 


6 




302 




French, Sampson, T.W. 


Drainage .... 


Ditto . 


600 


7 15 


0 




303 




Tighe, William F. . 


Thorough drainage . 


Kilkenny . 


1,500 


11 


15 


0 




304 




Beecher, Sir W. W. . 


Drainage .... 


Cork . . 


600 


8 


13 


4 


120 


305 


„ 


Heatly, John F. 


Draining 


VV exlord . 


150 


11 


10 


0 




306 


,, 


Irwin, John 


Thorough draining . 


Donegal, 


100 


8 


10 


0 




307 




Creagh, Pierce 


Draining, liming, &c. 


Clare . 


2,300 


8 


0 


0 


460 


308 




Porter, John G. 


Draining, reclaiming, &c. . 


Fermanagh 


1,700 


10 


0 


0 


340 


309 


„ 


Clements,Theophilus L. 


Thorough draining . 


Cavan .. 


750 


7 


11 


7. 


150. 


310 


,, 


Foster, W. H. . 


Ditto ..... 


Donegal 


400 


6 


16 


0 


80 


311 




Stron ge, Sir James M. 


Draining and subsoiling 


Tyrone .. . 


1,500 


7 


6 


0 




312 


„ 


Gascoigne, Mary I. O. 


Ditto ..... 


Limerick . 


8,000 


8 


0 


0 




313 




and Elizabeth; 
Crofton, Lord . 


Drainage .... . . 


Roscommon 


1,500 


7 


7 


7 


300 


314 




Trench, Henry. . 

Deely, Thomas 


Deepening a stream . 


Queen’s . 


400 


9 


9 


6 




315 


„ 


Draining .... 


Dublin ., . 


100 


7 


14 


0 


20 


316 




Yere de Vere, Sir E. P. 


Deepening a stream . 
Thorough draining ,. 


Limerick . 


150 


10 


5 


11* 




317 




Finn, Win. I<Y. 


Kilkenny . 


450 


9 


0 


0. 




318 




Buchanan, Robt. 
Tute, Hugh M. 


Draining, clearing, &c. 


Mayo . 


500 


6 


10 


0. 


100 


319 




Thorough draining . 


Longford . 


450 


10 


0 


0 


90 


320 


„ 


Barron, Sir H. W. . 


Draining, subspiling, &c. . 


Waterford . 


700 


7 


16 


0 


140 


32 L 


„ 


Holmes, Charles 


Main, thorough draining . 


King’s . . 


900 


7 


18 


84 


180 


322 


„ 


Scott, James . 


Draining, levelling, &c. 




200 


7 


13 


[0 


40 


323 


„ 


Hoare, E. W. . 


Drainage .... 


Cork . 


350 


8 


0 


0 




324 


Nov. 13 


Freeman, Edw. D. . 


Draining and fencing 


Kerry .. 


300 


7 


14 


4 




325 




.Collis, W. Cooke . . 
Ormsbv, John . 


Ditto ..... 


Cork .. . 


850 


7 


4 


3 




326 




Thorough draining, &c. 




1,000 


9 


0 


0 




327 




Thomson, Alex. 


Draining, fencing, digging, &c. . 


Galway. 


2,500 


8 


10 


0 




328 


„ 


Stone v, Johnston 


Thorough draining, &c. 




800 


16 


5 


0 




329 




Smvth, Mitchell 


Draining, subsoiling, and fencing . 


Londonderry 


1,000 


10 


0 


0 




33q 




Leader, Nicholas P. . 


Draining and subsoiling 


Cork 


4,350 


7 


13 


4 




331 




Sinclair, James 


Subsoiling, liming, and fencing . 


Tyrone . . 


1,100 


8 


0 


0 




332 


„ 


Smith, Godfrey C. 


Draining, fencing, and subsoiling . 


Cork . 


100 


10 


3 


7 




333 




Sparks, Samuel 


Drainage .... 


Wexford 


300 


7 


3 


l 




334 




Rowan, Arthur B, . 
Nugent, John J. 


Fencimr, draining road, &c. 


Kerry 


SOO 


7 


10 


0 




335 




Drainage anti other improvements 


Westmeath'. 


400 


6 


15 


3 




336 


„ 


McHugh, John 


Draining, levelling, &c. 




200 


8 


0 


0 




337 




Scott, Thomas . 


Draining and ditching 5 . 


Londonderry 


1,500 


12 


2 


6 




338 




Forde, Lady II. 


Draining and subsoiling 


Down . 


900 


9 


6 


1 


180 


339 




Meade, Wm. R. 


-thorough draijiage . 


Cork ., . 


150 


7 


8 


0 




340 


it 


Canning, George 


Main and thorough drainage 


Donegal . . 


150 


13 


8 


8 




341 


„ 


Vernon, John G. 


Draining, subspiling, and fencing. 


Cavan . 


200 


7 


10 


0 




342 




Kilbee, Henry T. 


Drainage .... 


Ditto 


200 


10 


0 


0 


40 


343 




Lynch, George. 


Main and thorough draining 


Donegal 


150 


6 


10 


0 




344 


„ 


Witherow, Thomas . 


Ditto ..... 


Ditto . 


100 










345 


„ 


Becher, Sir W. W. . 


Drainage .... 


Cork 


150 


8 


15 


0 




346 


„ 


Tuekev, Thomas 


Thorough draiuage . 


Ditto . 


150 


7 


6 


8 




347; 


- 


Bruce, Sir Henry H. . 


Ditto ,. ..... 


Londonderry 


4,000 


9 


0 


0 


500 
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| County in. 
| which Lands 


sanctionei 


Estimated 
Return 
per cent. 




£. 


£. 5. d. 


Longford . 


25C 


10 0 0 


Tipperary . 


1 ,000 


9 13 6 


Longford . 


300 


8 5 0 


Meath . 


4,000 


7 14 0 


Queen’s . 


600 


7 15- 0 


Carlow . 


450 


7 3 0 


Kildare. 


450 


12 6 8 


Fermanagh . 


950 


8 15 0 


Mayo . -. 


• 300 


8 0 0 


Fermanagh . 


200 


16 0 0 


Longford . 


6,000 


8 0 0 


Clare . 


250 


14 O' 0 


Carlow . 


2,000 


12 0 0 


Carlow . . 


4,400 


9 0 0 


Wexford 


2,200 


10 0 0 


Galway . '. 


3,400 


7 0 0 


Armagh 


1,000 


8 0 0 


Sligo 


5,000 


6 15" 0 


Cork 


1,000 


8 2 6 


Queen’s. 


9,500 


8 3 0 


Ditto 


300 


7 10 0 


Ditto . 


150 


7 10-0 


Cork 


500 


6 19 6 


W aterford . 


250 


16 10" 0 


Ditto' . 


200 


16 10 0 


Tvrone . . 


6,000 


6 14 10 


Kilkenny . 


150 


12 0 0 


Kerry . 


3,000 


7 12 0 


Galway . 


1,000 


8 8 6 


Mavo . 


700 


12 5 0 


Meath . 


150 




King’s . . 


950 


12 0 0 


Limerick 


2,900 


9 15 0 


Cork 


350 


7 9 6 


Limerick . 


300 


8 3 6 


Kerry . 


700 


8 14 0 


Fermanagh . 


3,500 


8 6 8 


Cork 


500 


8 5 0 


Louth . 


100 




Clare . 


950 




Tyrone 


500 




Galway 


900 


11 1'5 0 


Waterford . 


1,000 




Tipperary . 


100 


13 15 0 


Dublin 


500 


7 6 3 


Limerick . 


200 


13 4 2i 


Monaghan . 


1,000 


10 0 0 


Galway 


500 


7 10 0 


Wicklow . 


300 


10 13 0 


Armagh 


150 


8 0 0 


Kerry . 


2,000 


7 16 9$ 


Ditto . . 


500 


9 4 2 


Galway 


2,500 


8 0 0 


Cork . 


200 


8 0 0 


Wicklow . 


500 


9 10 0 


Cork . 


1,000 




Westmeath 


300 


8 10 0 


Galway 


1,000 


7 5 0 


Roscommon 


300 




Cork , 


400 


7 3 6 


Wicklow . 


200 


7 15 0 


Kerry . 


1,000 


13 10 0 


Ditto . 


700 


12 10 0 


Dublin . 


150 


7 15 0 


Clare . 


300 




Cork- . 


350 


7 0 0 


Kerry . 


300 


9 5 6 


Carlow . 


350 


7 12 0 


Kerry . 


1,500 


8 7 0 


Armagh 


150 


17 0 0 


Tyrone . 


1,000 


7 15 0 | 


Armagh . 


600 


18 0 0 


Mayo . 


2,600 


6 10 0 



NAME OF OWNER. 



35G 

357 



364 

■365 

366 

367 



372 

373 

374 



•378 

•379 



402 

403 

404 

405 

406 

407 

408 



412 

413 

414 

415 

416 

417 

418 

419 

420 



Ball, Wm. Shirley- . 
Ormsbvj Margaret . 
Ball, Wm. Shirley . 
Wade, Robt. G. 

Hoste, Sir Wm. 
Besborough, Earl of . 
Bonham, John . 
Bloomfield, John C. . 
Palmer, Thomas, jun. 
Mayne, Edw. E. 

King, the Hon; L. II. 
Burton, Edward W. . 
Maxwell, Somerset R. 
Newton, Walter 
Carew, Lord . 
Kerwan, Denis 
McKinsty, Lee 
Caulfield, Henry 
Becher, R. H. H. 
Coote, Sir Chas. H. . 
Walsh, Sir E. H. 
Pratt, Sargeant 
Barter, Richard 
Garde, Thomas 
Crawford, Wm. H. . 
O’Gilby, William . 
Murphy, Nicholas 
Sandes, William 
St. George, Christopher 
Lambert, James S. . 
Stopford, E. A. 

Digby, Earl of . 

Barker, William 
Cliffe, Anthony 
Cox, John 
Colies, Stephen E. 
Barton, Hugh W. 
Barter, Richard 
Woolsey, John-. 

Wilson, David J. 
Gardener, Chas. J. 
Blake, Pierce J. 

Barron, Sir II. W. 
Cotton, Rev. Henry 
Butler, Hon. St. John 
Hannigan, Patrick Q 
Murray, Andrew A. 
Andrews, Wm. 
Saunders, Jas. T. C. 
Foster, Wm. II. 
Fitzgerald, Richard 
Sealv, Eusebius 
Comyns, Francis 
Sullivan, John . 
Tottenham, Chas. 
O’Callaghan, Cornelius 
Gray, St. George 
Blake, Andrew W. 
Bannon, James 
Daunt, W. J. Q. N. 
Wright, Francis 
Townsend, M. F. S. 
Hickson, John . 
Courtney, William 
Kane, Marcus . 

Cotter, George E. 

Hinde, Richard 
Besborough, Earl of 
Cuthbert, Thomas 
Stronge, Sir Jas. M. 
Horner, R. N. ; 
Alexander, Henry • 
Lucan, Earl of- 



NATURE OF THE WORK. 



Thorough drainage . 

Draining, subsoiling, &c. . 

Drainage . . . 

Draining, gravelling, and fencing 
Thorough draining . 

Draining . 

Draining, fencing, and irrigation 
Draining, subsoiling, &c. . 
Fencing, draining, and subsoiling 
Thorough draining, fencing, &c. 
Draining, subsoiling, &c. . 
Draining, fencing, and clearing 
Ditto ... 

Drainage and irrigation 
Drainage and ditching 
Draining, fencing, and subsoiling 
Thorough draining and subsoilin 
Draining, fencing, and road-makin^ 
Thorough draining, subsoiling, &c.~ 
Main and other draining 
Draining 

Thorough drainage, liming, 
Drainage and irrigation 
Thorough drainage . 

Ditto 

Draining and subsoiling 
Thorough draining, &c. 

Draining, subsoiling, and fencing. 
Fencing, draining, and farm roads 
Drainage .... 

Fencing, subsoiling, and roads 
Drainage .... 

Thorough draining, embanking, &c. 
Draining and fencing 
Fencing, levelling, draining, &c. 
Thorough draining and fencing 
Draining and subsoiling 
Draining and fencing. 

Drainage 

Draining, fencing, and clearing 
Draining, subsoiling, &c. . 

Ditto .... 
Thorough draining . 

Draining and subsoiling 
Draining, fencing, and farm-roac 
Main and thorough drainage 
Subsoiling and thorough drainage 
Draining, enclosing, and fencing 
Drainage 

Thorough draining and subsoilin 
Draining, fencing, &c. 

Thorough draining, &c. 

Draining, fencing, &c. 

Drainage, fencing, &c. 

Thorough draining, fencing, &c. 
Draining, subsoiling, and ditchin 
Draining and fencing 
Draining, fencing, clearing, &c. 
Thorough draining, subsoiling, & 
Drainage and embankments 
Drainage and repairs, farm-roads 
Drainage and fencing ■ 

Ditto- .... 
Thorough draining, &c. 

Drainage, clearing from stones 

Drainage 

Draining . 

Ditto- . ■ 

Draining and making farm-road 
Embankment and draining . 

Draining and subsoiling 
Deepening river-beds, &c. . 
Thorough draining and fencing 
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Loans for the Improvement of Landed Property — continued. 



No. 

of 

Loan. 


Date of 

Treasury 
Sanction. | 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
which Lands 


rancbjlfl. 


Estimat 
Return 
per ce. 


d 


within the 
Year. 


421 


1847- 
Nov. 22 


Becher, John T. 


Draining, reclaiming, &c. . 


Cork . . 


£. 

1,100 


£. 

8 


0 


d. 

0 


£. 


422 




De Freyne, Lord 


Draining and fencing 


Sligo . . 


1 ,000 


6 


11 


0 




423 


„ 


Molony, John . 


Draining and subsoiling 


Cork . . 


100 


9 


14 


4 




424 


„ 


Marshall, Wm. 


Subsoiling, draining, levelling, &c. 


Donegal 


300 


6 


15 


0 




425 




Sandes, C. L. . 


Banking out the Shannon . 


Limerick . 


250 


7 


6 


7 




426 




Jermyn, Sophia G. . 


Draining, reclaiming, &c. . 


Cork . 


400 


7 


0 


0 




427 


.. 


Witherow, Robert 


Main and thorough drainage, &c. 


Donegal 


100 


9 


10 


4 




428 




Becher, Sir W. W. . 


Drainage, &c. .... 


Cork . 


150 


8 


13 


4 




429 




Ditto 


Ditto ..... 


Ditto . . 


100 


9 


0 


0 




430 


„ 


Persse, Dudley 


Thorough draining, fencing, &c. . 


Galway 


4,000 


9 


10 


0 


500 


431 


„ 


Gardiner, Chas. J. 


Draining, subsoiling, &c, 


Tyrone 


750 




5 


0 




432 


.. 


Bowen, Robert 


Thorough draining, &c. 


Mayo . 


300 


7 


0 


0 




433 




Knox, Andrew F. 


Draining, fencing, &c. 


Tyrone 


250 


7 


0 


0 




434 




Crooke, Simon D. 


Draining .... 


Cork . 


200 


9 


15 


0 




435 




Woodwright, Eliz. J. 


Fencing, furrow-draining, &c- 


Monaghan . 


800 


9 


0 


0 


160 


436 


„ 


Ditto 


Fencing, draining, reclamation, &c. 


Ditto 


300 


7 


0 


0 




437 


„ 


Studdert, Thomas 


Thorough draining . 


Clare . . 


400 


7 


0 


0 




438 


„ 


Barrett, John C. 


Draining and fencing 


Cork . . 


200 


10 


15 


0 




439 


„ 


Ram, Abel J. . 


Thorough draining . 


Wexford . 


200 


17 


0 


0 




440 


„ 


Browne, John, and 


Reclaiming, draining, &c. . 


Leitrim 


1,400 


9 


0 


0 




441 




John Tjns worth. 
Cambie, Charles 
Mayne, Richard 


Thorough drainage . 


Tipperary . 


700 


7 11 


6 




442 


„ 


Ditto ..... 


Monaghan . 


150 




0 


0 




443 


„ 


Baird, John 


Draining, fencing, &c. 


Tyrone 


100 


8 


0 


0 


20 


444 


„ 


Urquhart, Wm. P. , 


Thoroush drainage, &c. 


Westmeath 


1,000 


10 


0 


0 




445 


„ 


Hamilton, Edw. M. . 


Draining and subsoiling 


Meath . 


100 


9 


10 


0 


20 


446 


„ 


Roonev, Hugh 


Thorough ditto and subsoiling 


Donegal 


100 


8 


0 


0 


20 


447 


„ 


Waller, Lady . 


Draining a bog 


Tipperary . 


150 


14 


0 


0 




448 


„ 


Carmichael, James 


Thorough draining . 


Cork . 


200 


10 


0 


0 




449 


„ 


Westlev, W. J. 


Draining, fencing, &c. 


Wicklow . 


500 


9 


10 


0 




450 


„ 


Maxwell, Robert 


Drainage, subsoiling, &c. 


Dublin . 


200 


7 


6 


0 




451 


„ 


Lecky, Jas., and Martha 


Draining and levelling fences 


Queen’s 


300 


7 


3 


0 




452 




Bowen. 

Macdonnell, Charles . 


Fencing and thorough draining . 


Mayo . 


500 


6 


10 


0 




453 




Richardson, H. M. . 


Draining and subsoiling 


Fermanagh 


300 


14 


0 


0 




454 




O’Sullivan, Daniel 


Drainage, reclamation, &c- . 


Cork . 


300 


7 


5 


0 




455 




Vance, Andrew, and 


Thorough drainage . 


Limerick . 


400 


9 


9 


3 


80 


456 




Ann Harte. 

Tate, Abraham . 

Ferguson, Andrew . 


Ditto, subsoiling, &c. 


Wicklow . 


500 


6 


10 


0 


100 


457 


” 


Thorough draining and general im- 
provement. 

Draining, clearing, fencing, &c. . 


Donegal 


1,500 


8 


0 


0 




458 




Alcock, Henry 
M'Loughlin, John . 


Wexford . 


250 


13 


10 


0 




459 


Nov. 27 


Draining, claying, and gravelling 


Mavo . 


500 


7 


0 


0 




460 


„ 


M'Loughlin, Dom. J. 


Draining, fencing, and subsoiling 


Ditto . 


500 


7 


0 


0 


100 


461 


„ 


Lynch, Henry . 


Main and thorough drainage 


Donegal 


150 


9 


10 


5 




462 


„ 


Osborne, Catherine J., 


Draining, subsoiling, fencing, &c. 


Waterford . 


550 


6 


16 


0 




463 




and P. Phipps, trus- 
Cochran, John 


Thorough draining, &c. 


Donegal 


200 


7 


S 


1 




464 


„ 


Owen, Loftus . 


Ditto ..... 


Wexford . 


150. 


14 


0 


0 




465 


„ 


Hackett, Michael 


Draining and levelling fences 


Queen’s 


400 


9 


10 


0 




466 


„ 


Mountgarrett, Lord . 


Drainage .... 


Kilkenny . 


350 


8 


10 


0 


70 


467 


„ 


Farnham, Countess of 


Opening, &c. main drains 


Tipperary . 


950 


7 


3 


6 




468 


„ 


Baird, Thomas 


Subsoiling, draining, &c. . 


Tvrone . 


100 


7 


10 


0 


20 


469 


„ 


Bateson, Thomas 


Thorough drainage . 


Limerick . 


300 


7 


18 


7 




470 


„ 


Edge, Samuel 


Ditto ..... 


Queen’s 


500 


8 


5 


0 




471 




Leader, Benjamin 


Draining, levelling old fences 


Cork . 


300 


8 


5 


0 




472 




Howley, Thomas 


Draining, fencing, &c. 


Sligo . 


150 


9 


10 


0 




473 




Roden, Earl of, &c. . 


Thorough draining, &c. 


W icklow . 


1,500 


7 


12 


0 




474 




Humphreys, John 


Drainage .... 


Tyrone . 


800 


8 


5 


0 


160 


475 


„ 


M'Creight, Andrew . 


Thorough draining and fencing . 


Armagh 


150 


14 


0 


0 




476 


„ 


Cope, Robert W. C. . 


Ditto 


Ditto . . 


800 


15 


0 


0 




477 


„ 


Saunders, Robert F. . 


Draining .... 


Wicklow*. 


600 


10 


2 


9 


120 


478 


„ 


Maxwell, Robert 


Main and thorough draining 


Cork 


450 


8 


13 


6 




479 




Blackall, Samuel W. . 
Despard, W. . 


Sinking rivers, &c. . 


Longford . 


700 


7 


10 


0 


140 


480 




Draining, subsoiling, &c. . 


Tipperary . 


700 


10 


0 


0 




481 


„ 


Babington, Anthony . 


Thorough draining, &c. 


Londonderry 


2,000 


7 


7 


10 


400 


482 


„ 


Fitzgerald, Charles . 


Draining, reclaiming, &c. . 


Clare . 


1,000 


8 


0 


0 


200 


483 




Heath, Robert . 


Subsoiling, liming, draining, &c. 


W icklow 


150 


8 


10 


0 


30 


484 




Burton, Henry S. 


Thorough draining & embankments 


Clare . . 


2,500 


8 


0 


0 




485 




Crosbie, Pierce 


Draining, fencing, and roads 


Kerry . 


2,000 


8 


7 


0 




486 




Leonard, Samuel B. . 


Draining, fencing, &c. 


Ditto . . 


1,000 


7 


6 


2 




487 


” 


Reade, Philip . 


Ditto ..... 


Galway . 


1,200 


6 


12 


0 
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Loans for the Improvement of Landed Property — continued. 



Number 

of 


Treasury 

Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
Limits are situate 


Amount of 
sanctioned 


K fi: 


eil 


Issued 
within the 
Year. 




1847- 


Dowell, Edmond 


Draining and subsoiling . 


Galway 


£. 

700 


£ 


0 


d. 

0 


£ ; 






Westby, Nicholas 


Drainage .... 


Clare . . 


7,000 


S 


10 


0 




490 




Cooper, Wm. Cope . 
Peyton, John R. 


Draining and fencing 


Queen’s . 


SOO 


7 


6 


8 


160 






Draining, gravelling, and liming . 


Leitrim . 


400 


14 


0 


0 




492 




Frv, William Baker . 


Draining and fencing 


King’s . . 


400 


9 


0 


0 


SO 


493 




De Decies, Lord Stuart 


Ditto 


Waterford . 


750 


6 


19 


0 




494 




Daly, Richard (j. 


Thorough draining . 


Galway 


250 


7 


15 


0 


50 


495 




Watson, Thomas II. . 


Draining, fencing, &c. 


Carlow 


250 


9 


0 


0 




•496 




Wood, William C. . 


Draining, subsoiling, &c. . 


Sligo . . 


700 


8 


0 


0 




497 




Holmes, James P. . 


Draining, liming, fencing, Sec. 


King’s . . 


200 


7 


0 


6 


40 


498 




Roden, Karl ot, and 


Thorough draining and subsoiling 


Tyrone . . 


1,800 


7 


0 


0 




499 




Hon. Wm. Wing- 
field, guardians of 
Viscount Powers- 

Watson, John N. 


Ditto ..... 


Carlow 


350 


8 




0 




500 




Maxwell, P. B. 


Main and thorough draining 


Donegal 


800 


9 


10 


0 




501 




Kennedy, Francis A. 


Draining and subsoiling 


Wexford 


] , 000 


11 


13 


0 




502 




Musgrave, Richard . 


Ditto ..... 


Waterford . 


300 


10 


7 


0 




503 




Wade, W. B. and 


Drainage .... 


Meath . . 


100 


S 


13 


0 




504 




Robert C. 
Cooper, W. C. . 


Draining and fencing 


Queen’s . 


1,500 


7 


,, 


0 


300 


505 




Nugent, John J. 


Drainage and irrigation 


Westmeath . 


200 


8 


0 


0 




506 




Leder, John 


Thorough draining, &c. 


Cork 


1,000 


7 


13 


4 




507 




Davenport, Thos. E. . 


Draining and subsoiling 


Clare . . 


500 


7 


14 


0 




508 




Bloomfield, John C. . 


Thorough draining, subsoiling . 




1,000 






0 




509 




Talbot, John II. 


Drainage, making new fences 


Wexford . 


1,500 


14 


0 


0 


300 


510 




Gore, F. A. Knox 


Draining, claying, &c. 


Mayo . 


2,500 


6 


16 


4 


500 


511 




Johnston, W. C. D. . 


Drainin'*- .... 


Antrim 


200 


9 


13 


9 




512 




Glin, the Knight of . 
Becher, R. H. H. . 


Draining, fencing, and reclaiming 


Limerick . 


2,000 


8 


3 


9 


400 


513 




Draining, subsoiling, &c. . 


Cork . 


150 


7 


0 


0 


30 


514 




O’Loughlin, Sir C. M. 


Clearing of stones, &c. 


Clare . . 


500 


7 


0 


0 


100 


515 




Ditto 


Subsoiling, clearing, &c. 


Ditto . 


250 


8 


7 


0 


50 


516 




Harman, Hon. II. L. It. 


Draining, subsoiling, &c. . 


Westmeath 


2,000 


10 


S 


2 




517 




Mahony, Pierce 


Ditto . . • . 


Wicklow . 


1,500 


12 


0 


0 




518 




Ditto . , 


Ditto ..... 


Ditto . 


1,500 


15 


15 


0 




519 




Lismore, Lord . 


Drainage .... 


Tipperary . 


900 


9 


10 


0 


180 


520 




Newman, Henry 


Draining, levelling, and fencing . 


Cork . 


100 


7 


4 


0 




521 




Butler, Henry . 


Draining, subsoiling, &c. . 


Clare . . 


300 


7 


0 


0 




522 


Dec. 6 


Fowler, Robert 


Draihage .... 


Meath . 


3,000 


8 


0 


0 




523 




Leitrim, Earl of 


Draining, reclaiming, and fencing 


Donegal 


6,000 


7 


0 


0 


500 


524 




M‘ Manus, Bernard . 


Draining, fencing, and farm-roads 


Mayo . 


1,000 


6 


10 


0 




525 




Roden, Earl of, guar- 


Thorough draining and subsoiling 


Wexford . 


800 


14 


0 


0 




526 




dian to Viscount 
Powerscourt. 
Cromie, John . 


Ditto ..... 


fi ntrirn 


1,500 


8 


1 


6 




527 




Porter, Rev. J. G. 


Draining, reclaiming, and roads . 


Fermanagh 


3,000 


7 


0 


0 


500 


528 




Blacker, W. J. 


Drainage and clearing stones 


Wexford . 


500 


13 


0 


0 




529 




Fetherstone, F. G. 


Drainage, reclaiming, &c. . 


Westmeath 


500 


10 


0 


0 




530 




Clare, Earl of . 


Drainage .... 


Tipperary . 


1,500 


6 


14 


0 




531 




Browne, R. C. . 


Drainin'*' .... 


Carlow 


2,000 


9 


5 


0 




532 




Molony, C. 


Thorough draining, reclaiming, 
&e. 

Fencing and draining 


Clare . 


400 


7 


0 


0 




533 




Beamish, F. . 


Cork . 


200 


7 


10 


0 




534 




Baldwin, W. B. 


Draining .... 


Ditto . 


300 


7 


3 


0 




535 




Ditto 


Draining, subsoiling, &c. . 


Ditto . 


200 


7 


13 


4 




536 




Phillott, Rev. J. N. . 


Thorough draining, &c. 


Antrim 


100 


9 


1 


3 




537 




Cremorne, Lord 


Ditto ..... 


Monaghan . 


1,500 


10 


0 


0 




538 




M'Clelland, Rev. T. . 


Draining, subsoiling, and fencing 


Londonderry 


100 


10 


10 


0 




539 




Joyce, Pierce . 


Fencing, clearing, and subsoiling 


Galway 


300 


10 


10 


0 




540 




Merrick, William 


Draining .... 


Cork . 


100 


8 


8 


9 




541 




Stawell, G. 


Snbsoiling, fencing, &c. 


Ditto . 


150 


7 


0 


0 




542 




Sandes, G. 


Thorough drainage . 


Kerry . 


500 


8 


13 


tl 




543 




Conner, D. 


Draining, fencing, &c. 


Cork . . 


300 


11 


6 


0 




544 




Harman, Hon. It. 


Draining, subsoiling, and fencing 


Longford . 


800 


8 


0 


0 




545 




Betty, Rev. W. 


Thorough draining and ditching . 


Cavan . 


100 


12 


0 


0 




546 




Cassan, M. S. . 


Ditto ..... 


Queen’s 


200 


9 


2 


0 




547 




Lloyd, Eyre . 


Draining, subsoiling, &e. . 


Limerick . 


1,500 


7 


4 


1 


300 


548 




M'Namara, J. 


Clearing of stones, fencing . . 


Clare . 


400 


7 


5 


0 




549 




Moore, Lewis . 


Draining and fencing 


Queen’s 


500 


8 


9 


(i 




550 




Ram, Stephen . 


Ditto ..... 


Wexford . 


5,000 


11 


2 


0 




551 




Fetherston, Robert . 


Thorough draining, &c. 


Limerick . 


300 


11 


9 


8 





N 
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Loans for the Improvement of Landed Property — continued. 



Number 

of 


Date of 
Treasury 
Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
which 

Lands are situate 


sanctioned 


Estimated 

Return 


Issued 
within the 
Year. 


552 


1847. 
Dec. 6 


Laurence, W. . 


Thorough draining and fencing . 




£. 

200 


£. S. d 

7 5 0 


£. 


553 




! Gort, Viscount. 


Draining, embanking, and fencing 




3,000 


9 112 


500 


554 




i Godby, John . 


Draining, subsoiling, &c. . 




400 


9 10 0 




555 


, , 




Draining, fencing, &c. 




200 


8 0 0 




556 




Ferguson, Sir R. A. . 


Fencing and draining 




1,250 


9 2 l-> 


250 


557 




Leitrim, Earl of 


Thorough draining, fencing, &c. . 




450 


9 0 0 






” 


Ditto 


Thorough draining and reclaim- 


Ditto . . 


1,000 


10 0 0 


200 


559 




Ditto . 


Thorough draining and subsoil- 


Ditto . . 


1,100 


20 0 0 


220 


560 


,, 


Philips, Richard E. . 


Drainage .... 




350 


14 0 0 








Punch, 1 homas 


Ditto ..... 










562 


, , 


Bunbury, Henry 


Clearing, draining, &c. 


Carlow . 


400 


8 15 0 


80 






Tynte, J. P. . 


Thorough draining and fencing . 




400 


8 0 0 




564 




Rothwell, Richard . 


Drainage .... 




200 


14 5 0 




565 




Ditto 


Drainage and clearing 




300 


11 10 0 




566 


, , 


Ditto 


Drainage .... 




300 


8 0 0 




567 




Galt, G. C. . 


Ditto ..... 


Londonderry 


100 


10 5 0 








O’Kelly, A. 


Draining, fencing, and clearing . 


lialway . 


300 


11 15 0 








St. John, I homas 


Main and thorough drainage . 


Queen’s . 




8 15 0 




570 




Kerr, Mark 


Thorough drainage, fencing, &c. 




150 


9 0 0 




571 




Fox, Richard . 


Draining, subsoiling, and fencing. 




250 


110 0 




572 




Simpson, P. 


Thorough drainage and fencing . 


I pifpm 


200 


10 0 0 


40 


573 




Simpson, Bierce 


Thorough and main drainage, &c. 




400 


10 0 0 




574 




Burke, Edward 


Drainage .... 


Galway. 


300 


17 0 0 




575 




GISscott, George 


Draining and subsoiling 


Wexford . 


150 


13 0 0 




576 




Quaide, P. 


Thorough draining . 


Clare . 


150 


6 0 0 




577 


, , 


Musgrave, Richard . 


Draining, fencing, and subsoiling. 




400 






578 




Justice, Thomas H. . 


Drainage .... 










579 




Hoste, Sir William . 


Thorough drainage . 


Kildare . 


800 






580 


Dec. 13 


Studdert, Thomas 


Ditto ..... 


Clare . . 








581 




Davis, Charles. 


Fencing, reclaiming, and drain- 


Wicklow . 


700 


7 1 2 




582 




Thompson, John 


Thorough draining, clearing, &c. 




2,500 






583 




Wynne, John . 


Draining, subsoiling, &c. . 
Draining and trenching 


Sligo . . 


8,000 


7 0 0 




584 


, , 


Leudrum, James 


Fermanagh 


1,300 


8 0 0 


260 


585 




MacCarthy, Denis 


Drainage .... 


Cork . . 


300 


7 2 6 




586 




Alloway, Robert M. . 


Thorough draining and subsoil- 


Queen’s 


150 


7 15 6 




587 




Monteagle, Lord 


Embankment .... 










588 


, , 


Knox, William 


Draining, subsoiling, and fencing. 


Donegal 


400 


9 14 6 




589 


,, 


Stokes, George D. 


Drainage .... 


Kerry . 


500 


9 4 6 




590 




Betty, William. 


Main and thorough drainage 


Queen’s 


300 


7 16 2 




591 


, , 


Rorke, Andrew 


Subsoiling, fencing, &c. 


Meath . . 


100 


15 5 0 




592 




Sadleir, Thomas 


Main and thorough draining 




200 


10 10 0 




593 


>» 


Beresford, William . 


Thorough draining and subsoil- 


Wicklow . 


150 


7 0 0 




594 




O’Sullivan, Mortimer 


in 0 * 

Draining and subsoiling 


Tyrone . 


100 


7 0 0 




595 


, , 


Kennedy, T. L. B. . 


Thorough drainage . 


Monaghan . 


100 


7 0 0 




596 




M'Creight, Andrew . 


Thorough drainage and fencing . 


Cnuafl 


400 


11 6 8 




597 




Cullen, Francis N. . 
Kearney, John C. 


Drainage and subsoiling . 










598 




Ditto ..... 


Cork . . 


500 


8 0 0 




599 




Courtown, Lord 
Wellington, James . 


Thorough draining, &c. 


Wexford . 


3,700 


14 5 0 




600 


, , 


Draining, enclosing, and fencing . 


Tipperary . 


500 


7 0 0 




601 




Gough, Ben. B. 


Thorough draining . 


Londonderry 


600 


10 16 0 




602 




Monsell, William 


Drainage .... 


Limerick . 


800 






603 


, , 


O’Brien, Cornelius . 


Thorough draining, fencing, &c. . 


Clare . . 


2,000 


11 0 0 




604 




Lambert, James S. . 


Clearing of stones, &c. 


Galway 


100 






605 


, , 


Fitzgerald, D. J. . 


Draining and subsoiling 


Mayo . 


300 


7 11 0 




606 




Shannon, Earl of 


Draining and trenching 


Cork . 


8,000 


7 2 0 


500 


607 


Dec. 20 


Poe, James J. 


Draining, subsoiling, &c. . 


Tipperary . 


150 


7 10 0 




O’Brien, Stafford 


Fencing, draining, and reclaiming 


Ditto . 


550 


8 0 0 




609 


, , 


Becher, R. H. II. . 


Draining, making roads, &c. 


Cork . 


300 


8 6 8 




610 




Rowland, Francis 


Draining .... 










611 




O’Mahony, William . 


Draining, subsoiling, &c. . 


Ditto . 


1,500 


6 10 6 




612 


,, 


O’Kelly, Ambrose 


Clearing of rocks, stones, &c. 


Roscommon 


500 


7 10 0 




613 


, , 


Mongati, John C. 


Drainage and fencing 


Cork . 


300 






614 




Harvey, John . 


Thorough and main drainage 


Donegal 


300 


15 6 8 




615 


,, 


Brooke, Thomas 


Draining and subsoiling 


Ditto .. 


1 ,000 






616 




Geary, Lady 


Thorough draining . 


Kildare. . 


500 


7 5 0 




617 




Le Hunte, George 


Thorough draining, fencing, &c. . 


Wexford . 


800 






618 




Jellatt, Morgan W. . 


Fencing, thorough draining, &c. . 


Tyrone . 


200 


8 1 0 
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Loans for the Improvement of Landed Property — continued. 



NAME OF OWNER. 



NATURE OF THE WORK. 



County in 
which 

Lands are situate 


A “° 


Estimated 
Return 
per Cent. 




£. 


.£. 


s. d. 


Kerry . 


2,000 


7 16 0 


Longford . 


150 


10 0 0 


Galway 
King’s . . 


600 


7 0 0 


250 


15 0 0 


King’s . . 


1,500 


9 0 0 


Waterford . 


650 


8 0 0 


Limerick . 


650 


8 2 2 


Tipperary . 


500 


8 14 6 


Cork . 


300 


7 15 0 


Waterford . 


650 


9 0 0 


Kerr, . . 


950 


7 3 1 


Carlow 


100 


12 0 0 


Mayo . 


350 


10 13 0 


Tyrone. 


300 


13 4 0 


Donegal 


100 


17 4 0 


Kerry . 


800 


7 3 3 


Tipperary . 


350 


9 11 2 


Londonderry 


4,000 


7 15 0 


Kilkenny . 


1,300 


7 10 0 


Waterford . 


600 


13 0 0 


Kilkenny . 


12,000 


9 0 0 


Westmeath. 


200 


11 0 0 


Galway . 


600 


8 17 0 


Donegal 


150 


7 0 0 


Wicklow 


100 


11 14 2i 


Mayo . 


1,000 


7 16 0 








Ditto . 


800 


6 15 0 


Limerick . 


100 


15 6 0 


Tipperary . 


250 


7 13 6 


Kerry . 


150 


6 10 0 


Kilkenny . 


150 


10 0 0 


Ditto . 


500 


8 10 0 


Down . 


700 


13 10 0 


Wicklow . 


500 


7 17 6 


Limerick . 


500 


8 18 7 


Kerry . , 


1,150 


9 6 0 


Galway 


700 


7 5 0 


Tipperary . 


200 


12 3 4 


Kilkenny . 


2,000 


11 10 0 


Cork . 


800 


7 2 11 


Louth . 


750 


7 5 0 


Limerick . 


1,000 


7 18 9 


King’s . . 


500 


10 0 0 


Limerick . 


600 


8 16 8 


Mayo . 


250 


8 15 0 


Clare . 


1,500 


9 0 0 


Kilkenny . 


300 


9 16 0 


Mayo . 


1,000 


7 0 0 


Galway. 


400 


9 6 8 


Cork 


200 


10 5 0 


Londonderry 


400 


9 4 7 


Wexford . 


150 


65 0 0 


Monaghan . 


5*00 


8 0 0 


Mavo . 


400 


7 0 0 


Cork . 


100 


9 10 0 


Donegal 


400 


S 0 0 


Clare . 


300 


11 0 0 


King's. . 


300 


13 0 0 


Cork 


100 


9 15 0 


Galway 


1,000 


.8 10 0 


Mayo . 


400 


6 10 0 


Cork . . 


3,000 


6 12 8 


Ditto . 


500 


14 1 


7 


Wicklow . 


250 


7 18 0 


Waterford . 


1,500 


8 4 0 


Wexford 


1,000 


12 7 4 

N 2 



1847. 
619 I Dec. 20. 



622 

623 

624 

625 

626 

627 

628 
629 



632 

633 

634 

635 

636 
637' 
638 



647 

648 

649 

650 

651 

652 

653 

654 



672 

673 

674 

675 

676 

677 



Hickson, James 
Fleming, John 

Geraghty, Andrew 
Atkinson, Guy. 
Synge, Edward 
Ussher. Chr. . 
Maxwell, Robert 
Byrne. Dudley 
Becher, R. H. H. 
Carew, Lord 
Collis, Stephen E. 

Bunbury, Kane 
Palmer, Roger. 
Maxwell, P. B. 
McMonagle, James 
Leoanard, Sam. B. 
Toone, F. Hastings . 
McCausland, Marcus 
Milward, Clement 
Musgrave, Sir R. 
Ormonde, Marquis of 
Pilkington, Henry 
Daly, James . 
Maturin, Henry 
Grogan, W. 

Paget, Thomas . 
Hume, Robert . 
Mclvor, James. 
Mason, Wm. Harte 
Robinson, Aug. D. 
Hewson, Maurice R. 
Cahill, Michael 
Connellan, Peter 
Montgomery, A. H. 
Dunne, H. John 
Browne, John S. 
Godfrey, Sir W. D. 

Lambert, Giles E. 

Fry, Rev. H. B. 
Besborough, Earl of 
Townsend, Sam. B. . 
Massareene, Viscount 
Monteagle, Lord 
Evans, John . 
Monteagle, Lord 
Orme, Wm. Knox 
Paterson, Marcus 
Langrishe, Sir R. 
Bourke, Isidore 
O’ Kelly, Cornelius 
Galgey, William 
Lyle, Acheson . 
Palliser, C. W. 

Cole, John • . 
Lynch, A. C. . 
Coppinger, H. T. 
Irwin, Rev. John 
Smith, Charles W. 
O’Brien, John, and 
O’Brien, Anna. 
Donovan, Daniel 
O’Flaherty, A. 
Lindsey, Thomas S. . 
Cronin, Daniel, and 
Cronin, John L. 
Conner, Daniel. 

Patten, W. M. . 

Keily, John 
Ram, Rev. A. J. 



Drainage and liming 
Thorough draining and road- 

Draining, subsoiling, &c. . 
Reclaiming and draining . 
Thorough draining, fencing, &c. 
Improving embankments . 
Draining, subsoiling, &c. . 
Thorough draining, levelling, &c. 
Draining and making roads 
Draining and subsoiling 
Draining, fencing, and reclaim- 
ing. 

Draining 

Draining and fencing 
Draining and making farm-roads 
Main and thorough draining, &c. 
Thorough draining, fencing, &c. 
Draining, fencing, &c. 

Draining, subsoiling, and fencing 
Draining, fencing, &c. 

Draining 

Thorough and main drainage 
Draining, fencing, &c. 

Draining . 

Subsoiling and thorough draining 
Thorough draining and fencing 
Draining, reclaiming, and fencing 
Embanking, draining, &c. . 
Draining, subsoiling, &c. . 
Thorough draining . 

Main and thorough draining 
Draining, enclosing, &c. 

Drainage 

Thorough draining and fencing 
Trenching, subsoiling, &c.. 
Thorough draining, subsoiling, &c. 
Draining, subsoiling, &c. . 
Thorough draining, embanking, 
&c. 

Removing stones, fencing, &c. 
Draining and fencing 
Draining . . . 

Drainage 
Draining 

Thorough draining, &c. 

Ditto .... 
Draining and fencing 
Thorough draining and fencing 
Draining, fencing, &c. 

Draining 

Drainage and making farm-roads 
Fencing, draining, and subsoiling. 
Drainage 

Thorough drainage . 

Making road, fencing, &c. . 
Thorough draining, &c. 

Draining, fencing, and gravelling. 
Thorough draining, fencing, &c. , 
Embankment . 

Thorough drainage . 

Thorough draining and clearing 

Draining, subsoiling, &c. . 

Ditto 

Making farm-roads and fencing 
Thorough drainage . 

Draining, subsoiling, &c. . 
Draining, trenching, &c. 

Clearing, subsoiling, and liming 
Thorough drainage . 
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Loans for the Improvement of Landed Property — continued. 



Number 

Loan. 


Date of 
Treasury 
Sanction. 


NAME OF OWNER. 


NATURE OF THE WORK. 


County in 
L (3 Which - 


Amount of 
sanctioned. 


Estimated 
Return 
per Cent. 


within the 
Year. 


686 


1847. 
Dec. 28. 


Levinge, Godfrey 


Draining, levelling, and gravel- 


Tipperary • 


£. 

700 


£. S. d. 
11 0 0 


£. 


687 




Bateson, Sir Robert . 


I'ng- 

Draining, ditching, and fencing . 


Donegal 


1,000 


9 0 0 




689 




Lambert, James S. . 


Draining, fencing, and clearing . 


Galwav 


1,500 


9 12 0 






, , 


Mahotiv, John . 


Drainage and liming 


Kerry . 


2,500 


6 18 0 




690 




Lane, John 


Main and thorough drainage 


Tipperary . 


700 


27 0 0 






, , 


Hunter, Richard 


Thorough draining and subsoiling 


Londonderry 


1,500 


9 0 0 






, , 




Main and thorough draining, &c. 


Donegal 


100 


9 18 0 






,, 


Wade, Robert C., 


Draining, subsoiling, &c. . 




100 






694 




Wade, Francis, and 
Hoey, Catherine E. 
Clifden, Viscount 


Draining, trenching, and subsoil- 


Kilkenny . 


8,000 


8 0 0 




695 


, , 


Bayley, John . 


Main and thorough drainage 


Tipperary . 


1,000 


9 0 0 






, , 


Gillman, Herbert 


Draining, subsoiling, &c. . 


Cork . 


2,000 


7 6 8 




697 




Lloyd, Kev. Richard . 


Thorough draining . 


Limerick . 


2,000 


110 0 














826,450 




72,790 



Rent-charge at 6 1. 10s. per cent, for 22 years on the above 
72,790/. amounts to . . ." . . . £104,089 14 0 

To be repaid by Proprietors in 44 half-yearly instalments. 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, 

Accountant. 



No. 7. 

The Account of the 
Commissioners of 
Public Works of all 
Suras issued or 
intrusted to them 
for Salaries of the 
Board, for OneY ear, 
ended 3 1 st Decem- 
ber, 1S47. 



No. 7.— THE ACCOUNT of the Commissioners of Public Works of all Sums issued or intrusted 
to them for Salaries of the Board, for One Year, ended 31st December, 1847. 



RECEIPTS. 



To Balance of last Account .... 
Received from the Treasury for Salaries of the Board 



Balance to New Account . 



£ 

£ 



£. s. d. 
136 0 4 
2,700 0 0 



2,836 0 4 
1,476 7 2 



4,312 7 6 



EXPENDITURE. 



By Salaries of the Board for One Year 



£ 



£. i. d. 
4,312 7 6 



4,312 7 6 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accouutant. 
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JJo. s. — THE ACCOUNT of the Commissioners of Public Works of all Suras issued or intrusted 
to them for Salaries and Incidents of Office, under the Act 1 & 2 Will. IV., cap. 33, for One 
Year, ended 31st December, 1847. 



RECEIPTS. 



To Balance of last Account ...... 

Received from the Treasury, on requisition .... 

Law Expenses ........ 

Received by way of Deposits from Parlies making applications 
for Loans or Grants . . .... .. .. 

Received, to pay the Insurance for One Year, of 10,0001- on 
Life of N. D. Crommelin ...... 



! £. s . d. 


£. s, d. 


• • 


61 17 1 


IS, 501 5 6 




76 15 9 




|i 160 16 2 




[j 330 0 0 






19,068 17 5 


£ 


19,130 14- 6 



The Account of the 
Commissioners of 
Public Works of all 
Sums issued or 
intrusted to them 
for Salaries and 
Incidents of Office, 
under the Act 1 & 2 
Wm. IV., cap. 3.!, 
for One Year, ended 
31st December, 
1847. 



EXPENDITURE. 



By Salaries of the Establishment for One Year 

Law Expenses ..... 

Postage ...... 

Travelling Expenses of Inspection, &c. . 

Payments for Office Services to persons 
not on the Establishment . 



£. t. d. 
10,349 1 1 

400 4 4 

3,058 2 2 

1,056 11 9 

410 13 0 



Incidents, including Books, Maps, Coals, 
Taxes, &c. ..... . 

Payments of Engineers, and other Ex- 
penses arising out of applications for 
I xians and Grants or repayment of 
Deposits ..... 

Payment of One Year’s Insurance on Life 
of M. Crommelin .... 



Balance to new Account 



16,103 13 3 
243 10 9 

330 0 0 

£ 



16,677 4 0 
2,453 10 6 



19,130 14 6 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams , Accountant. 
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No. 9. 

The Account of the 
Commissioners of 
Public Works for 
Grants under the 
Act 1 & 2Wm.IV., 
c. 33, for One Year, 
ended 31st Decem- 
ber, 1847. 



No. 9. — THE ACCOUNT of the Commissioners of Public Works for Grants 



RECEIPTS. 


£. «. 


d. 


To Sundries, viz. : — 

Grant No. 40. — Tralee Harbour and Canal : 

Received from the sale of a steam-engine 


50 0 


0 


Grant No. 42. — Gunsborough Roads : 

Received from the Grand Jury of the County Kerry, five instal- 
ments in aid of extra expenditure 


125 0 


0 


Grant No. 101. — Road Kenmare to Castletown : 

Received from the Grand Jury, County Kerry, issue of loan, account 
their contribution 


340 19 


6 


Grant No. 103. — Road Nenagh to Hospital : 

Received from the Grand Jury, County Limerick, a contribution 
towards works 


113 6 


8 


Grant No. 104. — Road Dundrum to Dromara .... 


Nil. 




Grant No. 105. — Road Killarney to Bantry : 

Received from the Grand Jury, County Kerry, issue of loan, 
account their contribution 


2,911 0 


0 


Grant No. 109. — Road Outerarde to Kylesalia : 

Received from the Grand Jury, County Galway, issue of loan, 
account their contribution 


1,044 13 


4 


Grant No. 110. — Road Sneem to Kenmare 


Nil. 




Grant No. 123. — Road Clonmel to Dungarvan .... 


Nil. 




Grant No. 164. — Road Whitegate to Aghada : 

Transfer from Relief Works 


160 0 


0 


Grant No. 195. — Road Buckshill to Glensharold: 

Received deposit in aid of inspection 


10 0 


0 


Grant No. 355. — Road Feakle to Broadford : 

Received from Joseph Gore, his contribution 


103 12 


6 


Grant No. 351. — Road Cloghanbeg to Convoy 


Nil. 




Grant No. 4S0. — Road Falcara to Guidore : 

Received from the Grand Jury, County Donegal, account their 
contribution 


800 0 


0 


Received from the Treasury (issued account grants) .... 


j 



Office of Public Works, Dublin, 
6tli July, 1848. 
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under the Act 1st and 2nd Wm. IV., c. 33, for One Year, ended 31st December, 1847. 



EXPENDITURE. 
By Balance of last Account 

Grant No. 40 .... 

Grant No. 42 .... 



Grant No. 101 : 

Paid gratuity to the family of a check-clerk killed 



Grant No. 103: 

Paid superintendence . 
Paid works under contract 



Grant No. 104: 

Paid Treasurer, County Down, balance of grant 
Grant No. 105 : 

Paid salaries and allowances ..... 
Paid labour, &c 



Grant No. 109 : 
Paid allowances 
Paid labour, &c. 



Grant No. 110: 

Paid allowances. 
Paid labour . 



Grant No. 123 : 

Paid works under contract . 

Grant No. 164: 

Paid superintendence . . 

Paid law expenses . 



Grant No. 195 : 
Paid law expenses . 
Paid labour, &c. 



Grant No. 357 : 

Paid preliminary expenses 

Grant No. 480: 

Paid superintendence . 
Paid works under contract 



Balance to the next account 



21 13 6 
1,494 12 1 



15 4 4 
12 1 0 



7 2 0 
53 6 9 



257 5 0 
281 4 0 



27 5 4 
400 10 0 



96 12 0 
970 0 0 | 



£. s. d. 
660 10 4 



| 1,066 12 0 1 
3,949 17 6 

• • | 7,483 4 2 

£ 12,093 12 0 
G. Adams , Accountant. 



No. 9. 

The Account of the 
Commissioners of 
Public Works for 
Grants under the 
Act 1 & 2 Wm. IV., 
c. 33, for One Year, 
ended 31st Decem- 
ber, 1847. 
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Abstract of the 
Receipts and Issues 
of the Commis- 
sioners of Public 
Works for Grants 
under the Acts 
1 Viet. c. 21, 9 Viet, 
c. 1, and 9 & 10 
Viet. c. 108; made 
up to the 31st of 
December, 18-17. 



No. 10.— ABSTRACT of the Receipts and Issues of the Commissioners of Public Works for 
Grants under the Acts 1st Viet. c. 21, 9th Viet. c. 1, and 9th & 10th Viet. c. 108; made up to the 
31st of December, 1847. 



RECEIPTS; 



To Amount received from the Lords of the Treasury through the 1 
Exchequer by way of Grant . • • • • * 

Less portion o’f Grant Fund under Act 1st and 2nd Will. IV. 1 


£. s: d. 
231,375 0 0 
6,375 0 0 


£. s. d. 






Amount received from the Paymaster of Civil Services by 1 




225,000 0 0 
226,349 19 11 






Amount received from Proprietors by way of Contribution 






Amount received from Pav Clerics in repayment of Balances 






Amount received from sundry Banks in repayment ol Balances 






Amount received for Materials sold ..... 






Transfers from “Employment of the Labouring Poor” } 




24,445 10 O 


Account . . • • • • - • ) 




£ 




491,394 10 4 



ISSUES. 





£. *. d . . 


£. 5. d. 


By Amount issued to Pay Clerks by way of Imprest 


480,546 7 2 




Amount issued, final Payments charged to Baronies . 


8,564 10 4 




Repayments, Contributions returned .... 


794 15 11 


489,905 13 5 


Balance 


£ 


1,488 16 11 
491,394 10 4 



N.B. — This Abstract includes the Receipts and Disbursements shown in the Abstract of Accounts 
in the Report of 1846. 



Office of Public Works, Dublin, G. Adams, Accountant. 

6th July, 1848. 



No. 11. — The Account not sent. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



No. 12. — THE ACCOUNT of the Commissioners of Public Works of all Sums issued or intrusted 
to them for Inland Navigation, for One Year, ended 31st December, 1847. 



To Balance of last Account 
Received on Navigations, viz. : — 



RECEIPTS. 

| £. s. d. I £. 5. d. I £. s . d. 

. ■ . . . 1,048 0 4 



The Account of the 
Commissioners of 
Public Works of ali 
sums issued or 
intrusted to them 
for Inland Naviga- 
tion, for One Year, 
ended 31st Decem- 
ber, 1847. 



Tyrone and Maghery. 
Tolls for one year 
Incidents . 



170 5 9 
3 5 10 
22 2 6 



195 14 1 



Maig River. 

Tolls received at Court Bridge. 

Lower Boyne. 

Tolls received for one year 



33 0 11 
995 5 0 

1,224 0 0 

£ 2,272 0 4 



EXPENDITURE. 



By Amount expended in maintenance and Re- 
pairs of Navigation, viz. : — 

Tyrone and Magliery. 

Labour in Repairs . . . 

Salaries and Allowances 
Incidents ..... 



Maig River. 

Salary of Bridge Keeper 

Lower Boyne. 

Salaries and Allowances 
Labour in Repairs 
Incidents ..... 
Repayments on account of Loan, in- 
cluding Interest 



Balance to New Account . 



320 15 10 
283 0 1 
25 12 6 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 



o 
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No. 13. 

The Account of the 
Commissioners of 
Public Works for 
the Balance of Sums 
issued to them 
under 1 Will. IV., 
cap. 84 (and former 
Acts), or intrusted 
to them for the 
Improvement and 
Encouragement of 
Irish Fisheries, for 
One Year, ended 
31st December, 
1847. 



No. 13.— THE ACCOUNT of 'the Commissioners of Public Works for the Balance of Sums 
issued to them under 1st Will. IV., cap. 84 (and former Acts), or intrusted to them for the Improve- 
ment and Encouragement of Irish Fisheries, for One Year, ended 31st December, 1847. 



To Balance of last Account 

Received Amounts contributed ‘by Parties in aid of 
Grants charged on the Fishery Funds, with Sanction 
of the Lords of the Treasury, viz. : — 

Kilrush Quay. Col. Vandeleur . 

Kilmore Pier. Rev. J. Walsh 
Raigh Pier. Marquis of Sligo . 

Sir R. O’Donnell . 

Received Tolls, Dues, &c. : — 

Glandore Pier .... 
Ring Pier : 

Received preliminary Expenses, from T. Ball, jun. . 
Ditto . . from J. O’Brien 

Balance unexpended on former Grant . 



9 10 0 
2 6 6 
23 8 0 



£. x. d. 
3,985 0 10 



EXPENDITURE. 



By Piers expended, viz. : 

Ardglass Harbour . 
Ballyraughan 
B ally o wen . 
Belmullet . ■ 
Bruckless 
Cahirciveen . 
Glandore 

Kilrush Quay Wall 

Kilmore 

Kinsale 

Poulduff, or Cahore 
Raigh 
Rathmullen 
Ring . 



Balance to new Account 



£. s. 


d. 


£. 4. d. 


70 13 


3 




824 14 


1 




1 14 


6 




6 6 


0 




4 17 


6 




326 18 


0 




23 7 


8 




540 0 


0 




62 5 


3 




237 12 


0 




78 1 


8 




88 0 


0 




1,502 14 


0 




6 10 


0 






— 


3,773 13 11 






640 5 3 






4,413 19 2 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams , Accountant. 
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No. 14. 

The Account of the 

No. 14.— THE ACCOUNT of the Commissioners of Public Works of all Sums intrusted to or Work^of 1 all 

issued by them under the provisions of an Act, 6 Geo. IV., cap. 101, for Maintenance and Repairs Sums intrusted to 
of certain Roads and Bridges, for One Year, ended 31st December, 1847. underthe provisions 

of an Act, 6 Geo. 
IV., cap. 101, for 

„ Maintenance and 

RECEIPTS. Repairs of certain 

Roads and Bridges, 
for One Year, ended 
3lst December, 

, , « I847 ‘ 

To Balance from last Account . 

To Amount received from Treasury on reqiii- 

To Amount lodged by W. A. Tracy, being 
the sum paid to D. Driscoll on account of 
two years’ contract, now repaid in conse- 
quence of his death .... 

To Thomas O’Gorman, over credited in re- 
turns ending 6th March 

To Arthur Rose, amount charged in error to 
Westport Division . . £13. 2s. 0 d. 

To difference between Sums re- 
ceived and Sums expended . £0. Os. 6 d. 



£. s. 


d. 


£. 


s. d. 


£. d. : 










1,321 17 4 






8,000 


0 0 




128 6 


8 


* 






0 19 


0 








13 2 


6 


142 












8,142 8 2 
















£ 


9,464 5' 6 



EXPENDITURE. 



By Counties, viz. for Payment of Labour, Wages, Materials, 


£. s. d. 


£. s. d. 


and Superintendence: — 






Clare 


2,736 2 9 




Clifden District. 


321 5 4 




Cork 


1,789 5 6 




Galway 


45 12 5 




Kerry 


697 6 6 




Leitrim 


29 19 8 




Limerick. ........ 


774 18 0 




Mayo 


324 17 9 




Roscommon . . . . . • • 


270 0 0 




Tipperary ........ 


780 12 6 




Westport District ....... 


751 01 




New Cork Roads ....... 


666 15 8 




New Kerry Roads ....... 


196 5 2 


9,384 1 4 


Balance carried to new Account .... 




80 4 2 


Total .... 


. . £ 


9,464 5 6 


Office of Public Works, Dublin, 


G. Adams, 


Accountant. 
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No. 15. 



The Account of the 
Commissioners of 
Public Work.! of all 
Sums issued by or 
intrusted lo them 
for Grant Road Re- 
pairs, under the Act 
1 and 2 Will. IV., 
cap. 33, for One 
Year, ended 31st 
December, 1817. 



No. 15. — THE ACCOUNT of the Commissioners of Public Works of all sums issued hv or 
intrusted to them for Grant Road Repairs, under the Act 1 and 2 Will. IV., cap. 33, for'One 
Year ended 31st December, 1847. 



RECEIPTS. 



To Balance of Last Account .... 


£. s. d. . 


£. «. 


d. : 


£. 

1,435 


0 


d. 

6 


Received from Treasury on Requisition 




5,500 0 


0 








, , Clare Co. sale of Timber . ; 


2 2 6 


2 2 


6 


5,502 




6 




















6,937 


3 


0 



EXPENDITURE. 



jiff 


Counties. 


By Counties for Maintenance and 


£ s. d. 


£. s. d. 


folio. 




Repairs of Roads, viz. : — 






58 


Antrim . 


Larne and Ballycastle 




762 1 6 


72 


Clare 


Killaloe and Tomgraney . 


137 13 5 




53 


, , 


Loughgraney to Louglirea 


288 11 10 




83 




Tulla to Loughgraney 


179 1 5 




164 




Tulla to Limerick . 


344 8 6 




166 


, , 


Tulla to Gort 


131 5 3 




112 




Moyferta Roads, Bella and Carig- 


160 6 6 








aholt, Bella and Killaha. 






165 




Ennis to Woodford . 


133 12 6 




160 


, , 


Ennistymon to Galway (or Bur- 


26 JO 4 








ren). 






157 




Kilfenora to Ennis . 


54 9 0 












1,455 18 9 




Tyrone . 


Killeher and Pettigo 




0 14 6 


63 


Cork 


Kenmare to Glengariffe 


58 15 0 




210 


,, 


Whitegate and Aghada Road 


38 10 2 












97 5 2 


73 


Donegal 


Mallins to Guidore . 


289 13 5 




95 




Letterkenny to Creeslough (or 


76 13 11 








Creeslough Road). 






75 




Donegal to Pettigo . 


142 9 5 




93 




Letterkenny to Dungloe (or Glen- 


69 6 9 








doan). 






114 




Killeher and Pettigo 


39 15 8 




163 


, , 


Castlederg and Barnesmore Gap 


37 0 6 












654 19 8 


139 


Fermanagh 


Fivemile Town to Clones . 


98 18 0 






, , 


Killeter and Pettigo 


18 18 0 












117 16 0 


146 


Galway . 


Connemara Roads . 


45 14 7 




85 


, , 


Ballinlawless Road . 


5 0 0 




61 




Loughrea to Loughgraney 


195 1 0 




97 




Marblehill to Dalystown . 


248 9 5 




68 


, , 


Mountshannon to Portumna 


15 19 6 




119 




Spiddle to Costello 


28 17 1 




123 




Streamstown to Cleggan . 


16 13 4 




166 




Tulla to Gort 


63 12 5 




103 


, , 


Woodford Road 


26 6 4 




148 




Barna to Cloniff 


15 16 8 




129 


, , 


Athlone to Tuam 


58 12 5 




112 


,, 


Culfin to Bunowen . . 


45 0 0 










— 


765 2 9 






Carried forward . 




3,853 18 4 
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The Account of the Commissioners of Public Works of all sums issued by or intrusted to them for 
Grant Road Repairs — continued. 



/.£' 


Counties. 




£. 


4. 


d. 


£. 4. 


d. 





Brought forward 








3,853 18 


4 


140 


Kerry . 


Ardtollo Bridge to Anonous . 


2 


11 


2 




124 


Dingle to Smerwick . . 


5 


0 


4 






161 




Tarbert to Tralee . 


79 


2 


2 






88 




Cahirciveen to Balliuskelligs 


40 


2 


7 






105 


, , 


Cahirciveen to Kenmare (Sug- 


169 


10 


2 










raney and Lisahinig). 












127 




Ballinaholly to Brosna 


98 


8 


4 






169 


, , 


Kenmare to Glengarifle . 


65 


5 


3 






207 


, , 


Listowel to Liselton . 


203 


16 


9 






209 




Blackwater to Tahilla 


30 


7 


1 






90 




Sneem to Killarney 


99 


12 


5 






208 




Tralee to Castlemaine 


104 


3 


1 






104 




Geinsborough Roads 


12 


7 


0 






147 




Sneem to Kenmare . 


23 


14 


11 






151 




Tralee to Listowel . 


253 


12 


5 






153 




Shanagolden to Listowel . 


198 


6 


11 






155 




Kenmare to Castletown 


98 


17 


10 






158 




Killarney to Bantry 


9 


3 


8 






153 




Dingle to the sea 


0 


8 


8 






83 


, , 


Kenmare Bridge 


13 


10 


0 






89 


'• , 


Kenmare Road to Cahirciveen, 


64 


3 


2 










between Waterville and Bally- 
carnham. 












91 




Meanus to Bealmenagh . 


88 


10 


3 


1,660 14 
83 6 


2 


il3 


Limerick 


Glenquin to Goulbourn 








9 


66 


Tipperary 


Glenstael Road 








27 12 


4 


130 


Queen’s . 


Mountrath to Tullamore . . 








41 9 


9 






Total expenditure . 










5 






Balance to new account . 










£6 



No. 15. 

The Account of the 
Commissioners of 
Public Works of all 
Sums issued by or 
intrusted to them 
for Grant Road Re- 
pairs, under the Act 
1 and 2 Will. IV., 
cap. 33, for One 
Year, ended 81st 
December, 1847. 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams , Accountant. 
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No. 16. - “ ” ' 

The Account of the 
Commissioners of 

Public Works of all No. 16. — THE ACCOUNT of the Commissioners of Public Works of all Sums issued by or 
hitrusted tothenT intrusted to them, pursuant to the Provisions of 6 and 7 Wm. IV. c. 116, for Post Road Repairs, 
pursuant to the for One Year, ended 31st December, 1847- 

provisions of 6 and 
7 Will. IV., cap. 

1 1 6, for Post Road RECEIPTS. 

Repairs, for One 



Year, ended 31st 


1 £. s. d. 


£. s. d. 


December, 1847. 'fo Amount received per Treasury on Requisition . . • 1 


11,000 0 0 




To John Hill, Amount charged in error, 7th December, 1846 


5 0 6 






£ 


11,005 0 6 



EXPENDITURE. 



By Counties, viz. in Repairs on Requisition of the Postmaster 


£. s. d. 


£. s. d. 


Balance from last Account ...... 




1,185 13 2 


Antrim ....... 


69 16 0 




■Clare ........ 


1,667 18 .1 




Dork ......... 


131 5 2 




Donegal . . . . . . • 


434 13 11 




Down ........ 


370 13 3 




Fermanagh. ....... 


49 12 4 




Galway ........ 


107 1 0 




Kerry 


713 3 7 




Kilkenny ........ 


332 8 6 




Leitrim ........ 


501 2 4 




Limerick ........ 


364 10 6 




Longford . . . . . . • • 


3 11 0 




Roscommon ....... 


915 18 4 




Sligo . 


375 15 11 




Tipperary ........ 


82 1 0 




Waterford ........ 


3 19 6 








6,123 10 5 


Balance to next Account . . . • 




3,695 16 11 




£ 


11,005 0 6 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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"™ — r No. 17. 

The Account of the 

„ 0 , Commissioners of 

17. THE ACCOUNT of the Commissioners of Public works of all Sums received or Public Works of all 

expended for Repairs and Maintenance of cerlain Turnpike Roads under contract, for One Sums received or 
Year, ending 31st December, 1847. expended for 

Repairs and Main- 
tenance of certain 
Turnpike Roads 
under contract, for 
One Year, ending 
£. s. d. 31st December, 

83 7 7 1847. 



RECEIPTS. 



To Balance of last Account . 

To Navan Road Trust : — 

Received produce of Tolls .... 

To Howth Road Trustees : — 

Received Instalments per agreement 
Ditto amount of City presentment . 

To Knocksedan Road Trustees : — 

Received Instalments per agreement 

To Blackrock Road : — 

Received from Finance Committee — 

County Dublin 

Received Balance from Deposit Account. 

Balance to new Account 




EXPENDITURE. 



By Navan Road Trust : — 

Labour and Materials 

Superintendence 

Rents 

Incidents 

By Howth Road Trustees : — 

Labour and Materials 

Superintendence 

By Knocksedan Road Trustees 

Labour and Materials 

Superintendence 

By Blackrock Road : — • 

Labour and Materials . . . . . 

Superintendence 

Balance for building Sewer under Con- 
tract . . . 



£. 


'• 


d. 


£. 


5. 


d. 


1,460 


19 


9 








104 


0 


0 








139 


1 


5 








11 


16 


9 


1,715 


17 


11 








468 


1 


9 








28 


0 


0 


496 


1 


9 










416 


16 


2 








23 


0 


0 


439 


16 


2 








1,480 


19 


3 








72 


U 


6 


1,553 


10 




. 





£ 



£. 



s. d. 



4,20ft 6 7 
4,205 6 7 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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No. 18. 

The Account of the 
Commissioners of 
Public Works for 
all Sums issued or 
intrusted to them 
for Phcenix Park 
and Dublin Build- 
ings Act, for One 
Year, ended 31st 
December, 1847. 



No 18— THE ACCOUNT of the Commissioners of Public Works for all Sums ; issued ^or 'Wasted 
to them for Phcenix Park and Dublin Buildings Act, for One Year, ended 31st December, 1841. 



RECEIPTS. 





£. s. 


d. 


£. s. 


d. 




Received from the Treasury on requisition . . 


26,000 


0 0 








Received Rent of Premises (Dublin Castle) 


21 


3 8 








Received from R. Carolin for Repairs to his 
Apartments, Royal Hospital .... 


8 


5 6 


26,029 

300 






Received from the Treasury on requisition for 
the Marshalsea 






0 


0 


Received from the Treasury on requisition for 
the Insolvent Court 






100 


0 


0 


Received from the Treasury on requisition for 
Convict depots 






6,700 


0 


0 


Received for Funeral Expenses of late Lord- 






1,183 


1 


10 












£ 



£. s. 
2,812 IS 



EXPENDITURE. 



Bv Repairs of Building, Furniture, &c., viz. 

' Phcenix Park, Vice-regal and other Lodges 
Dublin Castle, State and other Apartments 

Four Courts 

Custom House 

Record Buildings 

Quartermaster-General’s Office . 

Royal Hospital 

Royal Hibernian School .... 
Metropolitan Police Barracks . . • 

Constabulary Offices 

Poor Law Commissioners’ Office . 

Irislitown Church 

Charitable Bequests Office 
Great Ship Street Houses .... 
Rent of Premises, Great Ship Street . 
Rent of House in Upper Merrion Street 

Incidents 

Stationery Office 

Stores, City Quay 

Board of Health Office 



£. *. d. 

6,322 3 0 
4,990 14 7 
2,157 14 10 
3,313 19 2 
355 19 1 
53 7 1 
1,740 4 0 
507 19 9 
31 5 6 
81 19 3 
47 12 4 
16 17 6 
119 17 1 
2 7 10 
34 12 6 
115 11 6 
. 189 8 8 
196 6 3 
1,584 10 1 
75 19 3 



Marshalsea 

Insolvent Court 

Smithfield Convict Depot . . . 

Convict Depot, North Wall 
New Model Prison 

Constabulary Barracks, Phcenix Park 



2,187 13 10 
2,745 18 10 
2,103 8 9 



Funeral Expenses of late Lord- Lieutenant 



Balance to new Account 



£. S. d: I £. S. d. 



21,938 9 3 
268 12 1 
80 14 4 



7,037 

519 



31,027 6 0 
6,098 3 2 



£ 37,125 9 2 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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No. 19. — THE ACCOUNT of the Commissioners of Public Works of all Sums issued by or The Account of the 
intrusted to them, pursuant to the Provisions of 5 &6Geo. III. cap. 32, 6 & 7 Wm. IV. cap. 117, Commissioners of 
and 1 & 2 Vic. cap. 106, for Kingstown Harbour, for One Year, ended 31st December, 1847. 



To Eeceived from the Treasury . 

Received Sundries, viz . : — 

Harbour dues .... 
Ballast ..... 

Tolls on Steamers (landing and 
barking Passengers) « . 

Water supplied Vessels in Harbour 
Rents ..... 
Licences and Incidental Service receipts 
Law Expenses. . . . . 



487 11 
361 18 



£. 

10,500 



Public Works of all 
Sums issued by or 
intrusted to them, 
pursuant to the 
Provisions of 5 and 
6 Geo. HI. cap. 32, 
6 and 7 Wm. IV. 
cap. 1 1 7, and 1 and 
2 Vic. cap. 100, for 
Kingstown Har- 
bour, for One Year, 
ended 31st Decem- 
ber, 1847. 



11,586 4 0 



£ 11,586 4 0 



EXPENDITURE. 



By Balance of last Account. 

Stone Materials under contract, labour in- 
cluded ...... 

Pier-heads, building contract . 

Ballast supplied under ditto 
Incidents, including labour . . 

Stores. ...... 

Salaries of Engineer, Harbour Master, &c. 
Boatmen, Watchmen, &c. 

Rents, Taxes, &c. ..... 

Warden’s house ..... 



Balance to new Account 



Office of Public Works, Dublin, 
6th July, 1848. 



£. s. d. 

2,630 3 10 
3,406 19 3 
165 0 3 
1,079 5 1 
1 0 0 
776 0 0 
615 18 1 
61 16 2 


£. s. d. 
980 15 10 


£. s. d. 




8,936 2 8 


9,916 18 6 
1,669 5 6 




£ 


11,586 4 0 



G. Adams, Accountant. 



No. 20. — THE ACCOUNT of the Commissioners of Public Works, as Commissioners of Dunmore 
Harbour, for One Year, ended 31st December, 1847. 



To Balance of last Account 
Rents . 

Incidents 



RECEIPTS. 



£. s. d. 



60 12 11 
4 4 8 



£. «. 

189 12 



d. 

5 



No. 20. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Dunmore Harbour, 
for One Year, ended 
31st December, 
1847. 



EXPENDITURE. 

By Amount expended, viz. 

Incidents ........ 

Balance to new Account ..... 



Office of Public Works, Dublin, 
6th July, 1848. 



£. s. d. 

9 1 1 
245 8 11 

254 10 0 
G. Adams, Accountant. 

P 
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No. 21. “5 



The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Howth Harbour, 
for One Year, ended 
31st December, 
1847. 



No 21 —THE ACCOUNT of the Commissioners of Public Works, as Commissioners of 
No. 21. Howth Harbour, for One Year, ended 31st December, 1847. 



To Balance of last Account . 

Received from the Treasury • 



£. s. d. 
377 12 3 



377 12 3 



By Labour, Payments for 

Salary to Harbour Master . 
' Incidents 
Stores . 

Balance to new Account 



EXPENDITURE. 



£. 


5. 


d. 


£. S. 


d. 


168 


15 


4 






20 


0 


0 






40 


6 








1 


4 


0 


230 15 
146 16 


11 








4 








£ 



Office of Public Works, Dublin, 
6th July, 1843. 



G. Adams, Accountant. 



No. 22. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Donaghadee Har- 
bour, for One Year, 
ended 31st Decem- 
ber, 1847. 



No. 22. — THE ACCOUNT of the Co»Missio»«its of Poetic W™*" Commi.sioners of 
Donaghadee Harbour, for One Year, ended 31st December, 1847. 



RECEIPTS. 



To Balance of last Account • 

Received from the Treasury . . 


1 £. s. d. 

. . . 58 17 1 

. 222 0 0 


£. s. d. 
280 17 1 






£ 


280 17 1 



EXPENDITURE. 



By Labour, Payments for . • 

Salary to Harbour Master . 
Incidents . 

Balance to new Account • 



Office of Public Works, Dublin, 
6th July, 1848. 



£. 


i. 


d. 


£. 


s. d. 


£. s. d. 


49 


5 


4 








20 


0 


0 








8 


4 


7 


77 

203 












7 2 


280 17 1 
























280 17 1 



G. Adams, Accountant. 
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No. 23. — THE ACCOUNT of the Commissioners of Public Works of all Sums intrusted to them 
for Building Bridges and Court-Houses, for One Year, ended 31st December, 1847. 



RECEIPTS. 



The Account of the 
Commissioners of 
Public Works of all 
Sums intrusted to 
them for Building 
Bridges and Court- 
Houses. for One 
Year, ended 31st 
December, 1847. 



To Balance of last Account 



£. s. di £. «. d. I £. s. d. 

. . . . 89 4 5 



Swords Court-House. 



Received from the Dublin Grand Jury Instal- 
ment for Building ..... 
Received from Paymaster of Civil Services . 



Youghal Court-House. 
Received from Paymaster of Civil Services 



246 5 0 
446 5 0 



692 10 



0 



900 0 



0 



Balbriggcm Court-House. 



£ 



1,592 10 0 
1,681 14 5 



EXPENDITURE. 



Swords Court-House. 



£. s. d| £. «. d. 



Superintendence • . . . . 

Law Expenses ..... 
Travelling Expenses .... 
Paid J. Rossborough on account of Contract 



Youghal Court-Home. 

Paid E. Fitzgerald on account of Contract 
Superintendence ..... 
Law Expenses ..... 
Advertisements ..... 
D. Cogan’s Salary .... 



Balbriggan Court-Home. 
Paid Law Expenses 
Balance to next Account 



9 IS 0 
6 0 2 
0 5 0 
420 0 0 



436 



3 2 



720 0 0 
4 10 0 
6 7 10 
2 13 0 
15 0 0 



748 10 10 



12 13 



0 



1,197 7 0 
484 7 5 



£ 1,681 14 5 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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No. 24. 

Tbe Account of the 
Commissioners of 
Public Works for 
Maintenance of the 
Bridge over the 

Shannon at Por- N 24 —THE ACCOUNT of the Commissioners of Public Works for Maintenance of the 
tumna, for One 

Year, ended 31st Bridge over the Shannon at Portumna, for One Year, ended 31st December, 1847. 

December, 1847. 



RECEIPTS. 



To Balance of last Account 



£. i. d. 
333 2 6 



Received tolls for one year 



98 8 2 



£ 431 10 8 



EXPENDITURE. 



By Amount expended : — 


£. s. d. 


£. 4. d. 


Superintendence by tollkeeper 


36 0 0 




Labour and incidents . . . . • 


8 8 2 




Repayment on Account of Loan 


300 0 0 






— 


344 8 2 


Balance to new Account .... 




87 2 6 




£ 


431 10 8 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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No. 25.— THE ACCOUNT of (he Commissioners of Public Works of all Sums issued or intrusted 
to them, pursuant to the Provisions of 5 and 6 Vic., c. 106, for Salaries and Incidents of 
Fisheries, for One Year, ended 31st December, 1847. 



The Account of the 
Commissioners of 
Public Works of all 
Sums issued or in- 
trusted to them, 
pursuant to the pro- 
visions of 5 and G 
Vic., c. 106. for One 
Year, ended 31st 
December, 1 34/ . 



RECEIPTS. 



To Balance of last Account .... 

Received from the Treasury on requisition 
Received Fines inflicted by the Magistrates tinder 
the Act ....... 

Ditto on registration of Boats . . 



Balance to new Account 



£. s. d. . 


£. s. d. 


• £. s. d. 






177 3 0 




500 0 0 




55 6 11 






2 1 4 








57 8 3 






. 


557 S 3 






734 11 3 






73S 14 8 




£ 


1,473 5 11 



EXPENDITURE. 



By Amount Expended, viz. : — 

Salaries of Inspectors 
Travelling and other expenses of Inspec- 
tion or Survey .... 
Advertisements . . . , 

Coast Guard for expenses incurred in 
aiding to carry into execution the 
provisions of the Act . 

Incidental expenses . . , 




£. s. d. 
600 0 0 



427 12 1 
119 16 0 



Office of Public Works, Dublin, 
6th July, 1848. 



G. Adams, Accountant. 
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Th. Aeco'unt of the No. 26.-THE ACCOUNT of the OmmSmmu, of Pmnc Work.. 
• Commissioners of RECEIPT. 

Public Works, as , £ s d. 

Commissioners of " ■ * 

Drainage, under To Balance of last Account . .1 • * 1 

the Act 5 and 6 Funds for Drainage, viz. : — 

Vic., c. 89, and j Blackwater . 

other Acts, for one 
Year, ended 31st 
December, 1847. 



Nil. 



, Oranhill : 

Received from the Commissioners ot 
Public Works, loan for carrying on the 
works ..•••• 



5. CahoTe 



6. Kilmannock: 

Sale of a Report 



183. Lough Corrib, Mask, and Carra:. 

Received from the Commissioners of 
Public Works, on account of loan for 
carrying on the works 

138. Castlebernard: 

Received from Jane Cox, loan for carrying 
on the works. • • • 

Received from the Commissioners of 
Public Works, loan for carrying on the 



. Sow River : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works . . • • 



38. Dunkelliu r . . 

Received from the Commissioners ot 
Public Works, loan for carrying on the 
works ...••• 



5,000 - 0 a 



,s Commissioners of Drainage, 

£. «. d. I £. s. d. 

18,240 2 3 



■700 0 0 



0 0 6 

5.000 0 0 

2.000 0 0 

3,500 0 0 

10,000 0 0 

21,200 0 6 18,240 2 3 
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OF THE COMMISSIONERS OF PUBLIC WORKS. Ill 



under Acts 5 & 6 Vic., c. 89, 8 & 9 Vic., c. 69, and 9 Vic., c. 4, for one Year, ended 31st December, 1S47. 



EXPENDITURE. 



By Drainage Works, viz. : — 

1. Blackwater: 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 
Superintendence of engineers 
Incidents ..... 
Law expenses .... 
Interest on loan to 31st December, 1847 

2. Ardee: 

Labour and materials in works . 
Superintendence of engineers 
Interest on loans to 31st December, 1847 

3. Borrisokane : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers 
Interest on loan to 31st December, 1847 

4. Oranhill : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 
Superintendence of engineers, &c. 

Law expenses . . . . 

Interest on loans to 31st December, 1847 



5- Cahore: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 

Law expenses . . . . 

Interest on loans to 31st December, 1847 

6. Kilmannock : 

Labour and materials in works . 
Travelling expenses of inspections, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 

183. Lough Corrib, Mask, and Carra: 
Superintendence of engineers, &c. 

Law expenses .... 
Interest on loan to 31st December, 1847 

138. Castlebernard : 

Labour and materials in works . 
Travelling expenses of inspections, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Law expenses .... 
Interest on loans to 31st December, 1847 
Robert Cassidy, repaid him, advance for 
penses ..... 



80. Sow River : 

Labour and materials in works . . 

Travelling expenses of inspection, &c. . 
Superintendence of engineers, &c. 
Incidents ..... 
Law expenses .... 
Interest on loan to 31st December, 1847 

38. Dunkellin: 

. Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



Carried forward 



preliminary ex- 



£. s. 


d. 


270 19 


, 5 


0 15 


0 


0 4 


0 


506 10 


2 


110 2 


.9 


27 18 


6 


446 18 


8 


981 5 


6 


. 

230 10 


6 


• 895 5 


11 


0 2 


0 


240 6 


7 


487 19 


5 


0 2 


0 


116 9 


3 


2,978 1 


5 


4 14 


9 


308 6 


10 


7 10 


0 


21 0 


11 


4 7 


8 


837 13 


9 


23 9 


6 


0 2 


0 


37 13 


11 


100 . 0 


0 


1,927 3 


11 


6 19 


6 


0 2 


0 


27 4 


8 


13,435 14 


11 


27 9 


6 


268 18 


1 



13,732 2 6 



| 24,332 3 0 

Q 2 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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No. 20. 

The Account of the 
Commissioners of 
Public Works, as 
1 'ommissioncrs of 
Drainage, under 
the Act a and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 3 1st 
December, 1847. 



The Account of the Commissioners of Public Works, 



RECEIPT. 



To Amount brought forward . 

46. Lough Alick : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



45. Lough Mullyfarry : 

Received from the Commissioners ' of 
Public Works, loan for carrying on the 
works . . . 



125. Clonlost : 

Received from the Commissioners of 
Public Works, loan for carrying on 
works .... 



83. Castlebar Lakes : 

Received from the Commissioners ■ of 
Public Works, loan for carrying on the 
works . . ... 



63. Gorteen : 

Received from the Commissioners - of 
Public Works, loan for carrying on 
works .... 



72. Mullawn : 

Received from the Commissioners < 
Public Works, loan for carrying on tl 



140. Maghera: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ..... 



82. Shanagolden: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works . . . . . 



151. Lough Crew: 

Received from the Commissioners ■ of 
Public Works, loan for carrying on the 
works . . . 



1. Ratooragh : 

Received from the Commissioners -of 
Public Works, loan for carrying on the 



Carried forward 
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s Commissioners of Drainage, &c .—continued. 



EXPENDITURE. 



Bv Amount brought forward . 








£. s. 


d. 


46. Lough Alick : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 








1,690 10 


6 


Superintendence of engineers 
Incidents ..... 








7 7 


7 


Interest on loans to 31st December, 1847 








24 0 


6 


45. Lough Mullyfarrey : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 






• 


813 16 


8 


Superintendence of engineers, &c. 
Incidents ..... 






■ 


1 19 


6 


Interest on loans to 31st December, 1847 








8 1 


3 


125. Clonlost: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 






•1 


593 13 


5 


Superintendence of engineers, &c. 
Incidents ..... 






•1 


5 9 


6 


Interest on loan to 31st December, 1847 








18 12 


8 


83. Castlebar Lakes : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 






■1 


992 14 


6 


Superintendence of engineers, &e. 
Incidents ..... 






•i 


13 18 


0 


Interest oh loan to 31st December, 1847 








23 6 


3 


63. Gorteen : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 








2,332 17 


1 


Superintendence of engineers, &c. 
Incidents ..... 






•1 


5 4 


4 


Interest on loan to 31st December, 1847 








45 18 


1 


12. Mullawn : 

Labour and materials in works . . 

Travelling expenses of inspection, &c. 






:} 


219 8 


2 


Superintendence of engineers, &c. 
Incidents ..... 






•J 


5 11 


9 


Interest on loan to 31st December, 1847 








8 13 


5 


140. Maghera: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 






:} 


387 15 


10 


Superintendence of engineers, &c. 
Incidents ..... 






■i 


7 4 


6 


Interest on loan to 31st December, 1847 








6 11 


11 


82. Shanagolden : 












Labour and materials in works . 






.7 






Travelling expenses of inspection, &c. . 








881 1 


9 


Superintendence of engineers 
Incidents ..... 






J 


12 0 


6 


Interest on loan to 31st December, 1847 








38 12 


7 


151. Lough Crew : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 






:1 


1,014 15 


2 


Superintendence of engineers, &c. 
Incidents ..... 






J 


5 17 


0 


Interest on loan to 31st December, 1847 








8 0 


2 


48. Ratooragh : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 






:} 


555 9 


8 


Superintendence of engineers, &c. 






• J 






Incidents 








4 0 


4 


Interest on.loan to 31st December, 1847 








13 9 


5 


Carried forw.ard 






I 




~ 



£. *. 
24,332 3 



No. 26. 

'1 he Account of the 
Commissioners of 
Public Works, as 
d. Commissioners of 
0 Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



1,121 18 7 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works 
RECEIPT. 



To Amount brought forward. . . . 

106. Garr: 

Received from the Commissioners, of 
Public Works, on account of loan - for 
carrying on the works 
Received from P. J. Klasen, balance in 
his hands not required ..... 



121. Foranwell: 

Received from the Commissioners of 
Public Works, on account of loan for 
carrying on the works ..... 
Received from P. J. Klasen, balance in 
his hands not required . 



64. Ballycowan: 

Received from the Commissioners, of 
Works, on account of loan for carrying 
on the works . ... 



69. Curraunboy : 

Received from the Commissioners- of 
Public Works, loan for carrying on the 
works ..... 



7. Fane : 

Received from Thomas Fortescue, loan 
for carrying on the works 
Received from M. Kenney for report sold 
Received for sale of stones to Relief 
Works . . ... 



8. Clyde: 

Received from the Commissioners . of 
Public Works, loan for carrying on 
the works ..... 

Received for sale of report 

Transfer to Lower Bann charged to this 
account in error . ... 

9. Borris-in-Ossory : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works . . .... 

Received for sale of report . 



10. Strokestown : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



.11. Longford : 

Received from the Commissioners - of 
Public Works, loan for carrying on 
the works . . . . 



Carried forward . 



£. s. d. £. s. d. I £. s. d. 

34,910 0 6 18,240 2 3 



2,000 0 0 

5 14 6 

2,005 14 6 



1,50.0 0.0 
0 0 3 

1,500 0 3 



596 0 0 

596 0 0 



220 0 0 

220 0 0 



.2,000 0 0 

0 0 6 

1 17 .6 

2,001 18 0 ! 



5,000 0 0 

0 0 6 

| . 2.1 4 8 

5,021. 5 2 



. 2,000 0 0 

0 0 6 

r 2,000 0 6 



2,000 0 0 

I 2,000 0 0 



, 3,000 0 0 
; — 3,000 0 0 



53,254 18 11 18,240 2 3 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



s Commissioners of Drainage, &c.- 



-cotUinued. 

EXPENDITURE. 



By Amount brought forward . • ■ . 

106. Garr: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loan to 31st December, 1847 



121. Foranwell: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. . 

Incidents . . 

Interest on loan to 31st December, 1847 



64. Ballycowan : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loan to 31st December, 1847 



69. Curraunboy : 

Labour and materials in works . . 

Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loan to 31st December, 1847 



, Fane : 

Labour and materials in works . 
Travelling and inspection expenses, &c. 
Superintendence of engineers, &c. 

Law expenses 

Interest to 31st December, 1847 



. Clyde: 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 
Superintendence of engineers, &c. 

Law expenses .... 
Incidents ..... 
Interest to 31st December, 1847 

. Borris-in-Ossory : 

Labour and materials in works . 
Travelling expenses of inspection, &c. . 
Superintendence of engineers 
Incidents ..... 
Interest on loans to 31st December, 1847 



10. Strokestown: 

Labour and materials in works . 

Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 

Incidents ..... 

Law expenses .... 

T. E. Blakeney and others, purchase money, 
Hoggs-Mills .... 
Compensation for injury to crops, &c. . 
Interest to 31st December, 1847 

11. Longford: 

Labour and materials in works . 

Travelling expenses of inspection, &c. . 
Superintendence of engineers, &c. 

Law expenses 

Interest on loans to 31st December, 1847 



rent, &c., of 



£. 


d. 


1,538 11 


4 


8 11 


0 


22 15 


10 


735 15 


5 


. 11 17 


10 


17 1 


11 


577 0 


6 


• 6 17 


.0 


12 17 


5 


196 14 


8 


5 18 


6 


6 19 


3 


1,016 1 


2 


• 0 2 


0 


134 0 


6 


9,653 16 


4 


9 13 


0 


17 12 


0 


651 16 


10 


4,132 0 


2 


13 16 


10 


231 17 


3 


6,648 16 


11 


26 16- 


4 


13 4 


10 


406 0 


0 


109 8 


6 


458 13 


8 


3,552 15 


3 


0 4 


0 


393 15 


10 



£. 

34,078 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year ended 31st 
December, 1847. 



4,377 14 3 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 

Drainase, under To Amount brought forward 

the Act 5 and fi 12 L orr h a : 

c , f, 9 ’ Received from the Commissioners of 

other Acts, for one _ ... ,,, . . . 

Year, ended 31st Public Works > loan for carrying on 

December, 18'l 7. the works • 



13. Red Bog : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works 



4. Turloghmore : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works 



The Account of the Commissioners of Public Works. 
RECEIPT. 

£. s. d. I 



15. Dungolman : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ........ 



17. Boyne: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works 



18. Killimor: 

Received from the Commissioners, of 
Public Works, loan for carrying on 
the works 



19. Cappagh : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works 



20. Shrule: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works . . . ... 



21. Owenabrocka : 

Received from the Commissioners of 
Public Works, loan for carrying oi) the 
works . . ..... 



Carried forward 



£. s. d. I 
I 53,254 18 11 



12,000 0 , 0 



12,000 0 0 



10,000 0 0 
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as Commissioners of Drainage, &c. — continued. 

EXPENDITURE. 

By Amount brought forward 

12. Lorrha: 

Labour and materials in works . 

Travelling expenses of inspection, &c. . 

Superintendence of engineers 
Incidents ..... 

Interest on loans to 3lst December, 1847 
Paid Colonel Dwyer amount deposited by him for pre- 
liminary expenses . . . 

13. Red Bog : 

Labour and materials in works . 

Travelling expenses of inspection, &c. . 

Superintendence of engineers, &c. 

Compensation .... 

Incidents ..... 

Interest on loan to 31st December, 1847 



Incidents 
Interest on loans ti 



31st December, 1847 



19. Cappagh : 

Labour and materials in works . 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Law expenses .... 
Interest on loans to 31st December, 1847 

20. Shrule : 

Labour and materials in works . 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents 
Law Expenses 

Compensation for stoppage of mills 
Purchase of weir of Messrs. Kinwan . 
Interest on loans to 31st December, 1847 

21. Owenabrocka: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ... 

Interest on loans to 31st December, 1847 



n works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



15. Dungolman : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 

Law expenses .... 

Interest on loans to 31st December, 1847 
Compensation .... 

17. Boyne: 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 

Incidents ..... 
Purchase money and compensation of weirs 
Law expenses .... 

Interest on loans to 31st December, 1847 

18. Killimor : 

Labour and materials in works . 

Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 



1,579 15 0 
45 4 7 
651 11 10 



321 



7 0 
4 11 



4,408 0 7 

0 2 0 
216 9 5 



4,6( 



6 6 



7 13 
22 0 
50 0 
1,340 0 
166 19 



926 6 8 

5 4 6 
88 7 11 



£. «. 


d. 


1,766 13 


7 


5 7 


0 


91 12 


5 


25 0 


0 


263 8 


11 


6 9 


10 


0 12 


0 


18 8 


3 


14,004 16 


8 


11 9 


6 


502 10 


4 


2,775 16 


6 


0 2 


0 


175 16 


8 


2 10 


0 


10,778 18 


6 


95 4 


3 



£. s. d. 
64,689 17 1 



12,682 9 1 



122,072 4 11 

R 



No. 2(i. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
t he Act a and fi 
Vic., c. 89, and 
other Ac's, for one 
Year, ended 31st 
December, 1847. 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 3 1st 
December, 1847. 



The Account of the Commissioners of Public Works, 
RECEIPT. 



To Amount brought forward 
22. Ballinamore and Ballyconnell : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
Works 

Received for sale of report . 



23. Moyour: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works 



. Ballybay : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
Works 



25. Nobber : 

Received from the Commissi 

Public Works, loan for carrying on the 



26. Lough-na-Saggert 



27. Brosna (Ferbane): 



28. Ballycasey 



works 

31. Kilmaine: 

Received fr< 
Public W( 
works . 



Carried forward 



I 



I £. s. d. 


£. d. 

98,742 18 11 


£. i. d. 
18,2403.2 3 


6,000 0 0 

0 0 6 


6,000 0 6 








2,580 0 0 


2,580 0 0 




260 0 0 




3,000 0. 0 


3,000 0 0 




Nil. 




6,000 0 0 

1,000 0 0 


7,000 0 0 




• Nil. 




F 

2,000 0 0 






f 

\ . 3700 0 0 












' 


123,282 19 5 


18,240 2 3 
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s Commissioners of Drainage, &c. — continued. 

EXPENDITURE. 



By Amount brought forward 
22. Ballinamore and Ballyconnell : 

Labour and materials in works . 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Law expenses .... 
Interest on loans to 31st December, 1847 



23. Moyour. 

Labour and materials in works 
Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



24. Ballybay : 

Labour and materials in works . 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. s 
Incidents ..... 
Interest on loans to 31st December, 1847 



25. Nobber: 

Labour and materials in works . 
Superintendence of engineers 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



n works 

Travelling expenses of inspection, &c. 
Superintendence of engineers, &c. 
Incidents . 

Interest to 31st December, 1847 



27. Brosna (Ferbane) : 

Labour and materials in works . 

Travelling expenses of inspection, &c. 

Superintendence of engineers, &c. 

Incidents and law expenses 
On account of purchase-money Skehanah Mills 
Interest on loans to 31st December, 1847 
Repaid Captain William Telford ; amount lodged for 
preliminary expenses ...... 

28. Ballycasey: 

Labour and materials 
Superintendence of engineers, &c. . 

Travelling expenses of inspection, &c. 

Incidents ...... 

Interest on loans to 31st December, 1847 



29. The Deel : 

Labour and materials 
Superintendence of engineers 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



30 14 3 
2 4 0 
584 11 8 



1 4 6 
119 17 3 



6 17 0 
38' 12 7 



31. Kilmaine: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



59 5 2 
85 0 0 
431 14 3 



14 10 0 
217 13 5 



£. s. d. 
122,072 4 11 



159,449 9 9 

I 

R 2 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 



No. 26) 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works, 



To Amount brought forward . 

32. Loughs Garra and Mantua : 

Received from the Commissioners of 
Public Works, loan for currying on the 
works ..... 



RECEIPT. 

£. 



£. s. 

|123,282 19 



£. 

I 18,240 



33. Comogue : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works. ..... 



500 0 



0 



500 0 



0 



34. Ballinhassig : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



35. Shinrone : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works. ..... 



36. Inny: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



6,000 0 



0 



13. Camcloon : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



355 0 



0 



74. Shandrum : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works. ..... 



685 0 



0 



70. Cuilmore : 

Received from the Commissioners of 
Public Works, loan for carrying on the 



231 0 0 



231 0 



0 



71. Broadlough: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ..... 



40. Annagh : 

Received from the Commissioners of 
Public W orks, loan for carrying on the 
works. ..... 



Carried forward 



965 0 0 



1,000 0 0 

1,000 0 



145,018 19 



0 



0 



5 18,240 



2 3 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



121 



as Commissioners of Drainage, &c. — continued. 



EXPENDITURE. 



By Amount brought forward . 

32. Loughs Garra and Mantua: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of Inspection, &c. 
Incidents .... 
Interest on loans to 31st December, 1847 



33. Comogue: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents . 

Interest on loans to 31st December, 1847 



34. Ballinhassig : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspections, &c. 
Incidents ..... 
Interest on loans to 3 1st December, 1847 

35. Shinrone : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 
Interest on loans to 31st December, 1847 

36. Inny : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 

73- Camcloon : 

Labour and materials . . 

Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 

74. Shandrum : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 

70. Cuilmore: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 

71. Broadlough : 

Labour and materials . . . 

Superintendence of engineers, Sic. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 
40. Annagh : 

Labour and materials 
Superintendence of engineers, Sic. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loans to 31st December, 1847 



Carried forward 



4,425 12 8 
4 0 0 



£. s. d. 
159,449 9 9 



130 6 


10 


1 599 6 


3 


0 2 


0 


44 6 


9 


l 3,228 18 


4 


15 2 


6 


84 9 


10 


( 2,687 3 


8 


0 10 


0 


85 17 


10 


| 9,178 13 


7 


18 19 
228 12 


0 

7 


1 472 5 


6 


5 8 


6 


11 4 


9 


» 549 11 


5 


5 10 


0 


15 18 


2 


234 14 


7 


6 5 


6 


7 6 


3 


1,001 7 


5 . 


5 16 


6 


21 2 


9 


1,396 7 


1 


15 12 


6 


102 10 
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The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1S47. 
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No. 26. 

The Account of the The Account of the Commissioners of Public Works, 




Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 



123 



as Commissioners of Drainage, &c .—continued. 



EXPENDITURE. 



By Amount brought forward . 

59. Quin: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents • • . . . 

Interest on loan to 3 1st December, 1847 

37. Rath, or Cloneen : 

Labour and materials . . ' 

Travelling expenses of inspection, &c. . 
Superintendence of engineers, &c. 
Incidents ... 

Interest jm loans to 31st December, 1847 

61. Rinn and Blackriver : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loans to 31st December, 1847 

58. Headford : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents ..... 

Interest on loan to 31st December, 1847 

39. Ballinderry : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents ..... 

Interest on loan to 31st December, 1847 



169. Saleen Lough : 

Preliminary expenses . . . 

Interest on loan to 31st December, 1847 



160. Keenagh: 

Preliminary expenses 
Incidents 



Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 
Interest on loan to 31st December, 1847 



185. Burton Hall: 

Preliminary expenses 
Incidents 



189. Burren : 

Preliminary expenses 
Incidents 



55. Carrigower : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 

Incidents 

Interest on loans to 31st December, 1847 



Carried forward . , 



7 10 0 
53 7 11 



23 17 


1 


0 17 


6 


75 5 


5 


9 1 


8 


• 1,308 11 


5 


11 0 


6 


38 12 


7 


21 9 10 


12 1 


0 


156 15 


3 


5 4 


6 


2,124 5 


3 


17 7 


9 


77 15 


0 


1 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works, 



RECEIPT. 



To Amount brought forward . 

57. Kilmurry : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works . 



108. Boley: 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



49. Owenkeagh : 

Received from the Commissioners of 
Public Works, loan for carying on the 
works ...... 



42. Templemore: 

Received for sale of report . 



53. Loughans : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works ...... 



41. Kilbeggan : 

Received from the Commissioners of 
Public Works, loan for carrying on the 
works . . . . 



172. Balia . . . . 

174. Lough Mask and River Robe 



54. Kilbride : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works .... 



43. Lough Oughter, Gowna, and River Erne : 
Received from the Commissioners of 
Public Works, loan for carrying on 
the works . . ... 

Received for sale of report . 



Carried forward 
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as Commissioners of Drainge. &c. — continued . 

EXPENDITURE. 

By Amount brought forward .... 
57. Kilmurry : 

Labour and materials ..... 

Superintendence, of engineers, &c. . . 

Travelling expenses of inspection, &c. . . 

Incidents ....... 

Interest on loans to 31st December, 1847 



108. Boley: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loan to 31st December, 1847 



1 17 10 
12 13 3 



1,084 IS 1 
11 14 0 



£. s. d. 
196,641 15 7 



No. 2G. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



49. Owenkeagh : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loan to 31st December, 1847 



42. Templemore : 

Labour and materials 
Superintendence of engineers 
Travelling expenses of inspection, &c. . 
Incidents ..... 
Interest on loans to 31st December, 1847 
Compensation .... 



53. Loughans : 

Labour and materials .... 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. 
Incidents ...... 

Interest on loans to 31st December, 1847 

41. Kilbeggan : 

Labour and materials .... 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. 
Incidents ...... 

Interest on loans to 31st December, 1847 

172. Balia: 

Preliminary expenses .... 
Incidents ...... 

174. Lough Mask and River Robe : 

Preliminary expenses .... 

Incidents 

Law expenses ..... 

54. Kilbride: 

Labour and materials .... 
Superintendence of engineers, &c. 

Travelling expenses of inspection, &c.‘. 
Incidents . . . . . 

Interest on loan to 31st December, 1847 

43. Lough Oughter, Gowna, and River Erne : 

Labour and materials .... 
Superintendence of engineers, &c. . 

Travelling expenses of inspection, &c. . 

Incidents 

Compensation .... 

Interest on loans to 31st December, 1847 .’ 

Repaid Mr. Nesbitt amount of his contribution 



Carried forward 



3 13 0 
23 0 7 



64 1 10 
316 8 11 
14 13 9 



10 7 0 
29 18 9 



1 4,134 9 


9 


21 16 
174 18 


0 

1 


69 4 


2 


12 18 


0 


364 14 


4 


48 18 


3 


29 13 


6 


2,212 16 


8 


3 9 


6 


52 4 


4 


15,588 17 


9 


42 15 


6 


48 0 


0 


237 14 10 


110 0 


0 



1 226, 161 10 7 

s 
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; No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



To Amount brought forward 



The Account of the Commissioners of Public Works, 
RECEIPT. 

£. s. d. 
18,240 2 3 



67. Carrigans: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 

Received for sale of report . 

154. Curragha : 

Received from William Bobbett . 

„ Laurence O’Reilly 

„ W. F. Stack 

Loans for carrying on the works 

50. Shandon: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



92. River Brickey : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



44. Youghal: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 
Received for sale of report . . 



60. Myles and Templebryan : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



109. Leesboro’ : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the Works 



68. Lough Neagh : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 
Received for sale of reports. 



78. Kill: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



105. Kilcock: 

Received from the Commissioners of 
Public Works, loan for carrying on 
works ..... 



£. s. d. 


£. *. d. 




181,905 0 5 


1,922 0 0 




0 0 6 






1,922 0 6 


300 0 0 




300 0 0 




70 0 0 






670 0 0 


210 0 0 


210 0 0 


1,000 0 0 


1,000 0 0 


3,000 0 0 


0 0 6 






3,000 0 6 


913 0 0 


V 




913 0 0 


1,500 0 0 






1,500 0 0 


15,000 0 0 




0 12 0 






15,000 12 0 


1,500 0 0 






1,500 0 0 


1,600 0 0 






1,600 0 0 




209,220 13 5 



18,240 2 3j 
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as Commissioners of Drainage, &c. — continued. 



EXPENDITURE. 



By Amount brought forward 
67. Carrigans: 

Labour and materials .... 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . 
Incidents ...... 

Interest on loan to 31st December, 1847 

154 Curragha : 

Labour and materials .... 

Superintendence of engineers 
Travelling expenses of inspection, &c. . 
Incidents ...... 

Interest on loans to 31st December, 1847 

50. Shandon : 

Labour and materials .... 

Superintendence of engineers . . 

Travelling expenses of inspection, &c. 
Incidents ...... 

Interest on loan to 31st December, 1847 

92. River Brickey : 

Superintendence of engineers, &c. 

Incidents ...... 

Interest on loans to 31st December, 1847 . 



44. Youghal : 

Labour and materials ..... 

Superintendence of engineers .... 

Travelling expenses of inspection, &c. . 

Incidents, &c. ...... 

Interest on loan to 31st December, 1847 

60. Myles and Templebryan : 

Labour and materials ..... 

Superintendence of engineers . . . 

Travelling expenses of engineers 

Incidents ....... 

Interest on loan to 31st December, 1847 

109. Leesboro’: 

Labour and materials ..... 

Superintendence of engineers . . ., 

Travelling expenses of inspection, &c. . 

Incidents ....... 

Interest on loan to 31st December, 1847 

, 68. Lough Neagh : 

Labour and materials ..... 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. 

Incidents ....... 

Law expenses ...... 

Compensation ...... 

Interest on loan to 31st December, 1847 
Repaid Lord Lurgan amount lodged for preliminary 
penses ....... 

78. Kill : 

Labour and materials ..... 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. 

Incidents ....... 

Interest on loan to 31st December, 1847 . 

105. Kilcock : 

Labour and materials ..... 
Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . 

Incidents ..... 

Interest on loan to 31st December, 1847 



Carried forward 



412 9 


11 


28 15 


6 


14 4 


5 


180 6 


0 


12 16 


O 


2 7 


10 


10 1 


3 


' 10 3 


0 


11 7 


11 


2,794 12 


11 


4 14 


2 


59 1 


4 


882 9 


8 


3 15 


0 


21 9 


11 


1,095 0 


4 


6 13 


6 


17 1 


11 


6,112 10 


9 


176 9 


11 


29 16 


6 


137 8 


2 


235 1 


4 


1,000 0 


0 


1,274 11 


0 


7 7 


0 


27 4 


8 


1,300 1 


9 


8 17 


6 


11 7 


11 



£. s. d. 
1226,161 10 7 



|243,221 2 9 

S 2 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. S9, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as . 

Commissioners of 

Drainage, under To Amount brought forward 

163. Kisdoon .... 

other Acts, for one 
Year, ended 31st 
December, 1847. 

164. Dunmore . . . 



The Account of the Commissioners of Public Works, 



RECEIPT. 

I £. «, 



Nil* 



I ' £. s. d. 
209,220 13 5 



£. s. d. 
18,240 2 3 



Nil. 



110. Carrovymore : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



505 0 0 



188. Lisduff 



Nil. 



141. Moyne and Crosspatrick : 

Received from John Ford . 

Received from the Commissioners of 
Public Works, loans for carrying on 
the works ..... 



158. Kilchreest 



450 0 0 
240 0 0 



Nil. 



690 0 0 



47. Clonakilty : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



5,000 0 



0 



5,000 0 0 



170. Lavally 



Nil. 



62. Ballyteigue: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



6,000 0 



0 



6,000 0 0 



51. Cork Slob: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 
Received for sale of report . . . 



175. Ballynahown 



87. Hermitage: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



111. Derry lin: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



Carried forward . 



|225,595 13 11 | 
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as Commissioners of Drainage, &c. — continued. 



EXPENDITURE. 



By Amount brought forward . 

163. Kisdoon: 

Superintendence of engineers, &c. 

Incidents ..... 

164. Dunmore : 

Superintendence of engineers, &c. 

Incidents ..... 

110. Carrowmore: 

Labour and materials 
Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loan to 31st December, 1847 

188. Lisduff: 

Superintendence of engineers, &c. 

Incidents . . . . 

141. Moyne and Crosspatrick : 

Labour and materials . 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . 
Incidents ...... 

Interest on loans to 31st December, 1847 

158. Kilchreest: 

Preliminary expenses, surveys, &c. 

Incidents ..... 

47. Clonalcilty : 

Labour and materials 
Superintendents of engineers, &c. 

Travelling expenses of inspection, &c. . 
Incidents . . . ... 

Interest on loans to 31st December, 1847 

170. Lavally; 

Preliminary expenses, surveys, &c. 

Incidents ....... 

62. Ballyteiguc: 

Labour and materials , , 

Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . * 

Incidents ..... 

Interest on loan to 31st December, 1847 
Repaid contributions for preliminary expenses 

51. Cork Slob : 

Labour and materials .... 
Superintendence of engineers 
Travelling expenses of inspection, &c. . 
Incidents ..... 

Interest on loans to 31st December, 1847 

175. Ballynahown: 

Preliminary expenses 
Incidents 

87. Hermitage : 

Labour and materials 
Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . 
Incidents .... 

Interest on loan to 31st December, 1847 

111. Derrylin: 

Labour and materials .... 
Superintendence of engineers, &c. 

Travelling expenses of inspection, &c. . ! 

Incidents .... 

Interest on loan to 31st December, 1847 



Carried forward 



21 18 4 
8 11 0 



16 0 2 
18 14 6 



511 6 5 
9 1 0 



15 6 11 
10 10 6 



19 2 3 
12 10 5 



79 7 8 

12 3 0 



3,211 13 6 



0 15 6 
122 8 2 



137 4 9 
12 9 6 



42 9 10 
143 6 10 
350 0 0 



2,776 7 8 
9 5 0 



6 0 0 
11 9 6 



5 2 0 
7 1 10 



8 15 6 
5 3 11 



256 14 10 
9] 10 8 



149 14 3 



5,332 11 II 



2,828 17 4 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Ants, for one 
Year, ended .'(1st 
December, 1847. 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works, 
RECEIPT. 



To Amount brought forward 
112. Kinmeen: 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ... . 



113. Drumbominey; 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works . . . . 



116. Tawnawaggaun : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works . . . . 



65. The Fergus : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 
Received for sale of report . 



146. Martinstown 



107. Carbury Mill Stream : 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works ..... 



159. Croghan 



153. Cavetown: 

Received from the Commissioners of 
Public Works, loan for carrying 
the works .... 



155. Boards Mill: 

Received from Robert Fowler, loan for 
carrying on the works 



187. Glenariff River . . ... 

161. Castlemartyr .... 

157. Shanboghs .... 

171. Ardanairy .... 

Carried forward 



£. s. d. 


£. s. d. 




225,595 13 11 


180 0 0 






180 0 0 


269 0 0 


269 0 0 


1,106 11 0 


1,106 11 0 


12,000 0 0 


0 0 6 






12,000 0 6 


Nil. 




388 0 0 






388 0 0 


Nil. 




1,500 0 0 


1,500 0 0 


600 0 0 




600 0 0 


Nil. 




Nil. 




Nil. 




Nil. 






241,639 5 5 
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,s Commissioners of Drainage, &c. — continued. 



EXPENDITURE. 



By Amount brought forward . 

112. Kinmeen: 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c.. 
Incidents ..... 
Interest on loan to 31st December, 1841 

113. Drumbominev : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection, &c. . 
Incidents ..... 
Interest on loan to 31st December, 1847 

116. Tawnawaggaun : 

Labour and materials 
Superintendence of engineers 
Travelling expenses of inspection, &c. 
Incidents ..... 
Interest on loans to 31st December, 1847 



65. The Fergus : 

Labour and materials 
Superintendence of engineers 
, Travelling expenses of inspection, &c. 

Incidents ..... 

Interest on loan to 31st December, 1847 
Repaid Sir Lucius O’Brien, amount of his contribution 



146. Martinstown : 

Preliminary surveys, &c. 
Incidents 



107. CarburyMill Stream: 

Labour and materials 
Superintendence of engineers, &e. 
Travelling expenses of inspection, &c. . 
Incidents ..... 
Interest on loan to 31st December, 1847 



159. Croghan . 

Preliminary surveys 
Incidents 



153. Cavetown : 

Preliminary surveys 

Incidents . . . . . 

Interest on loan to 31st December, 1847 



155. Boards Mill : 

Labour and materials 
Superintendence of engineers, &c. 
Travelling expenses of inspection 
Incidents ..... 
Interest on loan to 31st December, 1847 

187. Glenariff River : 

Preliminary surveys 
Incidents 



161. Castlemartyr : 

Preliminary surveys 
Incidents 

157. Shanboghs : 

Preliminary surveys 
Incidentts 



17 1. Ardanairy: 

Preliminary surveys 
Incidents 



256,529 8 5 



10,497 9 4 

21 18 11 
177 6 2 
100 0 0 



42 3 9 
9 4 0 
7 1 4 



25 9 3 
10 16 9 



13 7 7 
8 19 0 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and ti 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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No, 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works, 



RECEIPT. 

£. s. d. 



To Amount brought forward . 

152. Ballinakill: 

Received from Robert Fowler, loan, for 
carrying on the works . • 



156. Ballynaskea and Castlerickard : 

Received from Robert Fowler, loan for 
carrying on the works • 



192. Derryholmes 



124. Kilmaganny : . , 

Received from the Commissioners of 
Public Works, loan for carrying on 
the works . 



139. Wilkinstown : 

Received from the Commissioners of 
Public Works, loan for carrying - 
the works .... 



£. «. d. 

[241,639 5 5 



166. Lough Dalla 



178. Askillaun 



165. Breeogue Slob 



180. Wottonstown 



191. Clongill . 



1,300 0 0 



£. t. d. 

18,240 2 3 



Carried forward . 



. . [245,339 5 5 | 18,240 2 3 
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as Commissioners of Drainage, &c. — continued. 

EXPENDITURE. 











£. 


s. 


d. 


By Amount brought forward . 














152. Ballinakill: 














Labour and materials 
Superintendence of engineers 
Travelling expenses of inspection, &c. . 






: 


100 


14 


1 


Incidents ..... 








9 


7 


0 


Interest on loan to 31st December, 1847 








1 


8 


6 


156. Ballynaskea and Castlerickard : 














Labour and materials 






.1 








Superintendence of engineers 
Travelling expenses of inspection, &c. 








225 


12 


3 


Incidents ..... 








16 


3 


7 


Interest on loan to 31st December, 1847 








1 


8 


6 


192. Derryholmes: 














Preliminary surveys . 








IE 


0 


3 


Incidents ..... 








9 


17 


0 


124. Kilmaganny : 














Labour and materials 














Superintendence of engineers 
Travelling expenses of inspection 






• 


315 


11 


11 


Incidents ..... 








10 


14 


6 


Interest on loan to 31st December, 1847 








22 


15 


10 


139. Wilkinstown: 














Labour and materials 






.1 








Superintendence of engineers . . 








883 19 


2 


Travelling expenses of inspection 
Incidents ..... 






•J 


8 


16 




Interest on loan to 31st December, 1847 








6 


2 


6 


166. Lough Dalla : 














Preliminary surveys 








4 


10 


0 


Incidents ..... 








8 


11 


0 


178. Askillaun : 














Preliminary survey . . . 








10 


2 


6 


Incidents 








8 


12 


6 


165. Breeogue Slob : 














Preliminary survey' . . , 








26 


0 


7 


Incidents ..... 








8 


19 


0 


173. Coolaney: 














Preliminary survey 








19 15 


4 


Incidents ..... 








8 


15 


0 


180. Wottonstown : 














Preliminary survey . . 








0 


11 


8 


Incidents ..... 








8 


15 


0 


190. Griffinrath: 














Preliminary survey .... 








22 


3 




Incidents . . . . . 








4 


19 


0 


191. Clongill : 














Preliminary survey .... 










15 




Incidents ..... 








5 


12 


6 


Carried forward . . . 








. . 2 



£. i. , 

1269,839 17 



No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 6 and 6 
Vic., c. ts'J, and 
other Acts, lor one 
Year, ended 3 1st 
December, 1847. 
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No. 26. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 



The Account of the Commissioners of Public Works, 
RECEIPT. 



To Amount brought forward 
181. Skane ..•••• 


£. s. d. 
. . 

Nil. 


£. s. d. 
45,339 5 5 


£. s. d. 
18,240 2 3 


168. Irishtown, Orangetown, and Grange . 


Nil. 






182. Dunmoran . • • • 


. Nil. 






177. Carrowbeg 


Nil. 






193. Loughlannagh 


Nil. 






179. Croplough 


Nil.. 






167. Red Cross . • • • ■ 


. Nil..; 






186. Raheen 


. Nil. 






52. Main River 


Nil. 






79. Hind River : 

Received from Commissioners of Public 
Works loan for carrying on the works 


4,000 0 0 


4,000 0 0 




176. Monivea • 


'. Nil. 




162. Drumcliff • 


. Nil. • 






Received from the Paymaster of Civil 
Services for navigation in connexion 
with drainage, being a part of 135,0001. 
voted by Parliament 


15,000 0 0 


15,000 0 0 












Carried forward . 




264,339 5 


18,240 2 3 
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as Commissioners of Drainage, &c. — continued. 

EXPENDITURE. 




No. 2fi. 

The Account of the 
Commissioners of 
Public Works, as 
Commissioners of 
Drainage, under 
the Act 5 and 6 
Vic., c. 89, and 
other Acts, for one 
Year, ended 31st 
December, 1847. 
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No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 

T » Amount brought forward . 

of Commissioners 

of Public Works Arran: .. 

Loan Fund. Received from the Commissioners ot Public 

Works, loan for carrying on the works . 

Annakisha : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Atkinson Glencastle : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Brownhall : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Ballaghameahan : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Ballymakenny : 

Received” from the Commissioners of Public 
Works, loan for carrying on the works . 

Belcamp : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Bannagh and Pettigo : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Ballykealy : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Ballynacree: 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Clonelly : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Courtown Home : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Clonatten and Money cross: 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Corkhill : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Dunany : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Drumcar: ■ . 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Ehemagh : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Dromard Glebe : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 



Carried forward 



DRAINAGE of Private Estates by Loans, made previously to 

RECEIPT. 

£. s 



£. s. d. 
4,339 5 5 



241 10 6 



269,833 15 11 



£. j. d. 
18,240 2 3 
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cap. 32, for Land Improvement, out of Commissioners of Public Works Loan Fund. 



EXPENDITURE. 



By Amount brought forward 



Arran : 

Preliminary expenses .... 
Paid the Earl of Arran, loan for works . 

Annakisha : 

Preliminary expenses .... 
Paid Pierce Nagle, on account of loan 

Atkinson Glencastle : 

Preliminary expenses .... 
Paid Messrs. Atkinson, on account of loan 

Brownhall : 

Preliminary expenses .... 
Paid John Hamilton, on account of loan . 

Ballaghameahan : 

Preliminary expenses .... 
Paid John Wynne, on account of loan 

Ballymakenny : 

Preliminary expenses .... 
Paid Rev. Charles Miller, on account of loan 

Belcamp : 

Preliminary expenses .... 
Paid Geo. Farren, on account of loan 

Bannagh and Pettigo : 

Preliminary expenses .... 
Paid Hozlett Hamilton, loan . . 

Ballvkealy : 

Preliminary expenses .... 
Paid J. J. Lecky, loan 

Ballynacree : 

Preliminary expenses .... 
Paid Henry Anderson, loan . 

Clonelly : 

Preliminary expenses .... 
Paid F. W. Barton, loan 

Courtown Home : 

Preliminary expenses .... 
Paid the Earl of Courtown, loan . 

Clonatten and Moneycross : 

Preliminary expenses .... 
Paid Rev. Abel J. Ram, loan 

Corkhill : 

Preliminary expenses .... 



Dunany : 

Preliminary expenses ..... 
Paid O’B. Bellingham, loan .... 

Drumcar : 

Preliminary expenses ..... 
Paid J. M'Clintock, on account of loan . 

Ehernagh : 

Preliminary expenses ..... 
Paid Earl of Devon, loan for carrying on the works 

Dromard Glebe : 

Preliminary expenses ..... 
Paid Rev. M. O’Sullivan, on account of loan . 



Carried forward 



£. j. 


d. 


31 17 


1 


394 13 


0 


9 18 


10 


187 7 


2 


43 17 


4 


241 0 


0 


13 0 


11 


593 8 


7 


11 2 


7 


188 19 


5 


12 1 


10 


11 17 


10 


8 9 


0 


41 13 


0 


10 7 


0 


53 0 


0 


26 5 


0 


273 15 


0 


18 8 


0 


281 12 


0 


15 16 


0 


70 0 


0 


23 18 


0 


476 4 


0 


10 1 


6 


182 15 


2 


10 12 


6 


66 6 


8 


11 11 


8 


163 10 


1 


0 9 


0 


272 17 


6 


9 3 


8 


90 18 


4 


. . 2 



£. s. d. 
1281,743 10 1 



192 16 8 
2 2 6 



No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
c. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works 
Loan Fund. 
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No. 26. 



Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
c 32, for Land 
Improvement, out 
of Commissioners 
of Public Works’ 
Loan Fund. 



Drainage of Private Estates by Loans, made previously to the Act 10 Viet. cap. 32, for 



RECEIPT. 



To Amount brought forward 



Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Fintown : 

Received from the Commissioners of Public 
Works, loan for carrying on the- works- . 

Friarstown : 

Received from the Commissioners of Public 
Works, loan for carrying on the- works . 

Firmount: 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Foxhall : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Farm Hill: 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Grange Con : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Glencar : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Glauntanaluskehy : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Glenariff : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Glenarm : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Hollymount : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Kyle Park : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 



Ker Estate : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Killeeshill Glebe : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Killsellagh : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Lurganboy : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Leslie (Donegal) Estate: 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 



Carried forward 
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Land Improvement, out of Commissioners of Public Works Loan Fund — continued. 



EXPENDITURE. 

By Amount brought forward 



£. s. d. I £. s. d. 

285,602 10 3 



Eask : 

Preliminary expenses . 

Paid John Hamilton, on account of loan . 

Fintown : 

Preliminary expenses . 

Paid J ohn Hamilton, on account of loan . 

Friarstown : 

Preliminary expenses .... 
Paid Ponsonby Shaw, on account of loan. 

Firmount : 

Preliminary expenses . 

Paid Elliott Warburton, on account of loai 

Foxhall : 

Preliminary expenses .... 
Paid R. M. Fox, on account of loan 

Farm Hill : 

Preliminary expenses .... 



17 16 4 
585 13 8 



11 9 11 
188 12 1 



12 0 0 
85 9 6 



11 5 2 
74 7 4 



8 2 0 
121 0 0 



Grange Con : 

Preliminary expenses 



603 10 0 

200 2 0 

97 9 6 

85 12 6 

129 2 0 
8 9 0 

16 12 0 



No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
c. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works’ 
Loan Fund. 



Glencar : 

Preliminary expenses ....... 

Paid John Wynne, on account of loan .... 


12 9 7 
23 14 0 


Glauntanaluskehy : 

Preliminary expenses ....... 

Paid E. D. Freeman, on account of loan . . . 


16 18 9 
188 6 0 


Glenariff : 

Preliminary expenses ....... 




Glenarm : 

Preliminary expenses ....... 

Paid Earl of Antrim, on account of loan .... 


47 .3 .6 
84 13 0 


Hollymount : 

Preliminary expenses 

Paid Lady Harriett Forde, on account of loan . 


6 15 6 
355 15 4 


Kyle Park : 

Labour and materials in works ..... 

Superintendence of engineers, &c. .... 

Incidents ........ 


506 1 1 
.35 19 11 
0 7 0 


Ker Estate : 

Preliminary expenses ....... 

Paid William S. Kerr, on account of loan 


6 15 6 
324 0 0 


Killeeshill Glebe : 

Preliminary expenses! . . . 




Kilsellagh : 

Preliminary expenses ....... 




Lurganboy : 

Preliminary expenses ....... 

Paid John Wynne, on account of loan .... 


15 7 2 
188 6 11 


Leslie (Donegal) Estate : 

Preliminary expenses ..... 

Paid John Leslie, on account of loan .... 


15 14 0 
770 10 0 



36 3 7 

205 4 9 
25 11 9 



131 16 6 
362 10 10 

542 8 0 

330 15 6 
6 16 6 

6 14 6 

203 14 1 
793 4 0 



Carried forward 



7 3 
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■ No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 1 0 Vic., 
c. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works 
Loan Fund. 



Drainage of Private Estates by Loans, made previously to the Act 10 Viet. cap. 32, for 
RECEIPT. 

£. 



To Amount brought forward 

Leslie (Meath Estate) 

Received from the Commissioners of Public 
the works . 



Works, loan for carrying o 

Larne : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Milestown : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 



Perrvstown and Kimmage : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Portmamoch Glebe : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Rathangan : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Shriff Dromahaire : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Seaforde Estate : 

Received from the Commissioners of Public 
Works, loan for carrying on the works . 

Received for sale of reports . 

Received from Rev. W. B. Forde for pre- 
liminary expenses . . . • 



To Receipts on Preliminary Investigations on 
Projects not yet sanctioned : 

Barna . sale of report . 

Dodder . ditto .... 

Suck or Shivene, ditto .... 

Ballymacool, received from Lord Southwell 

Sundries received from Michael Kenry for 
sale of reports ..... 



Received from the Paymaster of Civil 
Services, for expenses caused by Railway 
Crossings ..... 



Balance to new Account . 



277,025 4 10 



0 0 6 
0 0 6 
0 0 6 
6 10 0 

3 19 6 



£. 

18,240 



2 3 



279,990 17 1 
9,281 18 4 



307,512 17 8 
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Land Improvement, out of Commissioners of Public Works Loan Fund — continued. 

EXPENDITURE. 

By Amount brought forward .... 

Leslie (Meath) Estate : 

Preliminary expenses . . . . 



Lame : 

Preliminary expenses . 



Milestown : 

Preliminary expenses .... 
Paid John Wolsley, on account of loan . 

Oranmore : 

Preliminary expenses .... 



Paid Lord Oranmore , 



Perrystown and Kimmage : 

Preliminary expenses . . . . . 

Paid Right Hon. Frederick Shaw, on account of loan. 

Portmarnoch Glebe : 

Preliminary expenses ..... 

Paid Rev. G. C. Baker, on account of loan 

Rathangan : 

Preliminary expenses . ... 



Shriff Dromahaire : 

Preliminary expenses . 



Seaforde Estate : 

Preliminary expenses .... 
Paid Rev. W. B. Forde, on account of loan 



By Expenditure on Preliminary Investigations on Projects not yet 
sanctioned, viz. : 

Lower Bann 
Suck or Sivene 
Burrell’s . 

Ballycolliton 
Coolnahinch 
Doonbeg . 

Gulley 
Garristown 
Henley River 
Monaghan 
Rosson 
Rag River 
Margue Kilmallock 
Kilcaiman 
Creggaballagh 
Dullap 

Creggenappul 
Scariff 
Castlemaine 
Parsonstown 
Erkina and Goul 
Feale, Geale, and Brick 
Elphin and Clonakee 
Corstown Lough . 

Washpoole 
Courtmacsherry . 



£. 4. d. 

1289,388 7 3 



No. 2(i. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
c. 32, for Land 
Improvement, out 
ol' Commissioners 
of Public Works 
Loan Fund. 



21 4 8 
950 6 11 
2 12 6 
16 14 9 
1 0 0 
77 18 5 
61 5 7 
55 2 10 



0 12 6 
136 9 3 
5 15 6 
17 4 7 

15 0 1 

3 18 6 
24 4 1 
21 3 0 
103 13 6 
77 15 2 
17 19 0 
55 11 3 



86 9 10 
8 17 O' 



290,613 1 5 



1,735 18 8 |290,613 1 5 

u 
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No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Aet 10 Vic., 
c. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works’ 
Loan Fund. 



Drainage of Private Estates by Loans, made previously to the Act 10 Viet. cap. 32, for Land 
Improvement, out of Commissioners of Public Works Loan Fund — continued. 



Expenditure on Preliminary Investigations on Projects not yet sanctioned — continued. 



By Amount brought forward 
Lisclogher .... 
Black Bog . . ... 

Togher ..... 
Roughty ..... 
Aghacurreen Barrow Harbour 
Kerris River . . • , 

Lough Erne .... 
Cavan Lakes .... 
Six-Mile Bridge 
Kinturlo . . . • 

Tolka 

Rathkeale .... 
Fermoyle .... 
Ballingarry . . . 

Derry kin Lough. . . . 

Islen ..... 
Cool ..... 
Wallscourt . . . . . 

Dunleer White River . 

Newtown Butler. 

Maguires Bridge and Brookborough 
Bandon River .... 
Aryideen ..... 
Rinyabella .... 
Burrishoole Barony 
Currygranny and Buckshill . 
Cloonaugh .... 
Moyvally ..... 
Alickafin ..... 
Dooey and Derry 

Dromore ..... 
Parson’s Green .... 
Swanlinbar .... 
Hollybrook .... 
Mourlough .... 
Nenagh ..... 
Ballinlig ..... 
Lough-na-hinch . 

Ballinree 

Owenmore .... 
Clanreen ..... 
Westport ..... 

Erriff 

Barrow ..... 
Three Castles .... 
Cloughjordan .... 
Bonet ..... 
Colebrook. .. .. 

Monasterboice .... 
Lands of Ballina . . . 

Feigh 

Laracor ..... 
Ballygibbon .... 
Kilmastulla .... 
Meelick . . .. . , 

Newtown ..... 
Lough Mackiegan 
Griffinstown .... 
Ardnacrony and Kilcoman . 
Ballymacool .... 

Ballynor 

Corelough . . . . 

Grocebarra .... 
Kilgowan . . _ . 

Loughgone and Lisrea. 

Moy . . . . . 

Tralee Bay .... 
Rape Mills .... 
Abbeyleix. .... 
New Abbey .... 
Knockroe .... 
Lands of Rogerstown . 

Carried forward 



£. 


s. 


d. 


< £. 




1 ,735 


18 


8 


290,613 




68 


15 


8 






40 


11 


6 






28 


1 


6 






55 


2 


6 






3 


11 


6 






6 


9 


6 






257 


9 


4 






3 


15 


0 






32 


19 


8 






6 


11 


8 






6 


10 


0 






62 


10 


3 






26 


6 


0 






22 


14 


2 






27 


17 


0 






2 


10 


0 






0 


15 


0 






4 


0 


0 






100 


7 


9 






13 


5 


2 






26 


6 


10 






284 


6 


2 






28 


19 


6 






68 


1 


0 






26 


11 


0 






4 


12 


8 






17 


14 


0 






28 


0 


5 






23 


0 


10 






4 


4 


6 






44 


5 


8 






8 


10 


11 






13 


18 


8 






0 


5 


0 






9 


9 


9 






108 


2 


5 






9 


19 


0 






2 


9 


1 






46 


1 


6 






101 


9 


1 






40 


2 


8 






22 


3 


2 






24 


8 


11 






694 


4 


7 






72 


10 


2 






30 


8 


8 






129 


0 


8 






0 


5 


0 






28 


18 


8 






20 


11 


6 






43 


5 


0 






83 


17 


6 






6 


0 


0 






73 


13 


10 






36 


0 


5 






7 


8 


3 






19 


12 


5 






9 


11 


10 






4 


19 


0 






14 


2 


2 






1 


15 


0 






0 


2 


6 






1 


2 


6 






115 


3 


6 






0 


10 


0 






277 


3 


0 






92 


5 


3 






25 


1 


1 






3 


18 


0 






79 


6 


3 






6 


7 


0 






2 


12 


0 






5,328 


0 


4 


290,613 1 
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Drainage of Private Estates by Loans made previously to the Act, 10 Viet., cap. 32, for Land 
Improvement out of Commissioners of Public Works Loan Fund — continued. 
Expenditure on Preliminary Investigations on Projects not yet sanctioned— continued. 



Brought forward . 
Roherboy . 

Ballykealy 
Camtown 
Altanally . 

Finn River 
Maryland 
Coolbarreen 
Owenwee 
Garlick Hill 
Druminaskea 
Madabawn on the Annalee 
Clonellin . 

Balcahinch 
Cloonascragh 
Shaskin . 

Creevagli . 

Killashee . 

Legan 
Woodstown 
Barry 

Derry nagownagh 
Drumellis. 

Kilcoman . 

Killadullisk 
Athanagh 
Lough Finshinagh 
Gloreen . 

Newport . 

Bush 

Cranagh River 
Castlefiu . 

Templeboy 
Camcor . 

Flurry . 

Aughakeely Lettermore 
Reenagare or Owenkeogh Exten 
Pike 
Quoile 
Lisdeligny 
Cloonacushla 
Mil town . 

Dunlerry . 

A’Dulla . 

Callun 
Raford 
Galbaula . 

Corstown . 

Whiterock 
Rathamey 

Forgney and Shingles 
Tay 
Piltown 
Sheefin 

Ballinabullogue 
Ballyshannon 
Farrihy . 

Killeary . 

Dorrenclough 

Finawn 
Den River 
Oakley Park 
Lee and Toon 
Clady 

Auburn Villa 
New Park 
Woodford 
Adderoole 
Ayle 

Baulchurch 
Dunglady. 



I £ - 

290,613 



26 11 8 
0 7 6 
0 7 6 
86 5 4 
0 11 0 
3 16 0 
15 14 4 
5 4 6 
0 10 0 
188 11 6 
0 7 6 
29 9 10 
91 19 5 
27 19 8 
12 8 0 
12 19 2 
12 7 6 

5 15 0 

29 6 6 
14 11 0 
0 15 0 

3 11 8 

30 3 8 

4 11 0 
71 8 10 

6 5 6 
56 19 9 

141 6 9 

33 17 0 

34 13 1 

7 12 8 
11 5 10 
11 7 9 

7 1 0 
0 15 0 
24 10 5 

31 0 9 



105 5 6 
137 9 3 
6 0 0 
103 19 8 
58 15 6 
1 17 0 

6 3 2 
24 1 6 

4 2 0 
3 0 6 

17 14 7 
13 16 0 
21 15 2 

5 19 0 

7 5 2 
17 2 9 
21 2 2 

1 6 7 



0 10 0 
0 10 0 
0 15 0 



7,475 17 10 290,613 l 5 



No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
e. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works’ 
Loan Fund. 
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No. 26. 

Drainage of Private 
Estates by Loans, 
made previously to 
the Act 10 Vic., 
c. 32, for Land 
Improvement, out 
of Commissioners 
of Public Works' 
Loan Fund. 



Drainage of Private Estates by Loans made previously to the Act, 10 Viet., cap 32 for Land 
Improvement out of Commissioners of Public Works Loan Fund— continued. 

Expenditure on Preliminary Investigations on Projects not yet sanctioned— continued. 



Brought forward 
Parkmore . 

Slugara . 

Clameen . 

Newberry Hall 
Ballinacarrig 
Whitelough 
Mannin Lakes 

Bechan Lough 
River Stick 



Incidental Expenses : 

Caused by proposed Railway crossings . 



Incidental contingencies, 

Consolidated Fund : . 

Repayment on account of advance for Preliminary Ex- 
penses • 

Plant Account : . 

For Expenditure thereon during the Year 

Land Improvement : 

Expenses for Inspections, &c. of 80 proposed Loans paid 
out of this Service previous to the passing of the Act, 
10 Viet., c. 32 . 



£. 

7,475 17 10 

1 15 0 

12 6 

2 0 0 

19 12 5 
53 7 0 

0 15 0 
30 16 2 
112 10 8 
15 9 2 
26 4 5 



I £ - 
290,613 



7,739 10 2 



298,352 11 7 
404 4 11 
680 14 1 

3,511 12 7 
3,482 1 6 



Office of Public Works, Dublin, 
July 6, 1848. 



G. Adams , Accountant. 



No. 27. 

The Account of 
the Commissioners 
of Public Works, 
of all Sum9 en- 
trusted or issued 
to them under the 
Act !) Viet., c. 3, 
for Piers and Har- 
bours, for one 
Year, ended 31st 
December, 1847. 



No 27 —The ACCOUNT of the Commissioners of Public Works, of all Sums entrusted or issued to 
them under the Act 9 Viet. cap. 3, for Pif.rs and Harbours, for One Year, ended 31st Deeember, 1847. 
RECEIPT. 



To Balance from last Account 
Received from Paymaster of Civil Sevvices . 
Received Amounts contributed by parties in 
aid of Grants, &c., charged on the Piers 
and Harbours Fund, viz : 

Annalong Pier, J. G. Henry . • • 

Bunatrahane Pier, Rev. G. N. Tredenick . 
Clogher Head Pier, Rev. T. Leathley 
Morille Pier, Honourable Irish Society 
Ditto, Wm. Haslett .... 
Newcastle Pier, Rev. J. K. Moore . 

Ditto, Lord Annesly’s Trustees 
Raigh Pier, Sir R. O’Donnell 
Ditto, Marquis Sligo .... 
Grey Stones Pier, P. La Touche 
Bunowen, advanced to pay Stamp Duties . 
Ballinakill Ditto 

Belmullet, Expenses transferred to Gene- 
ral Account . • • • 

Collorus, James Hickson 
Portrush, Expenses transferred to General 
Account . 

Kilmore Pier, Amount transferred from 
Fisheries . . . • 

Coonana Pier, James Hickson’s contribution 
Lauragh Ditto 

Blackwater Pier, lodged by D. Mahony 



To Balance to New Account 
Overdrawn on Bank Account 
Less Advances . 



£. r. 


d. 


£. r. d. 


£. 


■. d. 








1,365 


1 1 






10,000 0 0 






200 0 


0 








125 0 


0 








150 0 


0 








300 0 


0 








775 0 


0 








2,000 0 


0 








500 0 


0 








11 5 


0 








11 5 


0 








100 0 


0 








0 17 


6 








0 17 


6 








(Nil-) 










6 3 










25 1 


4 








1 10 


0 








13 1 


1 








4 5 


6 








7 16 


7 


4,232 3 0 










1 d 9^9 


q ,, 








3’, 150 


7 3 


3,271 6 


8 








120 19 


5 








3,150 7 


3 




18,747 


11 4 
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No. 27. — The Account of the Commissioners of Public Works, of all Sums entrusted or issued to them 
under the Act 9 Viet. cap. 3, for Piers and Harbours, for One Year — continued. 

, EXPENDITURE. 



By Annalong Pier 
Arran Island Pier 
Achill Island Pier 
Brandon Pier 
Ballycotten Pier 
Bunowen Pier 
Bantry Bay Pier 
Ballydavio Pier . 

Bear Island Pier 
Baltimore Pier . 
Ballycrovane Pier 
Ballinakill Pier 
Black water Pier 
Ballyhornan Pier 
Bally waiter Pier . 
Ballaghline Pier 
Belmullet Pier . 
Bunatrahane Pier 
Ballyness Pier 
Carlingford Pier . 
Courtown Pier 
Claddagh Pier 
Cape Clear 
Castlegregory Pier 
Clogher Head Pier 
Caromore Pier . 

Cove of Cork Pier 
Castletown Pier . 

Dingle Pier 
D uncannon Pier . 
Dourus Pier 
Dunquin Pier 
Dunny Cove Pier 
Dunany Pier 
Errislannon Dock 
Emlagh Pier 
Ferritor’s Cove Pier 
Foildea Pier 
Flemingstown Pier 
Grey Stones Pier 
Kilkerrin Pier 
Knightstown Pier 
Kilcummin Head Pier . 
Kilrush Pier 
Kells Pier 
Kilfenora Pier 
Kilmakielogue Pier 
Luggan Lake Harbour 
Liscannon Harbour 
Morille Pier 
Mallaghmore Pier 
Newport Pier 
Newcastle Pier . 
Portnablahy Pier 
Roundstone Pier 
Rush Pier . 

Roberts Cove Pier 
Raigh Pier 

Rennis Corman of War P 
Rosroe Pier 
Roscarberry Pier 
Mount Charles Pier 
Slade Pier . 

Smerwick Pier . 

Tarrea Pier 
Tullachan Pier 
Ventry Pier 
Yellow Cove Pier 

Incidents . 



£. 



d. 



1,665 19 11 
1,000 15 

2 10 0 | 
22 10 

1,064 16 8 I 
1,055 " - 
3 7 0 I 
1 17 1 | 
5 0 
3 16 

5 O 0 I 
191 10 10 



281 3 5 
290 1 7 | 
1,774 7 
f 13 16 

1,582 19 10 | 
129 10 
8 10 0 | 
496 1 
1 10 

11 8 0 I 

5 5 0 



789 1 
1,637 J 



No. 27. 

The Account of 
the Commissioners 
of Public Works, 
of all Sums en- 
trusted or issued 
to them, under the 
Act 9 Viet., c. 3, 
for Piers and Har- 
bours, for one 
Year, ended 3lst' 
December, 1847. 



] 18,625 19 5 
121 11 11 



Office of Public Works, Dublin, 
July 6, 1848. 



G. Adams, Accountant. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




146 



IRELAND : — APPENDIX TO SIXTEENTH REPORT 



No. 2 



The Account of the No. 28. — The ACCOUNT of the Commissioners of Publi£ Works, of all Sums issued or entrusted 



To Balance from last Account . 



Commissioners of 
Public Works, of 
all Sums issued or 
entrusted to them 
under the Act 
8 and 9 Vic., c. 107, 
for Criminal 
Lunatic Asylums, 

and District Central Criminal Lunatic Asylum 

Lunatic Asylums. Received for cattle grazing on lands of 

asylum . ..... 

Received for hay sold by auction 



Ballinasloe District Lunatic Asylur 



RECEIPT- 

£. 



Cork District Lunatic Asylum : 

Received from Paymaster of Civil Services 
for cost of land and expenses 



.Killarney District Lunatic Asylum : 

Received from Paymaster of Civil Services 



Limerick District Lunatic Asylum : 

Received from Waterford and Limerick 
Railway Company for lands purchased . 



Sligo District Lunatie Asylum : 

Received from Paymaster of Civil Services 



Lunatic Asylums, for One Year, 



£. s. d. 

425 13 10 



36 0 8 
46 13 6 



Office of Public Works, Dublin, 
July 6, 1848. 



13,000 0 0 



1,700' 0 0 



19,652 14 2 



20,018 8 0 
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No. 28. 

to them under the Act S and 9 Viet. cap. 107, for Criminal Lunatic Asylums, and District The Account of the 



ended 31st December, 1847. 



EXPENDITURE. 





£. s. d. 


1 £. *. d. 


£. d. 


Central Criminal Lunatic Asylum : 








Salaries of clerks of works . 


44 11 5 






Law expenses . . . . 


13 6 0 






Labour materials and charges. 


73 2 4 






Advertisements ..... 


16 17 0 






Rents . . . . . 


22 19 5 










170 16 2 




Ballinasloe District Lunatic Asylum : 








Paid for inspecting works 




4 7 0 




Cork District Lunatic Asylum : 








Purchase of lands, including law costs and 








other charges attendant thereon . . 




4,505 13 10 




Killamey District Lunatic Asylum : 








Advertisements ..... 


6 19 0 






Law expenses ..... 


86 17 0 










93 16 0 




Limerick District Lunatic Asylum : 








Law expenses ..... 


100 0 0 






Advertisements ..... 


4 6 6 






Surveying lands, &c. .... 


19 7 8 










123 14 2 




Sligo District Lunatic Asylum : 








Law expenses ...... 


34 2 2 






Advertisements ..... 


10 19 9 










45 1 11 




Incidents : 








Law and other expenses 




6 0 10 










4,949 9 11 


Balance to next Account 






15,128 18 1 


1 ' 






20,078 8. 0 



Commissioners of 
Public Works, of 
all Sums issued or 
entrusted to them 
under the Act 
S and 9 Vic, c. 107, 
for Criminal 
Lunatic Asylums, 
and District 
Lunatic Asylums. 



G. Adams, Accountant. 
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No. 29. 

The Account of the 
Commissioners of 
Public Work', of 
all Sums issued to 
them under tlie Act 
8 and 9 Vic., c. 66, 
for Building New 
Colleges, for one 
Year, ended 31st 
December, 1847. 



N 0- 29.— The ACCOUNT of the Commissioners of Public Works, of all Sums issued to them under 
the Act 8 and 9 Viet. cap. 66, for Building New Colleges, for One Year, ended 31st December, 
1847. 

RECEIPT. 





£. 


*• 


d. 


£. 


«• 


d. 


To Balance from last Account .... 








2,959 


14 


0 


Received from the Treasury for Cork College ... 


5,500 


0 


0 








Ditto ditto Galway College . . ' 


7,530 


0 


0 








Ditto ditto Belfast College 


12,300 


0 


0 


25,330 


























28,289 


14 


0 



EXPENDITURE. 



By Belfast College : 

Purchase of site . 

Law expenses 

Surveys, valuation fees, &c. . 

Payments on account of contract 
Architect’s commission on account 
Incident’s .... 
Superintendence . 



By Cork College : 

Law expenses 

Surveys, valuation fees, &c. . 

Architect’s commission on account 
Ground rent 
Superintendence . 

Payments on account of contract 
Incidents .... 



By Galway College : 

Purchase of site . 

Law expenses 

Surveys, valuation fees, &c. . 
Payments on account of contract 
Superintendence . 

Architect’s commission on account 
Incidents .... 



By Incidents .... 

Balance to new Account 



Office of Public Works, Dublin, ' 
July 6, 1848. 



£. *. 


d. 


£. s. 


d. 


£. 


s. d. 


4,356 17 


6 










35 4 


9 










61 17 


6 










7,765 17 


O 










500 0 


0 










42 12 


3 










54 1 


2 


12,816 10 








31 16 


0 








40 0 


0 










300 0 


0 










44 0 


4 










73 4 


11 










2,806 0 


6 










46 2 


8 


3,341 4 








2,575 7 


0 








155 6 


11 










5 10 


0 










4,397 2 


5 










175 16 


0 










600 0 


0 










49 10 


4 


7,958 12 
0 7 












6 


24,116 


14 9 




















4,172 


19 3 










28,289 


14 0 



G. Adams, Accountant 
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No. 30. 

The Account of the 
Commissioners of 

No. 30. — The ACCOUNT of the Commissioners of Public Works of all Sums received or expended Sums'rece'ived or* 111 
towards the Enlargement, ^and for theRepairs and Maintenance, of the Roman Catholic College expended towards 
** ° J n - " r - r — n the Enlargement, 

and for the Repairs 
and Maintenance, of 
the Roman Catholic 
College at May- 

nooth, for one Year, 
ended 31st Decem- 
ber, 1847. 



at Maynooth, Act S and 9 Vic., c. 25, for One Year, ended 31st December, 1847. 

RECEIPT. 



To Balance from last Account. 



Received from the Treasury, portion of grant of 30,000/., 8 & 9 
Vic., cap. 25, for enlarging college ..... 



By Maynooth College enlargement : 
Payments on account of contract 
Ditto for extra work, &c. 
Architect’s commission on account 
Superintendence . 

Incidents. .... 



By Maynooth College, repairs, maintenance, &c. 
Repairs, furniture, &c. . 

Labour ...... 

Incidents ...... 



Balance to new Account . 



Office of Public Works, Dublin, 
July 6, 1848. 




500 8 4 
309 12 2 
O 19 10 



EXPENDITURE. 

£. «. 



£. *. d. 
1,050 9 11 

4,150 0 0 


£. s. d. 
5 200 911 








5,200 9 11 


| £. «. d. 


£. s. d. 



4,682 12 9 
517 17 2 



G. Adams, Accountant. 
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No. 31. 

Loans Receiver 
Account, for the 
Management of 
Limerick, Galway, 
and Drogheda 
Harbours, on which 
the Board have 
placed Receivers 
accounting 'for 
Receipts and Dis- 
bursements and 
Paying Balances, 
in reduction of 
Loans made to the 
Commissioners of 
those Harbours, &c. 



qi T DANS RECEIVER ACCOUNT, for the Management of Limerick, GaEway, and 

N “' a » red.cs™ of L- mle to th, of 





£. d. 1 


£. «. d. 


To Balance . 


" 


1 


Drogheda Harbour : 






Received on account of tonnage duties . 




5,055 14 0 


Limerick Bridge, Harbour, &c. : 






Received on account of dues 


8,813 3 1 




Received rent of tolls for 1843, 1844, 


2,808 6 8 




1845, and 1846 • 


11,621 9 9 


Galway Harbour: 




' 


Received on account of dues 




j 1,909 15 8 

• 1 



5 



Office of Public Works, Dublin, 
July 6, 1848. 
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Drogheda Harbours, on which the Board have placed Receivers accounting for Receipts and 
those Harbours, Act 1 & 2 Will. IV. c. 33, for One Year, ending 31st December, 1847. 

EXPENDITURE. 

] £ s. d. I £. •. d. I £. «. i. 



Drogheda Harbour : 

Paid for salaries .... 

Paid for materials .... 

Paid allowance and labour . 

Paid incidents .... 

Repaid on account of loans, viz., 

Principal . 1,961 12 2 

Interest . 848 7 10 



118 5 
542 1 
2,332 8 
335 12 



2,810 0 



7 

5 

6 
0 



0 



6,138 7 6 



Limerick Bridge, Harbour, &c. : 

Paid for salaries . 

Paid for materials . 

Paid for allowance and labour . 
Paid for incidents . . . 

Repaid on account of loans, interest 



467 10 0 
252 0 7 
312 12 1 
1,349 17 2 
. 8,700 0 0 



11,081 19 10 



Galway Harbour : 

Paid for salaries .... 

Paid for materials .... 
Paid allowance and labour 
Paid for incidents .... 
Repaid on account of loans, viz., 

Principal . . 143 10 7 

Interest . 1,856 9 5 



By balance to next Account 



302 10 5 
114 19 0 
148 6 10 
173 11 2 



5 



£. 



19,959 14 9 
1,787 6 4 
21,747 1 1 



G. Adams, Accountant. 



No. 31. 

Loans Receiver 
Account, for the 
Management of 
Limerick, Galway, 
and Drogheda 
Harbours, on which 
the Board have 
placed Receivers 
Recounting for 
Receipts and Dis- 
bursements and 
Paying Balances, 
in reduction of 
Loans made to the 
Commissioners of 
those Harbours, &c. 
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No. 32. No. 32.— ABSTRACT of the Receipts and Issues of the Commissioners of Public Works for the 
Abstract of the Employment of Labouring Poor, under the Act 9 & 10 Vic., c. 107, and Mr. Labouchere's Letter, 

Receipts and Issues showing the Total Amounts of the Receipts and Issues from the 1st of October, 1846, to the 31st 

oftheCommis- December, 1847. 
sioners of Public 

Works for the Em- RECEIPTS, 

ptoyment of La- 
bouring Poor, &c. £ 

To amount received from Paymaster of Civil Services by way of loan . . 4,848,235 2 6 

To amount received from proprietors by way of contribution ... 1 ,340 19 1 

To amount received from pay-clerks in repayment of balances . . . 67,278 8 3 

To amount received from grants, being for sums applied by pay-clerks to this 

service out of Grant Funds in their hands ...... 1 , S68 5 2 

To amount received from workmen by way of fines ..... 250 

To amount of proceeds of sale of plant, tools, and materials .... 1,202 12 7 

4,919,927 12 7 



N.B. — This abstract includes the receipts and disbursements shown in the abstract of accounts 
in the Report of 1846. 



ISSUES. 

£. *. d. 

By amount issued to Paymasters by way of imprest ..... 4,795,255 11 10 

By amount paid in Dublin for plant, tools, and materials .... 26,630 16 8 

By amount paid for salaries and incidents ...... 2,064 4 9 

By amount paid on account “ Grants” being so much applied by pay clerks to 

grant purposes, out of Employment Labouring Poor Funds in their hands . 1,536 6 6 

By Paymaster of Civil Services for amount repaid ..... 35,000 0 0 

By amount transferred to “ Grants Account” on 30th November, 1847 . . 24,445 10 0 

Balance to new Account ...... 34,995 2 10 

£. 4,919,927 12 7 



Office of Public Works, Dublin, G. Adams, Accountant. 

July 6, 1848. 
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No. 33.— The ACCOUNT of the Commissioners of Public Works of all Sums issued or intrusted to 
them for the Salaries and Incidents of Extraordinary Staff ou the Scarcity Relief Service 
under Act 1 & 9 Vic., c. 21, and 1 & 9 & 10 Vic. c. 107, for Two Years ending 31st December’, 



RECEIPT. 



1846. To amount received from the Lord-Lieu- 
tenant for expenses of extraordinary 
staff . 



To amount received from Sir Randolph 
Routh to 31st December 



1847. To amount received from Sir Randolph 
Routh to 31st December 

To amount received from Paymaster of 
Civil Services .... 



Balance to new Account . 



£. s. d. 

500 0 0 
41,557 3 10 


£. s. d. 




42,057 3 10 


46,057 0 0 




164,255 19 4 






210,312 19 4 




£. 



£. 



252,370 3 2 
25,036 16 11 
277,407 0 1 



No. 33. 

The Account of the 
Commissioners of 
Public Works of all 
Sums issued or 
entrusted to them 
for the Salaries and 
Incidents of Extra- 
ordinary Staff on 
the Scarcity Relief 
Service, &c. 



EXPENDITURE. 



1846. By amount expended for salaries, travelling 
expenses, incidents, &c., to 31st De- 
cember 




33,198 5 2 


1847. By amount expended for salaries, travelling 
expenses, incidents, &c., to 31st De- 
cember ..... 




221,904 7 9 


By amount transferred to credit of Pay- 
master of Civil Services, in repayment 
of an advance by him to pay salaries, 
&c. ... 


10,304 7 2 




By amount transferred to credit of Sir 
Randolph Routh, in repayment of an 
advance by him to pay salaries, &c. . 


12,000 0 0 








22 304 7 2 









Office of Public Works, Dublin, 
July 6, 1848. 



G. Adams, Accountant. 
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RECEIPT. 



No. 34. No 84 The ACCOUNT of the Commissioners of Public Works for the Sums issued to them for 

The Account of the for 0ne Year > ended ' 

Commissioners of 
Public Works for 

the Sums issued to , , , r. . j I c m 

them for the pur- . I s. <f. I £. s. a. | a. 

" Received from the Treasury, being part of 

£5,000 advanced out of the Reproductive 

Loan Fund -I •• I 4 .»™ » 

Received value of 3141 tons of Salt (exclusive of 
freight) delivered at Killybegs, Belmullet, and 
Roundstone Stations .... 



pose of opening 
Fish-Curing Sta 
tions, to encourage 
and assist the 
Fishermen of Ire- 
land, &c. 



Killybegs Station : 

Received for Salt sold 
„ Fish 

., Tackle 



Roundstone Station : 

Received for Salt sold . 
„ Tackle . 



Belmullet Station : 

Received for Salt sold 
„ Fish 

„ Tackle 



Baltimore Station : 

Received for Salt sold 
„ Fish 

„ Tackle 



Valencia Station: 

Received for Salt sold 
„ Fish 

„ Tackle 



Castletown Station : 

Received for Salt sold 
„ Fish 

„ Tackle 



57 0 7 
254 1 9 
2 12 3 



46 2 6 
125 8 4 
23 19 7 



130 5 4 
9 13 8 
31 10 5J 



Carried forward 



4,180 7 0 



1,094 18 2J 4,180 7 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



the purpose of opening Fish-Curing Stations, to encourage and assist the Fishermen of Ireland, 
31st December, 1847. 



EXPENDITURE. 







£. 




d. 


Killybegs Station : 










Paid for Salt .... 




236 


2 


6 


„ Fish .... 




336 


19 


5 


„ Tackle .... 




24 


8 


11 


„ Salaries 




214 


14 


7 


„ Incidents 




122 


7 


7 


„ Buildings 




99 


6 


8 


,) Plant and Tools 




40 


17 


0 


,, Turf, Coal, Candles, &c. . 




0 


13 


9 


Roundstone Station : 










Paid for Salt .... 




152 


6 


4 


,, Fish .... 




0 12 


5 


„ Tackle .... 




37 


13 


11 


,, Salaries 




159 


19 


6 


„ Incidents 




61 


7 


1 


„ Buildings . . 

„ Plant and Tools 




29 


5 


4 


„ Turf, Coals, Candles, &c. . 




0 


*7 


4 


Belmullet Station : 










Paid for Salt .... 




169 


13 


7 


„ Fish .... 




124 


18 


9 


„ Tackle .... 




43 


15 


6 


„ Salaries .. ^ 




199 


6 


74 


,, Incidents 




77 


1 


4 


„ Buildings . ., . 




88 17 


9 


„ Plant and Tools 




20 


15 


6 


„ Turf, Coals, and Candles . 




2 


19 


6 


Baltimore Station : 










Paid for Salt .... 




191 


5 


10 


„ Fish .... 




9 


19 


3 


„ Tackle .... 




36 


17 


6 


„ Salaries .... 




164 


17 


10 


„ Incidents . 




42 


8 


6 


,, Buildings 




85 


8 


3 


„ Plant and Tools 




16 


5 


6* 


„ Turf, Coals, Candles, &c. . 




0 


15 


3 


Valencia Station : 










Paid for Salt .... 




305 


15 


9 


,, Fish .... 




4 


9 


6 


,, Tackle . • . ^ 




43 


3 


11* 

1 


j, Salaries .... 




76 


4 


„ Incidents . . . 




31 


12 


1 


„ Buildings 




112 


15 


11 


„ Plant and Tools 




2 


19 


0 


Turf, Coals, Candles, &c. . 




3 


9 


11 


Castletown Station : 










Paid for Salt .... 




257 


3 


6 


„ Fish .... 




6 


8 


3 


„ Tackle . .. . 




61 


18 


7 


„ Salaries .... 




98 


3 


9 


„ Incidents 




29 


4 


7 


„ Buildings 




169 


9 


9 


„ Plant and Tools 




1 


18 


11 


Turf, Coals, Candles, &c. . 




14 


19 


11 


Carried forward . 


• 









£. s. d. I £. s. d. 



No. 34. 

The Account of the 
Commissioners of 
Public Works for 
the Sums issued to 
them for the pur- 
pose of opening 
Fish-Curing Sta- 
tions, to encourage 
and assist the 
Fishermen of Ire- 
land, &c. 
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No. 34. 

The Account of the 
Commissioners of 
Public Works for 
the Sums issued to 
them for the pur- 
pose of opening 
Fish-Curing Sta- 
tions, to encourage 
and assist the 
Fishermen of Ire- 
land, &c. 



No. 34. — The ACCOUNT of the Commissioners of Public Works for the Sums issued to them for 
the purpose of opening Fish-Curing Stations, to encourage and assist the Fishermen of Ireland, 
for the Year ended, 31st December, 1847 — continued. 

RECEIPT. 





£. 5. d. j 


£. s. d. 


£. s. d. 


Brought forward .... 




1,094 18 21 


4,180 7 0 


Inniscoe Station : 








Received for Salt sold .... 


0 7 6 






„ Fish .... 


1 15 2 






„ Tackle 












2 2 8 










1,097 O 10J 








5,277 7 lOJ 



EXPENDITURE. 

I £. s. d. 



Brought forward .... 
Inniscoe Station : 

Paid for Salt ..... 
,, Fish . . . . . 

„ Tackle . ... . 

„ Salaries . . . . 

„ Incidents . . . . 

„ Buildings . . . . 

„ Plant and Tools 

, Turf, Coals, Candles, &c. . 

„ Tackle in store at Custom House . 



22 7 7 
8 8 8 
39 0 3 
48 9 5 
17 14 5 
60 5 1 
20 14 5 
0 13 9 



Balance to next Account. 



£. s. d. 


£. s. d. 


4,012 6 3* 




217 13 7 




49 10 4 






4,279 10 2£ 




997 17 7f 




5,277 7 lOi 



Office of Public Works, Dublin, 
July 6, 1848. 



G. Adams, Accountant. 



No. 35. 

The Account of the 
Commissioners of 
Public Works for 
all Sums issued or 
entrusted to them 
for Preliminary 
Expenses, Land 
Improvement Act, 
10 Vic. c. 32. 



No. 35. — The ACCOUNT of the Commissioners of Public Works for all Sums issued or intrusted 
to them for Preliminary Expenses, — Land Improvement Act, 10 Vic., c. 32. 



RECEIPT. 

Received from the Paymaster of Civil Services, advanced 
account of preliminary expenses .... 
Received in repayment of amount overdrawn in draft No. 82 

Balance to new Account 





£. s. d. 


£. s. d. 


on 








3,000 0 0 






0 10 








3,000 1 0 






43 6 5 






3,043 7 5 



EXPENDITURE. 



By amount expended on preliminary investigations, being the expenses incurred in 
the survey, &c., of estates, the proprietors of which had applied for loans under 

the Act .... ..... ... 



£. s. d. 



3,043 7 5 



Office of Public Works, Dublin, 
July 6, 184S. 



G. Adams, Accountant. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



No. 1 A. 

Return showing the Number and Amount of Drainage Presentments under Mr. 
Labouchere’s Letter, approved of between the 5th day of October, 1846, and February, 
1847, with the number of Acres drained, and the Amount expended thereon. 



Appendix. 
No. I A. . 
Number and 
Amount of Drain- 
age Presentments. 



Remarks. 



Leinster. 

Carlow 

Dublin . . , 

Kildare . . 

Kilkenny . . 

King's County 
Longford . . 

Queen's County 
Westmeath 
Wexford . . 
Wicklow . . 



Main drainage. 



Drained and subsoiled. 



Monster. 
Cork, E. R. . 
Cork, W. R. . 

Limerick . . 
Tipperary, N. R. 
Tipperary, S. R. 
Waterford 



Ulster. 
Antrim . . 

Armagh . . 

Donegal . . 

Down . . . 

Londonderry . 
Monaghan 



Drained and subsoiled. 



Chiefly main drainage. 



Connaught 
Galway, E. R. 
Galway, W. R. 
Leitrim 

Roscommon . 
Sligo . . . 



Main drainage. 



Remarks. 



Antrim. 
Cary . . . 

Dunluce, Lower 
Dunluce, Upper 
Kilconway 
Toome, Lower 



Tiranny 



Carlow. 

Carlow . . . 

Forth .... 
Idrone, East . . 
Idrone, West . . 
St. Mullins, Lower 



Main drainage. 
Ditto. 
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Number of 
Present- 


Amount 

Presented. 


Number of 
Acres Thorough 
Drained, & c. 


Amount 
Expended in 
Thorough and 
Main Drainage, 


Average Cost 
per Acre 
of Thorough 
Drainage. 




£. s. d. 


A R P 


£. s. d. 


£. s. d. 


30 


7,796 3 1 


1,110 2 0 


4,532 9 3 


4 1 8 




5,135 0 0 


639 3 24 


3,542 15 1 




13 


833 0 0 




635 15 2 




60 


13,635 12 0 


2,163 1 3 


10,416 14 2 


4 16 0 


75 


6,947 5 11 




4,869 4 5 


3 18 0 




5,368 18 4 


1,715 2 0 




2 14 5 


14 


2,010 9 0 


188 0 0 


1,189 3 6 




93 


21,101 12 4 


6,731 2 0 


15,770 17 10 


5 7 0 


63 


7,929 10 10 


1,735 2 35 


6,771 12 8 


3 14 0 




9,245 4 4 


818 1 6 


5,024 15 3 


4 13 0 


32 


8,163 2 11 


914 2 19 


5,117 11 10 


5 12 0 


481 


88,165 18 9 


16,473 1 7 


62,539 14 9 




} 77 


17,063 7 8 


1,997 0 0 


10,974 8 1 


5 9 10 




9,127 12 0 


1,287 0 0 


6,764 16 1 


5 5 0 


30 


6,697 14 8 


486 3 34 


4,896 1 4 


9 11 4 


} 68 


8,754 9 3 


1,323 2 39 


6,529 1 2 


4 18 6 


76 


18,054 9 2 


2,268 0 0 


16,352 3 6 


7 4 0 


280 


59,697 12 9 


7,362 2 33 


45,516 10 2 




90 


18,534 14 6 


.2,655 0 24 




4 113 


8 


2,035 17 11 


342 2 2 




4 0 0 


3 


650 0 0 


21 2 1 


160 18 1 


7 12 4 


60 


11,942 3 1 


1,176 0 31 


8,255 0 11 


7 0 0 


14 


1,0118 17 9 




8G9 13 7 




88 


7,874 16 9 


713 1 0 


4,985 18 4 




138 


19,658 8 8 


3,748 3 33 


17,577 13 9 


4 14 0 


170 


25,710 16 1 


5,085 2 ' 2 


20,245 19 0 


4 0 0 


571 


87,415 14 9 


13,743 013 


65,506 14 0 




} 26 


3,358 15 0 




2,024 3 1 




33 


4,471 4 10 


330 2 34 


4,000 11 4 


12 2 5 


36 


5,266 17 6 




2,604 19 0 




33 


8,208 0 O 


1,340 0 0 


5,609 9 10 


4 3 0 




' 4,173 12 3 




2,795 10 2 




174 


25,478 9 7 


1,670 2 34 


17,034 13 5 




It.. 


Amount 


Number of 
Acres Thorough 
Drained, &c. 


Amount 
Expended in 


Average Cost 
per Acre 




Presented. 


Thorough and 


of Thorough 






Main Drainage. 


Drainage. 




£. s. d. 


k „ „ 


£. s. d. 


£. s. d. 


22 


3,096 11 6 


694 0 0 


2,847 0 7 




14 


2,472 14 0 


229 0 21 


1,435 1 4 




29 


5,273 16 0 


738 2 17 


3,558 3 2 




15 


2,461 12 0 


375 2 26 


1,367 8 1 




10 


4,630 1 0 


617 3 0 


2,903 15 1 




90 


18,53414 6 


2,655 0 24 


12,111 8 3 


4 11 3 


8 


2,035 17 11 


342 2 2 


1,300 2 1 


4 0 0 


6 


568 8 0 








5 


595 0 0 




565 10 0 






1,560 0 0 


119 2 0 


393 1 11 




8 


1,900 O 0 


314 2 0 


998 14 9 






3,172 15 1 


676 2 0 


2,326 15 6 




30 


7,796 3 1 


1,110 2 0 


4,532 9 3 


4 1 8 



158 IRELAND:— APPENDIX TO SIXTEENTH REPORT 



Appendix. 

No. 1 A. 
Number and 
Amount of Drain- 
age Presentments. 



Return showing the Number and Amount of Drainage Presentments, &c. — continued. 



Baronies by Counties. 


ill 

|sh a 


Amount 

Presented. 


Number of 
Acres Tkorougk 
Drained, &c. 


Amount 
Expended in 
Thorough and 
Main Drainage. 


Average Cost 
per Acre 
of Thorough 
Drainage. 


Remarks. 


Clankee .... 

Condons and Clan- 
gibbon .... 
Duballow .... 
Fermoy .... 
Kinuatalloon . . . 

Donegal. 

Inishowen, West . . 

Rapkoe .... 

Iveagli, Lower 
Mourne .... 

Dublin. 

Balrotliery, East . . 

Balrothery, West 
Nethercross . . . 
Rathdown .... 

Galway. 

Killian .... 
Ross ..... 

Clanmaurice . . . 
Iraghticonnor 

Kildare. 

Ikeathy and Oughte- 
Offaly^ West . . . 

Kilkenny. 
Callao .... 
Fassadinin . . . 

KeUs .’!!!! 
Knocktopher . . . 

Shillelogher . . . 


3 


£. s. d. 
650 0 0 


A 21 2 ! 


£. s. d. 
160 18 1 


£. s. d. 
7 12 4 


1025 acres subsoiled. 

Balbriggan Harbour. 

A large sum expended 
on main drainage. 
Main drainage. 

Main drainage. 

Chiefly main drainage. 

Chiefly main drainage. 
Main drainage. 

Chiefly main drainage. 
Main drainage. 

Ditto. 

Main drainage in this 
amount. 

Main drainage. 

Main drainage. 


10 

24 

14 


3,640 1 6 

5,814 7 11 
4,497 9 7 
874 10 0 
2,236 18 8 


280 0 0 

618 2 0 
619 2 0 
120 0 0 
359 0 0 


3,419 10 1 
3,576 14 8 
615 16 9 




77 


17,063 7 8 


1,997 0 0 


10,974 8 1 


5 9 10 


9 

51 


2,371 15 0 
9,570 8 1 


150 1 26 
1,025 3 5 


507 9 6 
7,747 11 5 




CO 


11,942 3 1 


1,176 0 31 


8,255 0 11 


7 0 0 


13 

1 


928 17 9 
80 0 0 




799 3 7 
70 10 0 




14 


1,008 17 9 




869 13 7 




10 

2 


3,688 0 0 
416 0 0 
496 0 0 
535 0 0 


364 0 0 
74 0 0 
114 2 24 
87 1 0 


f 686 16 10 
l 1,674 0 2 
330 14 3 

529 11 7 




22 


5,135 0 0 


639 3 24 


3,542 15 1 


4 9 0 


22 


2,080 19 0 
1,277 16 0 


174 0 0 


1,442 15 0 




26 


3,358 15 0 


174 0 0 


2,024 3 1 




14 

15 


4,983 9 6 
4,144 2 6 


767 0 0 
520 0 0 


4,133 7 0 
2,631 9 1 




29 


9,127 12 0 


1,287 0 0 


6,764 16 1 


5 5 0 


12 


250 0 0 
583 0 0 




170 10 5 




13 


833 0 0 




635 15 2 




6 

14 

9 

6 


1,379 0 0 
785 16 5 
3,645 5 1 
2,864 18 2 
2,584 13 6 
1,677 1 11 
378 0 0 
320 16 11 


78 2 24 
52 1 2 
432 2 14 
578 2 37 
717 1 36 
208 0 32 
52 1 28 
43 0 0 


1,251 18 1 
529 9 6 
2,631 7 7 
2,354 0 3 

1,076 17 2 
334 3 9 
250 12 5 




King’s County. 
Ballyboy .... 
Ballycowan . . • 

Conlisk .... 
Coolestown . . 

Eglish 

Philipstown, Lower . 

Warrenstown . . . 

Leitrim. 

Carrigallen . . . 

Limerick. 

Connello, Upper . . 

Coonagh . . 

Coslima .... 
Glenquin .... 

Kenry 

Owneybeg. • • • 
Pubblebrien . . . 

Skanid .... 


60 


13,635 12 0 


2,163 1 13 


10,416 14 2 


4 16 0 


1 

10 

27 

15 

15 


100 0 0 
1,855 7 3 
2,966 11 0 
10 14 0 
429 16 8 
1,123 3 0 

461 14 0 


456 0 0 


90 0 0 
1,817 19 6 

386 3 4 
912 2 5 




75 


6,947 5 11 


456 0 0 


4,869 4 5 


3 18 0 


33 


4,471 4 10 


330 2 34 


4,000 11 4 


12 2 & 


6 

2 

3 


523 6 8 
445 0 0 
500 0 0 
290 0 0 
600 0 0 
334 0 0 
1,587 8 0 
2,418 0 0 


64 3 0 
283 15 8 

36 0 35 
70 3 15 
193 0 0 


465 3 6 

171 4 8£ 
174 7 6 
245 9 9 
254 18 6 
1,244 9 4 
2,056 12 4j 




30 


6,697 14 8 


486 3 34 


4,896 1 4 


9 11 4 
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Return showing the N umber and Amount of Drainage Presentments, &c. — continued. Appendix. 



Baronies by Counties 


Number of 
Present- 


Amount 

Presented. 


Number of 
Acres Thoroug 
Drained, &c. 


Amount 
Expended in 
Thorough aud 
Main Drainage 


Average Cos 
per Acre 
of Thorougl 
Drainage. 


No. 1 A. 
Number and 

Remarks. Amount of Drain- 

age Presentments. 


Londonderry. 
Coleraine . . . . 

Coleraine, N. E. Lib. o 
Keenaght . . . 

Loughinsholin . 

Longford. 

Granard . . . . 
Moydow . . . . 
Iiathcliue . . . . 

LOUTH. 

Dundalk, Lower . 

Carra 

Gallen ..... 
Tirawley .... 

Monaghan. 
Cremome .... 
Dartree .... 
Farney .... 

Queen’s County. 
Ballyadams . ... . 
Clandonagh . . . 

Clarmallagh . . . 

Cullenagk . . . 

Maryborough, West . 
Portnahinch . . . 
Stradbally . . . 

Upperwoods . . . 

Roscommon. 
Ballintober, South . 
Castlereagh . . . 
Frenchpark . . . 

Tireragh . ... 

Tipperary. 
Clanwilliam . . . 

Middlethird . . . 

Ormond, Lower . 
Ormond, Upper . . 

Owney and Arra . . 

Slievardagh . . . 

Tyrone. 

Clogher .... 
Dungannon, Lower . 
Dungannon, Middle . 
Dungannon, Upper . 
Strabane, Lower . . 
Strabane, Upper . . 


29 

15 

39 


£. s. d. 
4,013 9 8 
1,041 15 0 
546 7 0 
2,273 5 1 


248 0 0 
79 2 0 
91 0 0 
294 3 0 


£. s. d. 
2,035 6 7 
700 5 5 
300 17 1 
1,949 9 3 


£. s. d. 

ill 


A large portion of 
main drainage in- 
cluded in the amount 
expended in those 
baronies. 


88 


7,874 16 9 


713 1 0 


4,985 18 4 


1 ■■ 




13 

20 


1,802 18 4 
2,666 0 0 
650 0 0 
250 0 0 


597 2 0 
638 0 0 
315 0 0 
165 0 0 


1,601 15 1 
2,295 11 5 
567 9 3 
203 19 10 






38 


5,368 18 4 


1,715 2 0 


4,668 15 7 


2 14 5 




14 


2,010 9 0 


188 0 0 


1,189 3 6 




Draining, subsoiling, 
&c. 


2 

6 

28 


500 0 0 
182 17 6 
4,584 0 0 




160 1 9 
70 6 0 
2,374 11 3 




Main drainage. 
Ditto. 

Ditto. 


36 


5,266 17 6 




2,604 19 0 






28 

56 


1,703 4 5 
4,503 17 9 
13,451 6 6 


208 2 30 
575 3 3 
2,964 2 0 


1,631 2 5 
3,902 6 8 
12,043 14 8 




The sum of 5235/. ex- 
pended on main 
drainage included 
in the total expen- 
diture in this 
county. 

Main drainage. 


138 


19,658 8 8 


3,748 333 


17,577 13 9 


4 14 0 


9 

13 

12 

12 

11 

22 

13 


760 9 0 
3,055 14 11 
2,065 3 5 
2,806 19 10 
3,354 6 8 
200 0 0 
4,897 15 2 
3,961 3 4 


462 0 0 
1,272 0 0 
757 0 0 
680 2 0 
1,369 0 0 
175 0 0 
1,077 0 0 
939 0 0 


640 13 6 
2,315 6 1 
1,652 10 9 
2,570 2 11 
2,588 19 1 
190 12 8 
2,978 16 6 
2,833 16 4 


I] 


93 


21,101 12 4 


6,731 2 0 


15,770 17 10 


5 7 0- 


3 


1,021 0 0 
6,258 0 0 
929 0 0 


160 0 0 
949 0 0 
231 0 0 


598 18 6 
4,399 9 8 
611 1 8 




33 


8,208 0 0 


1,340 0 0 


5,609 9 10 


4 3 0 


« 


4,173 12 3 




2,795 10 2 




5 

7 

15 

18 

17 


1,381 9 3 

900 0 0 
370 0 0 
1,115 0 0 

3*290 0 0 


11 1 8 
78 0 31 
209 0 0 
318 2 0 
390 3 0 
316 0 0 


519 10 4 
543 6 7 
327 9 8 
949 8 6 
1,554 19 2 
2,634 6 11 




68 


8,754 9 3 


1,323 239 


6,529 1 2 


4 18 6 


8 

12 

5 


1,554 4 10 
2,864 9 10 

4*002 3 4 
12,443 15 7 
813 10 3 


300 0 0 
405 1 2 
837 1 0 
2,022 0 14 
1,409 0 5 
111 3 21 


1,219 12 8 
1,693 0 10 
3,742 18 2 






170 


25,710 16 1 


5,085 2 2 


20,245 19 0 


4 0 0 


Waterford. 
Coshmore & Coshbride 
Decies within Drum . 
Decies without Drum . 
Gaultiere .... 


29 

22 


7,685 1 8 
3,862 8 0 
4,565 3 6 
1,941 16 0 


1,654 3 0 
600 2 0 
644 2 0 
368 1 0 


7,478 17 6 
3,565 7 8 

1 i.705 12 9 








18,054 9 2 


2,268 0 0 


16,352 3 6 


7 4 0 1 



Y 2 
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Return showing the Number and Amount of Drainage Presentments, & c. — continued. 



Baronies by Counties. 


Number of 
Present- 


Amount 

Presented. 


Number of 
Acres Thorough 
Drained, See. 


Amount 
Expended in 
Thorough and 
Main Drainage. 


Average Cost 

of'. Thorough 
Drainage. 


Remarks. 


Westmeath. 
Clonlonan . . . 

Corkaree . . 

Delvin . . . 

Fartullagh . . 

Fore .... 
Kilkenny, West . 
Moyashel and Maghe 
radernon . . 

Moycashel . . 




12 

13 

12 

5 

17 


£. s. d. 
150 0 0 
108 13 6 
2,740 8 0 
973 6 0 
2,040 5 10 
455 0 0 

1,197 17 G 
2G4 0 0 


45 1 0 

373 0 0 
720 0 0 

597 1 35 


£. s. d. 
80 4 3 

*835 14 11 
1,887 9 11 
221 10 4 

1,097 13 9J 
107 15 lid 


£. s. d. 


Main drainage. ' 

Ditto. 

Ditto. 

Main Drainage. 

Ditto. 

Ditto. 




63 


7,929 10 10 


1,735 2 35 


6,771 12 8 


3 14 0 


Wexeobd. 
Ballaghkeen • . 
Banlry . . • 

Forth .... 
Gorey .... 
Scarawalsh 
Shelmaliere, East. 
Shelmaliere, West 




14 

7 


944 12 0 
4,260 1 2 
1,308 0 0 
190 0 0 
717 11 2 
405 0 0 
1,420 0 0 


139 2 6 
597 1 0 

81 2 0 


746 2 5 
2,672 13 21 
363 10 6 
184 1 llj 
408 8 7' 
251 2 2 
398 16 5 




Wicklow. 

Arklow .... 
Ballinacor, South . 
Rathdown .... 
Talbotstown, Upper . 


41 


9,245 4 4 


818 1 6 


5,02415 3 


4 13 0 


7 


3,184 0 0 
2,163 4 5 
322 8 6 
2,493 10 0 


324 3 0 
222 2 0 
43 2 31 


1,339 17 3 
1,584 10 5 
304 1 11 






8,163 2 11 


914 2 19 


5,117 11 10 


5 13 0 



SUMMARY. 



Provinces. 


Present- 


Amount 

Presented. 


Number of Acres 
Thorough 
Drained. 


Amount Expended 
in Thorough - 
and Main Drainage. 


Leinster . - . 

Munster . . . 

Ulster .... 
Connaucut . . • 


481 

571 

174 


£. s. d. 

59,697 12 9 
87,415 14 9 
25,478 9 7 


16,473 1 7 

13^743 0 13 
1,670 2 34 


£. s. d. 
62,539 14 9 
45.516 10 2 
65,506 14 -0 - 
17,034 13 5 


1,506 


260,757 15 10 


39,249 3 7 


190,597 12 4 



No. 2 A. 

Instructions under Provisions of the Act 10 Viet., c. 32, “To Facilitate the Improvement 
of Landed Property in Ireland,” and the Rules and Regulations of the Board of 
Public Works for the Information and Guidance of Owners applying for Loans for the 
Improvement of Lands in Ireland. 

Objects of the Act. — I. Loans are authorized to be made under the provisions -of this Act for 
all or any of the following purposes, subject to the conditions contained in the Act, and to such 
rules and regulations as may be made pursuant to its provisions : — 

1 . The drainage of lands by any means which may be approved by the Commissioners. 

2. The subsoiling, trenching, or otherwise deepening and improving the soil of lands. 

3. The irrigation or warping of lands. 

4. The embankment of lands from the sea or tidal waters, or rivers.* 

5. The enclosing or fencing, or improving the fences, drains, streams, or water- courses. 

of land. 

6. The reclamation of waste or other land. 

7. The making of farm roads. 

8. The clearing land of rocks and stones. 

II. Loans are to he made to the class of persons defined by the Act to be the “ Owners” of 
lands ; and the amounts of such loans are to be repaid by an annual rent-charge for 22 years 
of 6/. IOj. per cent, per annum, payable half-yearly, secured as by the Act provided ; and 
which rent-charge is redeemable on the terms mentioned in the Act. 



* Where lands are proposed to be embanked from the sea or tideway, the consent of the Commissioners 
of Woods and Forests and of the Admiralty must be obtained, except in cases provided for in the 65th 
section of the Act. 
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III. The works are to be executed by or under the directions of the owner of the lands to be Appendix, 
improved, subject to the approval of the Commissioners of Public Works. ~ 

Applications for Loans. — The persons who shall be deemed owners, for the purposes of this j nstruc °; 0 “ s , Q faci 
Act, or who may qualify to be deemed owners, and the regulations concerning them, are lilate the -[ nl p r ove- 
legally defined by the sections referred to in the margin. men t of Landed 

In cases where there shall appear to the Commissioners any doubt or question as to who Property in Ireland, 
shall be deemed the owner of any lands, the Court of Chancery is empowered, upon petition Secs. 6, 7, 8, 9, 10 , 
in a summary way, to decide such question. & 12 . 

Applications for loans are to be made by the owners of the lands proposed to be improved, | ecs - '* 10 ‘ 
by memorial to the Commissioners of Public Works, in the form prescribed by the Act (or as Qec ' 
near thereto as the circumstances of the case will admit), which memorial is to be accompanied 
by an undertaking by such owner, securing the repayment to the Commissioners of any 
expenses incurred by them in the preliminary inquiry and investigation of the subject matter 
of the memorial. Copies of the form of memorial and undertaking are annexed; and printed 
copies for use can be obtained by application at the Office of Public Works. 

Each party applying by memorial for a loan is to state in writing, whether there be any Sec. 6. 
other person or persons having any estate or interest in the lands proposed to be improved, 
which would entitle them, or any of them, to be deemed owners ; and in all cases where there 
shall be, besides the person making the application, any other owner or owners within the 
meaning of the Act, it must be shown to the satisfaction of the Commissioners that the person 
making” the application is the owner first entitled, under the provisions of the Act, to make such 
application, or that the owners previously entitled have had notice in the form and for the 
period of fourteen days for this purpose directed ( see Form in Appendix ) ; and that they and 
each of them have refused or neglected to make any application under the Act, in respect to 
the same lands. 

Each application should be accompanied by a general plan of the lands proposed to be See. 11. 
charged, and on which, or on any part of which, the improvements are proposed to be made— 
an estimate and specification, in detail, of the proposed works of improvement,— and a brief 
report stating the nature of the soil and subsoil, — the present rental value (or letting value on 
a lease for twenty-one years without a fine) of the lands to be improved and become chargeable, 

— the increase in the annual value which may be expected to arise to the lands the subject of 
such improvement. 

The plan to be furnished may be the Ordnance Survey of the lands at a scale of six inches 
to the mile, or a copy of any good private map of the property, upon which the proposed 
works of main open drainage, farm roads, or new fences, should be distinctly represented by 
strong red-coloured lines. In cases where thorough or under drainage is proposed to be effected, 
the lines of main drains and out-fall are to be distinctly drawn, and the general direction of 
the minor drains represented by parallel lines drawn in red — the fall being indicated by arrows 
drawn on the plan, and the line of summits, or “ shed-water,” being represented by strong 
dotted lines. The extent of land proposed to be drained, subsoiled, trenched, deepened, or 
otherwise improved, is to be distinguished on the plan by a light tint of blue colour; and 
the boundary of the lands proposed to be charged, and included in the schedule to the 
memorial, is to be indicated by an edging tint of yelloio colour drawn along the lines repre- 
senting such boundary on the map or plan.* 

In cases where embankments, or the deepening of rivers or streams, are proposed to be made 
or effected, and where farm roads and other works of an important nature are proposed, the 
general plau should be accompanied with explanatory sections and drawings, of a plain, but 
intelligible description. 

The specification should contain a full and clear description of the works proposed to be 
executed, stating the dimensions, the materials to be used, the order of proceeding with the 
works ; and, in cases of thorough drainage, the distance between the parallel or minor drains 
in the different kinds of soil, or different parts of the lands, to be drained : and it will be 
desirable that such other particulars be stated as shall be fully sufficient, not only for the 
guidance of the persons employed on the part of the owners to execute the works, but also for 
the officers of the Commissioners appointed to inspect their execution; so that, as far as prac-. 
ticable, all disputes or difference of opinion as to the nature, extent, or dimensions of the works 
executed shall be avoided. It will be perceived by the sections in the margin that the pay- Secs. 27, 30 31 . 
ment of advances depends upon compliance with the specification as finally settled, or any alter- 
ations therein sanctioned by the Commissioners. 

The estimate of the cost of the works is to be furnished in detail, to enable the Commis- 
sioners to judge of its sufficiency for the proposed objects; and is to contain the dimensions, 
quantity, and price of each kind of work, or different parts of the work proposed to be 
executed, and the expenses necessarily incidental thereto : providing, in every instance, for the 
complete execution of the proposed works in a substantial, durable, and workmanlike manner. 

Such an arrangement of the estimate will greatly facilitate the proper keeping of the subse- 
quent account of expenditure by the owners, during the progress of the works, which account 
should be kept in items corresponding with those finally adopted in the estimate. 

The Commissioners are directed (if required by either the owner or occupier of any land to 
be improved under the Act), to determine the amount of increased rent which should in future Sec. < 16 . 
be paid on account of any such improvement. It is most desirable that this should, in every 
possible case, be previously arranged by mutual agreement between owner and tenant, without 
any interference or intervention on the part of the Commissioners ; but, where such a course is 

* Where the works are of a simple agricultural class, it is anticipaled the necessary information may be 
furnished by any good agriculturist or land steward, aided by the owner and these instructions. 
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Appendix. not found practicable, the Commissioners will require to be informed thereof in an early stage 
No 2 A ^ LC P rocee ^ n ff s > ®nd to have a list furnished to them of the farms in which their interposition 

1 . ‘ ' „ ._ will be required, in order to direct their Inspector’s attention to the cases, that the then present 

litate the°Improve-" value °f suclx f arms ma y be specially noted, with a view to facilitate their decision as to the 
ment of Landed increase of rent. 

Properly in Ireland. In any case where the lands, or any portion of them, proposed to be improved, have been 
Drainage Acts. drained or improved, or are proposed to be drained or improved, or are included in land 
5 & 6 Vic. c. 89; charged, or to be charged for drainage works, under the provisions of the General Drainage 

8 & 9 Vic., c. 69 ; Acts for Ireland, enumerated in the margin, or under the provisions of the Poor Employment 
9 &To°Vic. ; c. 101. Act ’ 31111 tlle , Act amending the same, enumerated in the margin, it is required that the same 
Poor Employment slla11 s P ec ‘ al ty stated in writing at the time of application for loans under this Act. 

Act. y Where the information required by the Act and the instructions of the Commissioners is 

9 & 10 Vic. c. 107 ; accurately and fully supplied by the applicants, the delay in the preliminary proceedings, and 

10 Vic. c. 10. the amount of the expenses for local inquiry and inspection, will be proportionably diminished. 
Labouchere Drain- The owners of lands will thus perceive how much it will be to their advantage to consider fully 

the provisions of the Act, and comply with these instructions, and determine carefully before- 
hand the precise nature, extent, cost, and value of the works of improvement for the execution 
of which they propose to apply for a loan. 

Proceedings upon Application. — Upon the receipt of the memorial, and undertaking to pay 
the preliminary expenses, with the other documents required by the Act and by the foregoing 
instructions, the Commissioners will (should no prima facie objection exist to the application, 
and if the state of the fund at their disposal, and the rules and regulations of Her Majesty’s 
Secs. 19, 20, 21. Treasury shall permit), subject the matter to such investigation as may appear to them to be 
required.* 

In case the result of the investigation shall be satisfactory, the Commissioners will recom- 
mend a loan for sanction to the Commissioners of the Treasury, and take such steps as are by 
the Act directed previously to issuing the loan. 

Loans. — As soon as the “ order for loan” of the Commissioners shall have been regis- 
tered, as directed by the Act, an advance on account of the loan shall be made. 



1. The Commissioners of Her Majesty’s Treasury have determined that the loans to 
be made under the Act to any one owner, in ordinary cases, shall not exceed in 
the aggregate 12,000/. ; but if in any particular case, owing to the extent of the 
property to be improved, or other causes, it would be advisable to enlarge this 
limit, the Commissioners are authorized to recommend an additional sum, not 
exceeding, however, an aggregate amount to the same proprietor of 20,000 /. ; and 
it is provided by the Act that no loan shall be of a less sum than 100/. 

g ec- 28. 2. The person or owner to whom any such loan shall be agreed to be made, or who 

may become entitled to receive any part of it, or any other person jointly with or 
on behalf of such person or owner, is required to give a security, by way of bond 
(a form of which is annexed), or otherwise, as may be agreed upon, for the due 
application of the money to the purposes for which it shall be advanced, and for 
the completion of the works within the time to be limited by the Commissioners, 
not exceeding three years from the date of the first advance — and for truly 
accounting to the Commissioners for the expenditure of the same — and for fur- 
nishing such statements and reports of the works as the Commissioners shall 
require. 

Sec. 27. The advances are to be made by instalments not exceeding one-fifth part of the loan agreed 

upon, nor exceeding in any ease 500/., even though this sum should be less than the fifth part 
of the loan : and it will be found most convenient, for the calculating of rent-charges, that the 
total amount of advances between the 5th of April and the 10th of October, and between the 
10th of October and the 5th of April, in any year, shall not be less than a hundred, or a 
number of hundreds of pounds. 

The moneys will be issued by the Paymaster of Civil Services in Ireland, upon the certificate 
of the Commissioners of Public Works. 

After the first shall have been made, no subsequent instalment will be advanced or certified 
by the Commissioners of Public Works, until it shall have been proved to their satisfaction, 
either by the report of their own Inspector, or in such other manner as they shall from time to 
time require, that the previous instalment has been expended on the works, according to the 
plan, specification, and estimate sanctioned. 

Sec. 29. Works and Account of Expenditure . — The Act provides that all labourers employed to 

execute works under the provisions of the Act, be paid the full value or consideration of their 
labour in the current coin of the realm. 

g ec . 3e. For the purpose of executing the works, full powers are vested in the owner, upon receiving 

any advances of a loan, or sooner, if sanctioned by the Commissioners, to enter any lands of 
which he may be the owner, even though the same should be held by tenants, or though any 
other person shall have an estate or interest therein, compensation being made by him for any 
injury done. 

Secs. 33, 34. If default take place in the application of any instalment, the Commissioners may, if they 



* Printed general instructions are issued for the suidance of the Board’s officers in carrying the pro- 
visions of the Act of Parliament and the Board’s orders into effect : and owners availing themselves of the 
Act may have copies on application ; and will do well to consider the same with a view to their cordial co- 
operation with the Board and its officers in the improvement of their properties. 
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think fit, for the benefit of persons in remainder or reversion, or for better securing the loan, 
enter the lands and complete the works. 

The Commissioners will have periodical inspections made by their own officers (free of No ' 2 A - 
expense to the owners) of the works in progress or completed. Instructions to faci- 

The Inspector or local officer of the Board will, by his instructions be required not to certify litate the lm P>'ove- 
as to the execution of any work until he shall have been satisfied of same by an inspection and ESSL 
valuation of the work done, together with an inspection and audit of the accounts, which it is 
necessary the owner obtaining a loan should keep and render to the Commissioners, pursuant to Secs n 97 oq 
the Act and these instructions. ’ ' 

It is necessary, for the benefit of all parties, that the accounts of expenditure be kept in bound 
books, (which may be purchased from _ Mr. A. Thom, 87, Abbey-street, Dublin,) in a clear 
manner, as far as practicable, on a uniform system, and be regularly posted up, so as to be at 
all times ready for inspection ; that the cost of materials, tools, labour, and superintendence on 
each species ol work set forth in the estimate and specification be kept in separate items ; and 
that properly vouched bills and returns be kept for reference and justification, if required, of 
the items entered in the account books. 

If wil1 b ® of great importance for the future benefit of landlord and tenant, that the works, 
as proceeded with, shall be accurately laid down on a good map of the estate, to serve as a 
future record of the site and direction of all the covered drains; and, by having this done pro- 
gressively, and by the adoption of a proper scale of distinctive colours, the Agent and Board’s 
off 01 ' ™ a y ma ke this map subservient to the purposes of registering the periodical progress 

It is also recommended that the owner should, at his own expense, have a detail valuation 
made of the quantity of land to be drained or improved, in its state when the works are being 
commenced, by some competent valuator, and a report of the present state of such lands in 
each farm prepared, in order to put upon record the results, for comparison with those which 
shall arise subsequent to the completion of the works. Such valuation should be made 
irrespective of the rents now chargeable on such lands, and should be founded on the intrinsic 
value of the lands in their present state and position, on the assumption of such lands beino-, at 
the time of the valuation, to be let to a solvent tenant on a lease (say for 21 years). ° 

Such a valuation will be essential to the proprietor himself, in keeping for his guidance, and 
the future management, of his property, the necessary profit and loss account of the undertaking ; 
and wifi assist the Commissioners in the settlement of any dispute ; and may, where sat isfactorily 
made, obviate the necessity for any valuation, on their part, for the purposes of fixing the rents 
ot tenants under the Act. 0 

Miscellaneous. Printed forms or examples of estimates, specifications, and accounts, either 
required or recommended to be used by owners in their applications, and subsequent proceedings, 
wilt be 'furnished on application at the Office of Public Works. 

No instrument executed under the provisions of the Act, nor power of attorney to receive Sec. 59 . 
moneys from Paymaster ol Civil Services, to be liable to stamp duty, 
ost ° tlCeS ret * Uired t0 be served b y or on behalf of the Commissioners may be transmitted by Sec. 60 . 



Form of Memorial.— 10th Viet., c. 32. 

To the Commissioners of Public Works in Ireland. 

The Memorial of the undersigned showeth, 

That your Memorialist is, within the meaning of an Act passed in the Tenth Year of the 
Keign of Her Majesty, Queen Victoria, intituled “ An Act to facilitate the Improvement of 
annexed Pr ° perty m Ireland >” Owner of the Lands mentioned in the Schedule hereunto 

That your Memorialist proposes to increase the Value of the said Lands, by* 
as mentioned in, or to be inferred from, the annexed Report, Plan, Estimate, and Specification, 
which your Memorialist prays may be respectively considered as part of this his Memorial. 

Vv! T A deSlr0US ° f ? btainin g a Loan for that purpose, to be secured by a Rent-chame 
Act 6 LandS mentl0ned )n the said s c hed «le, under the provisions of the above-mentioned 

, ^at the present annual Value of the Lands is the sum of Pounds and 

amL n^nr f r nt , ( l and Eeat ’ char ge (*) iu lieu of Tithes now charged upon the same Lands, 

iX“,&S5£Sf " m of p °” ds ' « *»*<*■* « *-& 

“ Pe “ e ° f efBictin e s “ h + . in manner aforesaid, is estimated at 

■ , , , Pounds sterling, as more particularly mentioned and set forth 

. . , . , . annexed ; and that the estimated increase in the annual value expected to arise 

o the said lands m said Schedule, the subject of such proposed Improvements, 

Pounds, as set forth in the annexed Report. 



* Here state the proposed works. 
+■ Here repeat the proposed works. 
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Appendix. And this Memorialist further states and specifies, that his Estate and Interest in the said 

_ Lands and Premises, are as follow :* 

No. 2 A. 

Instructions to faci- 
litate the Improve- 
ment of Landed 
Property in Ireland. 

And this Memorialist now applies and asks for the advance of the Sum of 

Pounds, Sterling, by way of Loan, under the provisions ot the said Act, for 
defraying the Expenses of the proposed Works, with such Alterations and Modifications as the 
Commissioners of Public Works may approve of. 

Dated at this (lay of 18 

Witness ot Signature of Owner, I Signature of Owner. 




Form of Undertaking to Pay Expense of Report and Investigation. 

Land Improvement Act . — 10th Viet., cap. 32. 

j of in the County of the Person making 

application to the Commissioners of Public Works in Ireland for a Loan, under the Provisions 
of an Act passed in the Tenth Year of the Reign of Her Majesty Queen Victoria, entitled “An 
Act to facilitate the Improvement of Landed Property in Ireland,” do hereby promise and 
undertake to pay to the said Commissioners of Public Works in Ireland, the amount of all the 
Expenses which may be incurred by them in obtaining a Report upon, and investigating, the 
subject of such my Application, including all Expenses consequent upon such investigation. 

Given under my hand this day of 184 

Signature of Owner, 

Residence, 

Post Town, 



Witness present. 

Name, 

Residence, 

Post Town, 



* State what estate or interest the memorialist has in the lands, and the particulars of the title by which 
the memorialist is constituted an owner within the meaning of the Act, having regard to the provisions of 
the Act. Also state whether the whole of said lands is held under one and the same interest or title, and 
what extent is held thereby, and if under different interesls or titles, how much under each, 
t State the occupation, residence, and post town of applicant and witness. 
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Bond for Due Application of Loan. 

Land Improvement Act — 10th Viet. c. 32. 

Know all men by these presents, That we, (1). in the County of 

(2) of in the County of and (3) of 

in the County of are held and firmly bound to the Commissioners of 

Public Works in Ireland and their Successors, in the Sum of of lawful money 

of Great Britain and Ireland, to be paid to the said Commissioners of Public Works in 
Ireland and their Successors, or their certain Attorney or Assigns, for which Payment well 
and truly to be made, We bind ourselves, and each of Us, and any Two of Us, and the 
Heirs, Executors, and Administrators of Us, and of each of Us, and of any Two of Us, 
jointly, severally, and respectively, firmly by these presents. Sealed with our Seals and 
dated this day of One Thousand Eight Hundred and 

Whereas the above-bounder, has made an Application, by Memorial, to the said 

Commissioners of Public Works in Ireland, for a Loan under the provisions of an Act passed 
in the Tenth Year of the Reign of Her Majesty Queen Victoria, intituled “ An Act to facili- 
tate the Improvement of Landed Property in Ireland,” for the purpose of improving certain 
Lands and Hereditaments mentioned and specified in said Memorial and Schedule°annexed 
thereto. And whereas the said Commissioners, pursuant to the provisions of the said Act 
have made an Order for such Loan. And whereas the above-bounden have 

agreed to join with the above-bounden in the above-written Bond of Obligation 

for the said his Heirs, Executors, and Administrators, for the due Application of 

said Loan and other the purposes mentioned in the condition hereinafter mentioned and con- 
tained. 

Now, therefore, the condition of the above-written Bond or Obligation is such, that if the 
said his Heirs, Executors, or Administrators, shall apply, or cause to be applied, 

the moneys advanced, or to be advanced to and for the purposes specified in the Plans, Speci- 
fication, and Estimate, which have been, or shall or may from time to time be approved of by 
the said Commissioners of Public Works in Ireland, in respect of the Improvement of the said 
Lands to the satisfaction of the said Commissioners, and to no other purpose whatsoever; and 
also, shall well and truly account to the said Commissioners of Public Works in Ireland for 
the application of the Moneys which shall from lime to time, or at any time be advanced by 
the said Commissioners for the purposes aforesaid; and shall also lay before such Commis- 
sioners of Public Works, whensoever by them required, such Statements and Reports of the 
Works for which such Loan shall or may from time to time be made, as the said Commis- 
sioners of Pubhc Works shall think fit and require ; and also shall and will complete and finish 
the said Works mentioned in, or referred to by, said Plans, Specification, and Estimate, on or 
before the day of or within such further period as may be from time to time 

in that behalf fixed by the said Commissioners. Then the above-written Bond or Obligation 
shall be void and of none effect, or otherwise shall remain in full force and virtue. 



Signed, Sealed, and Delivered by the above- 1 
named in the presence of ‘ j 


Seal. 


Signed, Sealed, and Delivered by the above-) 
named in the presence of I 


. Seal. 


Signed, Sealed, and Delivered by the above- 1 
named in the presence of J 


Seal. 



Form of Notice to Owner first entitled to apply. 
Land Improvement Act . — 10th Viet. cap. 32. 



Pursuant to the provisions of an Act passed in the Tenth Year of the Reign of Her Majesty, 
Queen Victoria, intituled “An Act to facilitate the Improvement of Landed Property in 
h'eland, and in compliance with the Rules and Regulations issued by the Commissioners of 
Public V orks in Ireland, I hereby give you Notice, that it is my intention, as an Owner of 
* • c t the ? ai T y ^f and County of to apply to the 

said Commissioners for a Loan, for the improvement of said Lands, under the provisions of the 
said Act ; and 1 hereby require you, if you claim to be deemed the Owner of the said Lands 
within the meaning of the said Act, on or before the day of to state in writing 

whether it is your intention to apply for a Loan, under the provisions of said Act, for till 
t 1 ' Mi 3 ’ an<1 ° r bef0re said da y t0 make the necessary application in 
that behalf to the said Commissioners : and take further Notice, that in case you refuse or 
neglect to reply to this Notice, or make such application within the time aforesaid, I will, as 
an Owner of said Lands make application for such Loan for the puiposes aforesaid. 

Dated the day of 



_Residence. 
_Post Town. 



Appendix. 

No. 2 A. 

Instructions to faci- 
litate the Improve- 
ment or Landed 
Property in Ireland. 

(1) Principal. 

(2) 1st Surety. 

(3) 2nd Surety 
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Appexdix. No. 3 A. 

No. 3 A. 

Instructions on 
Thorough Drain- 
age, Subsoiling, 

Fencing, Irrigation 
&c. 



Thorough-drainage, Subsoiling, Fencing, Irrigation, &c. 

Instructions to be observed in malting Preliminary Examination and Reports on Applications for 
the Improvement of Landed Property in Ireland, under the provisions of 10 Viet. cap. 3'2. 

It is essential that each officer of the Board employed on this service should make himself 
fully acquainted with the general provisions of the Land Improvement Act, and particularly 
with those portions which define the term owner. Without a clear understanding of this Act he 
will be unable to judge accurately, and report correctly upon the propriety or recommending 
the works applied for. 

The leading object of inquiry will be to ascertain whether the lands proposed to be charged, 
and on which, or any part of which, the improvements are proposed to be made, will afford a 
sufficient security for the money sought to be borrowed, or so much of it as may be right to 
recommend to be expended in the works contemplated ; and whether the expenditure of such 
loan will produce, either immediately or prospectively, an improvement in the annual value of 
the land to an amount, exceeding the utmost annual amount to be charged thereon, viz. 6£ 
per cent, upon the expenditure ; a rent-charge for this amount being payable for a term of 
22 years. 

It will be necessary to ascertain, from local inquiries, whether the person who has made the 
“ application ” is the “ owner,” within the meaning of the Act, of the lands in respect of which 
he has applied ; further, it will be necessary to ascertain whether any other person or persons 
(besides the applicant) have any estate or interest in the lands which would entitle them, or 
any of them to be deemed an owner ; and in all cases where there shall be, besides the 
applicant, any other owner or owners within the meaning of the Act, it is to be ascertained 
that the person making the application is the owner first entitled to do so under the Act ; or 
that the owner previously entitled has had notice of the applicant’s intention, and refused or 
neglected to make any application. In cases of doubt, the “ applicant ” or his agent should 
be called upon for a brief statement, in writing, of the nature of the title by which he is con- 
stituted owner of the property in question. 

As to the Extent , Nature, and Results of the Works proposed. — 1. The lands named in each 
application are to be visited, and if it shall appear, upon examination, that the work or any 
portion of it can be recommended as calculated to effect any improvement commensurate with 
the expenditure, the extent of the land to be drained or benefited by the proposed work- 
whether of main-drainage, thorough-drainage, subsoiling, or fencing, &c., is to be marked on 
the engraved Ordnance townland sheets, and coloured with a dark blue tint in case of river or 
main-drainage, and a light blue tint in case of thorough-drainage, subsoiling, &c., distinguish- 
ing, at the same time, the adjacent boundaries of the property, of which the lands form a part, 
with a yellow edging of colour, and numbering each town land or portion of a townland sepa- 
rately and distinctly. And when it may happen in the same townland that one or more parts 
may require a different mode of treatment, the areas of each of such parts are to be ascertained 
and estimated for separately. Thus, some part may require draining, and nothing more, some 
subsoiling, some fencing, some irrigation, some to be cleared of stones, &c., and even the part 
to be drained may require a different system of draining, either as to the depth or distance 
apart of the drains. In all such cases separate areas and estimates will be required. The 
different plots to be distinguished on the map by reference numbers. 

2. The general direction of the proposed drains should be represented upon the Ordnance 
sheet by neat red lines, the summits by dotted lines, and the direction of the falls by arrows. 
A specification of the works should be made, describing the dimensions, form, and inclination 
of the several classes of proposed drains ; the distance between the minor drains ; the average 
quantity of main and sub-main drains; proposed mode of formation: material to be used as 
the conduit; the dimensions of fences, the material of which they are to be made. In cases of 



Instructions to Persons employed in reporting on Thorough Drainage, Subsoiling, 
Fencing, Irrigation, &c., &c., under the Act 10th Vic. cap. 32, “To facilitate the 
Improvement of Landed Property in Ireland.” 

Notice. 

The following Instructions have been prepared for the guidance not only of the engineers, or 
other persons who may be employed by the Commissioners of Public Works to report on the 
applications made by landed proprietors for loans under the Land Improvement Act, but also 
for the instruction of the landed proprietors themselves, and the agents they may employ, in 
the first instance, to prepare the applications, and the requisite plans, specifications, and 
estimates to be submitted to the Board. 

It is absolutely necessary that the landed proprietors who may obtain loans, as well as the 
agents they may subsequently employ to execute the works, should attend strictly to all the 
details specified, and that regular accounts should be preserved of the expenditure on each 
particular portion of the work. 

To aid them in effecting this object, a form is given at the end of these Instructions, which 
should be carefully filled up at the end of each month, and which should be submitted to the 
engineer or officer of the Board, who may be employed from time to time to inspect the works, 
and report upon their progress, for the purpose of determining whether any, and to what 
amount, advances should be made on account of the loan. 
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irrigation, the system proposed to be adopted, whether by catch work or ridges, the width of Appendix 

beds between the feeders; the length, depth, and width of irrigation cuts; the number and - — ‘ 

dimensions of sluices or stop gates ; the materials to be used in their construction ; the length No. 3 A. 
and other dimensions of embankments:; the length and width of farm roads; and where [’lig Instructions on 
ground is of a form to require it, sections of the roads to be furnished ; depth of metalline- & c Thorou g h ^al- 
together with any other particulars, which the local circumstances of each case may render 
necessary to be specified for the guidance of the persons appointed to execute the works. l c S ’ * ^ 

3. The present fair letting value (say on a lease of 21 years without fine) of the different 
plots of land proposed to be drained or otherwise improved in each townland, is to be ascer- 
tained ; and the fair increase in such letting value, which may reasonably be expected from 
the proposed works, taking care, if in the same townland there be portions proposed to be 
improved of considerable difference in their present value, or in the estimated increase in the 
value, that they be kept separate; as for example, one part of a townland may consist of a 
good clayey or loamy soil, and another of deep bog, or cut-out bog. 

4. The area of each of the lots so marked out and proposed °to be drained or benefited, is 
to be calculated from the Ordnance survey sheets, with the aid of a horn scale, or otherwise • 
and the extent in each townland is to appear in the Schedule prepared for that purpose. 

5. In cases where tiles, pipes, or broken stones are proposed to be used in thorouglidraimme, 

the facilities for procuring each in the locality should be reported upon. ° 

6. A sufficiently full estimate of the cost of the works which are recommended for the 
drainage and improvement of the lands in question, is to be made, on the assumption that the 
works are to be executed, as task-work, by labourers and superintendents employed by the 
proprietors, and that the expenses of obtaining a preliminary report are to be charged on the 

7. Where trenching or subsoiling is proposed to be effected, it is to be estimated for either 
by manual labour, or by horse labour, as may appear to be most suitable, and is to form a 
distinct item m the estimate. 

8. The foregoing information having been ascertained, a clear and concise report of the- 
district is to be made, stating the nature of the soil and subsoil; its general features, elevation,- 
and aspect; the difficulties or facilities that exist as to the carrying out of the works, distin- 
guishing the townlands, or portions of townlands, which, from peculiar circumstances, may 
require a different mode of treatment from the remainder of the lands forming the subject of 
inquiry, either as to the depth of the .drains, their distance apart, the material to be used as a 
conduit, its mode of application,, or such other circumstances as may be important. 

J. In making the investigation and inquiry herein directed, the reporting officer should be 
accompanied by some competent person or persons (either the overseer who is to execute the 
works or some intelligent, person, on the part of the applicant, acquainted with the locality) 
whom he should mstruct regarding the limit of the lands to be improved, the general direction 
of the drains and fences, and other particulars, in order that he or they may point them out 
when the works are about to be executed. J 1 

10. As works of drainage are in progress, or have been decided upon for many districts in 
Ireland, under the provisions of the General Drainage Acts, to avoid confusion, care must be 
taken to exclude from the general estimate all works connected with the thorough drainage or 
improvement of lands within the influence of the flood or back-water of rivers and streams 
already under the operation of the above Acts, or which are included within the limits of any 
district which may have been applied for under said Acts. 

But a separate estimate may be made for the thorough drainage, &c„ of lands so circum- 
stanced, which may be used as soon as the river or arterial drainage works shall have been 
completed. 

J l. The officer appointed to report on any application is to furnish with as little delay as 
possible the Ordnance plans, specifications, estimates, and other documents connected with the 
distnct (when prepared in accordance with those instructions) in one parcel to the Board. 



12. General Observations.— No drainage works should be undertaken until it has been clearly 
ascertained that the surface level of the maximum floods in the main drain can be discharged 
a a evel that will admit of the sub-main drains venting the waters from the lowest points of 
the lands proposed to be thnrmicrh.rli.o;.-,ofi - i„..„i , 



. - ---- — — ~ vein my uie waters irom me lowest points Ot 

rhL .hl S l/ r k P0 , S fl d °1 be i ^rough-drained, at a level sufficiently below the surface of such land, 
that the highest floods shall not prevent the free discharge of such sub-mains. 

. Boundary Streams. — In all cases where streams form the boundary of a property, which 
! ' S l| ^°P 0Sed , , ° im P r <>' e by draining under this Ac(, and where it is necessary to execute works 
*° e ? s , ure the free discharge of the water from the drains, a letter 
is to iLr? btalll f d fr ? m ® ach , of the adjoining proprietors of the lands through which the stream 
P cified Ke and "' lden ffi ed ’ s >atmg that he will allow the stream to°be operated on as 
dfseharl f tk re P° rtin g officer, and that he will not at any future time interfere with the free 
aiscnaige ot the water at. its reduced level. 

nrietnrs mdai ' lett f er f sho . uld be obtained from all tenants who hold leases under any of the pro- 
pnetors any part of whose lands adjoin t.he boundary stream. * P 

sunk ’to » l^r i u^'"n~i ri l e main drain is t0 have a gradient of such inclination, and be 
drains wt pt ft* W1 2?™ 1 ° f the above sti P" 1;i tions as to the discharge of the sub-main 
d ins bein D carried out. The drain shall have such width at bottom and side slopes as may 

^n:s g e“f ttsr' sharp - «** ***&*» * § 

The spoil or material raised in sinking and improving the drain, where not available for 
mdKiriTd^ ^oles or drains, is to be removed to a proper distance from the edge of the 
main drain, and dressed off m a werkmanhke manner. * 

. I he abutments and piers of such bridges as have sufficient breadth of water-way, shall, if 

Z 2 
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necessary, be carefully under-pinned ; and those bridges which are insufficient to discharge 
floods, should be taken down and rebuilt of suitable dimensions. 

1 5. Covered Main Drains — Whenever from the nature of the lands, the extent of the district 
under drainage, and the quantity of water to be voided, it may be necessary to form covered 
main drains to receive the water discharged from the sub-mains, their dimensions must be 
proportional to the amount of water to be voided, well flagged or paved at bottom, ihe sides 
built of stone or brick, and covered with a flag or arch at top. 

16. Sub-mains. — The sub-mains to be of such depth, width at top and bottom, as may be 
necessary. The fall in each to be as great as the above-described main drainage of the district 
will allow, and not to be allowed to run beyond a suitable length, without discharging itself 
into a covered or open main drain. 

17. The Minor Drains — To be of such depth, width at top and bottom, and at such distance 
apart as will secure the perfect drainage of the land; to be run in a straight direction parallel 
to each other, directly up and down the declivity, unless where the declivity happens to be very 
steep, and then to be carried across the fall at such an angle as to secure a free discharge for 
the water. The fall in each minor drain to be as great as the main drainage and sub-main 
drainage, previously described, will admit. 

In filling in the stones, great care should be taken that the bottom of the drain be clean, 
and that no clay or dirt be put in along with the stones ; a sod, grass side down, or a lew 
inches of clay, to be placed on the surface of the stones, and trodden firmly ; the drain should 
then be filled up with the stuff previously shovelled out, observing to keep the active soil for 
the top. The putting in of the stones to be commenced at the highest part or head of the 
drain. 

In using draining pipes or other tiles, care should be taken that they be la.id firmly on the 
bottom for their entire length, so as to prevent.them being deranged by the filling of the drain, 
and that the points be fitted as closely together as possible. 

In cases of unfavourable ground, caused by running sand or otherwise, whereby the level of 
the conduit might be deranged, collared pipe-tiles seem to offer considerable advantages in the 
way of remedy. 

18. In clearing surface rocks and stones, they should be removed to a depth which will admit of 
sub-soiling or trenching; and if draining such land be necessary, to such a depth as will permit 
that operation to be effectually performed. The stones to be removed to the sites intended for 
fences, or along the sites of drains to be filled with stones. 

19. In cases of bog and moorland, where drainage alone will confer little advantage, the further 
operations of levelling, burning, or claying, are to be specified and estimated for. When land 
is to be clayed or gravelled, the number of cubic yards per statute acre to be stated. 

20. Fences, whether made of stones, earth or clay, to be of such height and thickness at bottom 
and top as to ensure durability and protection, and, at the same time, canse as little waste of 
land as possible. 

21. Farm roads to be sufficiently wide to allow two carts to pass each other, to have a well- 
formed surface, and a sufficient depth of metalling. The fences on each side to be sufficiently 
high for protection, but, at the same time, to allow the action of the sun and wind on the road 
as much as possible. 

22. When drains may be necessary on the sides of farm roads, they should be on the field 
side of the fences. 

23. It frequently happens that the names of the lands contained in the memorials do not 
correspond with those on the ordnance map on which the improvements are to be effected. 

In such cases the reporter is to ascertain and report whether the name on the Ordnance map, 
is that by which the townland is commonly known, and that on the memorial is another name 
or alias for the same townland, at the same time specifying the different names by whioh the 
townlands are respectively known. 
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Forms which are recommended to be used by Owners and Boards’ Inspectors. 
General Expenses connected with a proposed Land Improvement. 



Quantity. I 



Description of Work. 


Hate. 




1 *. I d. 




Lineal perches of main drain or river to be 

Gullets under roads 

Erecting, under-pinning bridges, &c. 




l £ ' 












\ £ 1 
1 


-r 


. Total 
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Form of Estimate for Thorough-Drainage. 
Lineal perches (16£ feet) of minor drains 
per acre, to be opened feet apart, 
feet deep, inches wide at top, and 
inches wide at bottom, at per perch . 

Lineal perches of broken stones inches 
deep, equal to tons, at per perch . 

Tiles and soles, or pipe tiles inches in 

length, at per 1000 

Lineal perches of drains, the materials to be 
laid and drains filled in and closed, at per 

perch 

Lineal perches of sub-mains to be opened, 
filled, and closed, at per perch 
Lineal perches of main drains to be opened, 
filled, and closed, at per perch ... 



Cost of draining one statute acre . 



Acres at £ per acre ' - 

Cost of Thorough-draining . . - 



Estimate for removing Docks and Stones, Sub-soiling or Trenching, to a depth of inches. 



- 


Men will clear one statute acre, at per day 
Ploughs with horses will sub-soil one 

statute acre, at per day 

Men with spades will sub-soil one statute 
acre, at per day ....... 














Cost of removing stones, and sub- 
soiling one statute acre . . . 












- 


Acres, at £ per acre 


'. _ 












Cost of sub-soiling, &c. . 


* ~ 





| 





Estimate for Draining and Reclaiming Bog or Moor. 



- 


Draining, per acre, as before stated . . 

Digging and levelling the surface, per statute 














Claying, gravelling, or sanding, including 
spreading cubic yards, at per yard 














Cost of draining, levelling, and digging one 
statute acre 














I Acres at £ per acre. 












Cost of reclaiming bog or moor # — . . , 
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Estimate for Fencing aud Road-making. 
Description of Work. Rate. £. 

Lineal perclies (16J feet) of stone or clay 
fences, in dividing and squaring farms, 
feet by wide at bottom, 
feet at top, at per perch 
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Fencing, Irrigation, 
&c. 



Quantity. 



Do. do. along farm roads, 

stone or clay, feet high, ' feet 

wide at bottom, and feet at top, at 

Lineal perches of road forming, wide, 

at per perch 

Cubic yards broken stones to be laid on 
inches- thick, at per yard . _ . . - . 



Forms. 



Summary. 

Acres of land drained, at .... 
Acres sub-soiled, trenched, or cleared' from 

stones, at 

Acres bog or _ moor, drained and reclaimed, 



Perches of roads, at . 
Perches of road fences, at 
Perches of farm fences, at 



Contingencies, per cent 



Form of Schedule of Lands to be Improved, with: the present Value, and increase 
the Value. - 



Observations. 



Townlands. 



Bovean 



Carrokcel 



To be drained and top- 
dressed. Gravelly clay 
within 2 feet of surface. 

To be drained & fenced. 

To be drained. 

To he drained. 

To be drained and sub- 

To be drained. 

To be drained and irri- 
gated, for which there 
are considerab'e facili- 



Drumderg 



Foorfluglr 



.Total Amount of. Estimate 
Total Improved Value . 
Waking a Return equal to , 
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Description of Soil. 


Area iii 
Statute 
Measure. 


Present 
Value per 
Statute 
Acre. 


Increase in 
the Value 
per Statute 


Increase 
in the 
Value of 
each Lot. 


Cut out bog 


50 0 0 


£. s. d. 
0 1 0 


£. s. d. 
0 10 0 


£. s. d. 

25 0 0 


Moory arable and pasture . 


20- 0 .0 


.Q 9- 6 


0 7 0 
0 10 0 


7 0 0 
20 0 0 








Retentive clay, arable . . 


35 0 0 








Good clayey arable . . . 


20 0 0 


10 0 


0 8 0 


8 0 0 


Heathy mountain pasture . 












100 0 0 


0 1 0 


0 2 6 


12 10 0 


Sandy clayey arahle 


40 0 0 


0 10 0 


0 5 0 


10 0 0 


Cold clayey pasture . 


CO 0 U 








Shallow clayey pasture . . 












20 0 0 


0 IS 6 


0 8 6 


7 10 0 


Coarse pasture and meadow 


125 0 0 


0 15 0 




140 12 6 


Total . . . 


750 0 0 


- 




385 2 6 
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Office of Public Works. — Land Improvement. 
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County of Armagh, District of Ballydooly. Amount of Loan, 5,0001. 

Total Number of Acres to be improved, 500. 

Bill, showing the quantity of Work executed, and the estimated value of same, from 1st dav 

of Maw to let flaw nf 1 QA>7 J 



Arthur Acheson. 



Names of Townlands 
which Works are execut 



Thorough-drainage completed . 
Minor drains opened .... 

Sub-mains opened 

River-course widened and deepened 
Subsoihng completed .... 
Rocks removed ..... 
Farm fences, completed . . 

Road fences completed . . 



Farm roads formed .... 
Bog drained, levelled, and gravelled 

Amount . . . 

Cash paid already 

Balance payable 



I certify that the work herein set forth has been executed in a proper 
the Specification, and that the quantities, which I have ascertained by mi 
Dated this day of 18 

Note. In all cases where inspection is made for the purpose of payn 
be inserted in the Bill. By this means the bills become records of the e 
The cash already paid deducted from the value of the work executed give; 



lent, the total quantity of work executed is to 
dent of work done at each period of payment 
the amount payable. 
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No. 4 A. 

Circular, No. 1. 

Improvement of Landed Property Act. 

10 Vic., cap. 32. * 

Office of Public Worlts, 

30 th day of October, 1847. 

It is important that the proprietors and owners of lands, under the terms of this Act 
who may obtain loans for thorough draining, sub-soiling, fencing, or other improvements, 
should clearly understand, that a very strict and searching investigation will be made by the 
officers of the Commissioners of Public Works, as to the manner in which the first or any future 
instalment shall have been expended, previously to any further advance being made. 

In every case in which the Inspector finds that the work has not been executed in a sufficient 
and workmanlike manner, according to the plan and specification, no allowance will be made 
for the expenditure incurred until all the defects have been made good at the expense of the 
party. 

In carrying out the works, the local overseer should be directed, as far as possible, to arrange 
the execution of the works in such a manner, that the greater portion undertaken at one time 
shall be completed within the amount of the instalment of the loan which may have been ad- 
vanced up to that period. 

The Inspector cannot enter into the detail of measuring, or allowing for drains partly finished, 
or materials, as stones, or draining tiles, delivered ; he will be directed to ascertain the area of 
land drained, sub-soiled, &c., as completed, and also the number of perches of fences or farm 
roads, as the case may be, that have been finished. 

A detailed account of the sum actually disbursed for each item of expenditure, together with 
the quantity of each variety of work executed, must be transmitted to the Board at least one 
week before an inspection can be made. The Inspector will allow the actual amount expended 
as vouched, provided such expenditure does not exceed the amount for each variety of work 
contained in the estimate. The owner or his agent is requested to inform the Board, at least 
once a fortnight, of the number of men actually employed during that period, together with the 
amount paid ; and to ensure uniformity, Forms of returns for the purpose will be supplied. 

Should the proprietor or owner, who has obtained a loan, wish to make any alteration, in the 
detail of the system of carrying out the work, from the plan and specification approved of by 
the Commissioners of Public Works, he should apply to the Board for permission to make such 
alteration, taking care to point out the advantage of adopting the alteration to the officer of the 
Board at the time he may be engaged in making an inspection of the works ; but no alteration 
can be admitted until it has been sanctioned by the Board. 

Should the occupier of land which has been drained wish to plough up the surface before the 
drains have been inspected and approved, it will be necessary that due notice be given to the 
Board, that an officer may be sent to inspect the works executed ; but should it so happen that 
an inspection cannot be made at the time, to enable the officer of the Board to discover, without 
difficulty, the site of any drain made in land which may have been subsequently ploughed, it 
will be desirable that a plan, on a large scale, of the drains in each field, should be made and 
preserved, which plan will hereafter be found most useful to the proprietor, by enabling him to 
discover the exact position of the drains, the free discharge from which may be impeded by 
some accident or imperfection in the original construction. 

Where such plans have not been made, it will be necessary to mark the exact line of one of 
the minor and sub-main drains, by stakes, driven into the field fence at each end of such drains. 

A copy of the instructions for the carrying out of the Act is herewith sent. 

By order, 

Jos. C. Walker, 

To Secretary. 



Appendix. 
No. 4 A. 
Circulars. 



1 



Circular No. 2. 

Act 10 Yict. c. 32. 

Sir, Office of Public Works, December 21, 1847. 

I am directed by the Commissioners of Public Works to inform you, that an order has 
been received from the Treasury, to forward monthly, reports of the number of persons em- 
ployed through the medium of loans under the Land Improvement Act, arranged in electoral 
divisions. 

I have, therefore, to request you will make such arrangements as will insure the forwarding 
of the fortnightly Progress Reports to this office, according to the forms which you have already 
received. 

Please to mark on the top of each return the Union and electoral division in which the 
works in operation are situate. 

I am, &c., 

Jos. C. Walker, Secretary. 



2A 
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Circular No. 3. 

Landed Property Improvement Act. 



10 Viet., cap. 32. 

Sir, Office of Public Works. 

You are requested in future to rule a column in the schedule attached to your report 
and estimate, which refers to the present and increased value of the lands to he improved, and 
to enter in it the total amount to be expended in each townland. This is a point which is par- 
ticularly required by the Commissioners, and you are requested to act upon it in all those cases 
which have not yet been reported on by you. 

I am, &c„ 

Jos. C. Walker, Secretary. 



Circular No. 4. 



Act 10 Viet., c. 32. 

Sir, Office of Public Works, January 3, 1848. 

I AM directed to inform you, that on your applying for an inspection of works executed 
under the provisions of the above Act, in order to obtain the issue of another instalment, it will 
be necessary to mention, in such application, the number of the Ordnance sheet, on which the 
lands are laid down, on which the works have been executed. 

I am also to inform you, that in all cases where the extent of works certified by the 
Inspector as executed, does not exceed or equal the amount of the instalment issued ; the cost 
of such inspection will be charged against you, and must he paid before another inspection can 
be ordered. 

I am, &c., 

Jos. C. Walker, Secretary. 



Circular No. 5. 

Act 10 Viet., c. 32. 

Sir, Office of Public Works, January 11, 1848. 

Several of the Inspectors of Drainage in making Progress Reports, have not confined 
the return of works done, to the particular portions of land laid down on the map approved by 
the Board ; neither have the prices contained in the Inspector’s Estimates, or the dimensions 
contained in the Specification, which have also been approved of by the Board, been adopted 
as the basis for calculating the amount due to the applicant; and such irregularity has led to 
much confusion and delay. 

It is absolutely necessary, that strict attention be paid to the Instructions contained in the 
Letter of Appointment to make a Progress Report ; see paragraphs 2, 3, 4, and 5, and 
Circular No. 1, dated 30th October, 1847. 

In future no Inspector will be employed who fails in any instance to carry out the Instruc- 
tions contained in the above Letter and Circular. 

I am, & c., 

Jos. C. Walker, Secretary. 



Circular No. 6. 

Act 10 Viet., c. 32. 

Office of Public Works, March 3, 1848. 

Several applications having been received by the Commissioners of Public Works 
from persons to whom Loans have been made, under the Land Improvement Act, for per- 
mission to execute certain portions of the Works in a manner differing more or less from the 
Plans and Specifications approved of by the Commissioners, and as such applications are 
rarely accompanied by Plans, Specifications, and Estimates of such proposed alterations, I am 
directed to inform you, that in future no alterations can be approved of unless the necessary 
Plans, Specifications, and Estimates are forwarded along with the application, together with 
a Schedule setting forth the present value of the land as estimated by the Board’s officer, and 
the increased value which may be expected to accrue to the lot or lots of land from the com- 
pletion of the proposed Works. 

All such applications to be headed thus : — 

Application for Alterations. 

Amount applied for, £ 

Amount of Loan, 

Name of Owner, 

County of 
Barony of 

Names of Townlands in which alterations are proposed. 

Signature, 

Address, 

Dale, 

By Order, 

Secretary. 
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Circular No. 7. Appendix. 

Act 10 Viet., c. 32. No. 4A. 

Sir, Office of Public Works, March 7, 1848. Circulars. 

I am directed by the Commissioners of Public Works to point your attention to the 
first paragraph of Circular No. 1, in which it is stated that “a strict and searching investi- 
gation will be made by the officers of the Commissioners of Public Works, as to the manner 
fn which the first or any future instalment shall have been expended.” 

In carrying out the directions of the Commissioners, you will bear in mind the “29th Section 
of the Act, which is as follows : — 

“And be it enacted. That all Labourers hired or employed to execute any Works or 
Improvements effected under the authority of this Act, shall receive the full value 
or consideration which shall be agreed to be given for their Labour respectively 
in the current coin of the realm, and not otherwise.” 

It will, in consequence, be your duty to ascertain whether the labourers employed have been 
actually paid in money, and that no deductions have been made as a set off lor rent or debts 
of any kind, which may be due to the employer. 

It is hoped and expected that very few, if any, of the owners under the terms of the Act, 
who have obtained Loans, will endeavour to evade this clause of the Act ; but that none may 
plead ignorance of the law, you will take care to distribute copies of this letter throughout 
your district; and likewise, in making every progress inspection, you will call the attention of 
the person in charge of the work, to the requirements contained in Circular No. 1, aud also to 
this communication, and leave a copy of both with him. 

I am, &c., 

Jos. C. Walker, Secretanj. 

To 

Inspector of Drainage, 

under the Act 10 Viet ■ c. 32. 



Circular No. 8. 

Act 10 Yict., c. 32. 

Sir, Office of Public Works, March 10, 1848. 

I am directed by the Commissioners of Public Works to express their regret that many 
of the landed proprietors who have obtained Loans, have omitted to forward the returns of the 
number of persons employed by them on Drainage, or other works, under the Land Improve- 
Act, Forms for which have been supplied to each proprietor. 

In the present state of the labouring population of Ireland, it is very important that the 
Board and the Government should possess an accurate knowledge of the number of labourers 
actually employed on works consequent on each Loan. 

I have, therefore, to request you will give special directions to your agents and overseers of 
Works, for the future, to forward “ regularly ” the Labour Returns at the end of each fort- 
night, as required. 

I am, & c., 

Jos. C. Walker, Secretary. 



No. 5 A. 

Mr. Griffith to Mr. Trevelyan. 

Office of Public Works, August 21, 1847- 

There are no permanent officers at present employed by the Board, who have had any 
experience in thorough draining or the improvement of lands, and the greater number of the 
engineers engaged on the arterial drainage are fully occupied in the performance of their duties 
in their respective districts. 

The system hitherto acted on in obtaining the plans, specifications, estimates, and reports 
on the several applications for loans under the Land Improvement Act, has been to select the 
most intelligent and successful officers from among the Inspectors employed in directing the 
“ Labouchere Drainage,” and entrusting them with the investigations required as they arose, 
but to make no appointments, each case beginning and terminating in itself. 

By adopting this system, every Inspector employed is on the qui vice — for, should he fail in 
making a satisfactory report in auy case, or should he occupy too much time, and thus inci ease 
the charge, he will not be employed again. And hence, the reports, &c., hitherto received, 
have been made with care, and at a very moderate expense. 

As the Inspectors lately employed in the “ Labouchere Drainage ” are resident in different 
parts of the country, the person selected to report on any applicaiion for a loan, has rarely to 
travel more than 20 or 30 miles ; and hence, the time occupied in travelling, as well as the 
carriage expense, is small in comparison with what it would be were a salaried officer resident 
in Dublin employed in each case. 

It is probable that the subsequent inspections of works in progress may, in many cases, be 

2 A2 
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made by the salaried officers of the Board, and particularly when several are called for at one 
time in the same district ; but as every applicant will expect that immediate attention be paid 
to his demand, where only one or two inspections can be made at the same time by one officer, 
it will be desirable, as being less expensive, to employ a local person, in whom the Board can 
place reliance, to make the inspection. 

By the arrangement that has been adopted, and the continuance of which I would recom- 
mend, no establishment will be created, and the payment to each Inspector employed, will be 
limited to the number of days he was actually engaged on each inspection. 

I enclose a copy of the letter of appointment sent the Inspector in each case. 



The Chairman of the Board of Public Works to Mr. Trevelyan. 



Office of Public Works, 
Dublin, November 30, 1847. 

The period having arrived for transmitting the return of the state of the staff, both 
permanent and temporary, employed under the Board of Works, as required by the Treasury 
Minutes of 25th June and 30th August last, and a sufficient length of time having elapsed to 
show the working of the several branches of duty, and the nature and amount of reductions 
which have been 'effected subsequently to the date of the last Minute, the present appears to 
me to be the proper time for making the Report required. I have, therefore, the honour to 
state, that in regard to the Minute of 25th June, which relates to the Act 10 Vic., cap. 32, 
the following arrangements have been made to secure the proper performance of the local 
duties connected with the Land Improvement Act, as well as those which relate to the pre- 
liminary investigations consequent on the applications, as well as on the inspection of the 
works : — 

1st. As regards the local duties, — 

Their Lordships were pleased to direct that the operations under the Land Improvement 
Act should be placed under the directions of the Deputy Chairman, Richard Griffith, Esq., 
who accordingly prepared instructions, which, having met with the concurrence of the other 
members of the Board, were forwarded to their Lordships on the 28th July, and returned 
approved on the 30th of the same month. These instructions are so full and clear that I do 
not feel it necessary to say anything further respecting them, than to state that they appear to 
have been such as have met every case submitted to us, and no alterations have been found 
necessary. It will be seen, from a perusal of those instructions, that there is a vast amount of 
office business necessarily requiring the assistance of a large number of clerks, draughtsmen, 
inspectors, &c. 

By a reference to the return marked A, there are at present employed in this department 
66 individuals, at daily rates of pay varying according to their talent and ability, viz. : — 



Clerks . 
Draughtsmen 
Inspectors . 



Daily Amount 
No. Pay. 

01 f 4 at 7s. to 10s. 6 d. 

■ \17 „ 5s. 

5 at 5s. 

36 „ 25s. | 

2 „ 40s. } including hotel expenses. 

2 „ 18s. J 



These numbers are at present on the increase, as may naturally be expected, from the 
numerous daily applications which are pouring in, and the overwhelming and pressing demands 
which are made to expedite the preliminary operations. To accomplish this desirable end 
every exertion is made, but notwithstanding all our endeavours to advance, delays will unavoid- 
ably occur. 

From the manner in which applicants state their titles on the face of their memorials, it is 
very often impossible to ascertain (which is required) what estate they have in the lands. 
Instead of a correspondence upon such points, it has been found better, and to be attended with 
more security, and, in the end, to save time, to ask for the deed, will, or lease, as the case may 
be, under which the applicant claims to be owner, without at all going into the title. It rarely 
happens that there is any difficulty in obtaining this information, except when parties neglect 
to furnish the documents required. 

The law advisers are of opinion, that unless some reasonable evidence of ownership is given 
in the first instance, a court of equity would not allow the Board to avail themselves of the 
protecting clauses in the Act should anything hereafter turn out to be wrong. 

Experience has shown that memorials have been presented where parties claimed to be 
owners who were found not to be so, and their own allegations as to their title not borne out 
on inspection. The notice calling upon parties to object is not conclusive, nor do I think would 
be sustained either in a court of law or equity. The qualifications for owners in this country 
differ widely from those in England, Scotland, and Wales. 

Their Lordships are aware that it-was not found either desirable or practicable to carry out 
that part of the Minute, so as to have only one establishment of officers with fixed salaries • 
and I would refer to Mr. Griffith’s letter to Mr. Trevelyan, dated 21st August, which explains 
the system proposed to be adopted, and which has been successfully acted upon, and found to 
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work both economically and satisfactorily. The work is performed with energy and dispatch. Appendix. 

as by making any unnecessary delay the Inspector in the end would be likely to risk the loss 

of reputation and re-appointment. In each case as soon as the report has been approved by No. 5 A. 
the Deputy Chairman, the Inspector is paid the sum due to him, and his account closed. By Letter from the 
this arrangement he is not paid for time when unemployed, which he might be if engaged Chairman of the 
at a fixed salary. If such was the case there would also be a difficulty in tlie apportionment WoriLto M* 1 * 9 
of the expenses' of the Inspectors, as proprietors are to pay the preliminary expenses. Trevelyan. 

The Inspectors are paid, according to their acquirements and abilities, from 18s. to 40s. per 
diem ; and the expense of a preliminary investigation varies according to the extent of the 
district and the nature of the country. To enable their Lordships to form a correct idea of 
the nature of the operations, a copy of two applications, received and acted on, is herewith sent, 
marked B. 

With respect to the subsequent inspection of the works, the following memorandum has 
been furnished to me by Mr. Griffith : — 

“ In regard to the officers whom it will be desirable to employ in making inspections and 
reports on works executed under each loan, I am of opinion that, in most cases, the Inspector 
who made the original report and estimate should be directed to make the progress inspections 
also, and thus see that the works have been carried out according to his instructions, the 
arrangement and appointment in each case to be the same as those detailed in my letter to 
Mr. Trevelyan, dated 24th August ult., namely, that there shall be no permanent salary to 
any officer, but that each inspection shall commence and terminate in itself. Should disagree- 
ments subsequently occur as to facts, between the proprietor, or his agent, and the Inspector, 
one of the permanent officers of the Board will be sent down to investigate the matter. 

“ In regard to the expense which will probably be incurred in making the several progress 
inspections, it is difficult at the present time to make an estimate. According to the 27th 
section of the Act, no instalment on any loan can exceed one-fifth part of such loan, and no 
instalment shall in any case exceed 500Z. ; it is evident therefore, that there must be at least 
five inspections on every loan, and, where the loan amounts to 12,000Z., there cannot be less 
than 25 inspections. 

“ Every exertion shall be made to arrange the several inspections in each district in such a 
manner that the Inspector can proceed from one work to another, and by this means diminish 
as far as possible the loss of time occupied in travelling, as well as carriage hire. 

“ The average expense hitherto incurred in making the preliminary inspections and reports 
amount to about lOj. per cent, on loans which exceed 1000Z., but where they vary from 500Z. 
to 1000Z., as the loss of time and expense in travelling is the same as for the large loans, the per 
centage on such loans, on an average, amounts to about 11. per cent., and the same proportion 
wdl be necessarily preserved in making the future progress inspections. 

“ In this view, taking the average of the loans to exceed 1000Z., which is the case, the pro- 
bable cost of progress inspections will amount to 2h per cent, on the expenditure.” 



No - 6 A - No. 6 A. 

No. 3. — Improvement of Landed Propertv, 

10 Viet., cap. 32. 



Office of Public Works, 

blR - day of 18 . 

^ You are hereby appointed to make an inspection and report on the memorial of 

sent herewith, applying for a loan under this Act. 
You will please acknowledge the receipt of the documents, and state when you purpose to 
visit the lands, of which you are requested to inform Mr. 

that he may either meet you himself, or appoint some competent person to accompany you in 
your inspection. 

Your particular attention should be directed to the nature of the intended improvements, as 
applicable to the lands proposed to be so improved, and after a careful inspection you will 
report thereon, taking care that your report is made, in every respect, in strict accordance with 
the instructions issued by the Board for the guidance of persons so employed. 

You will furnish your report as soon as possible after its completion, and at the same time, 
return this letter with your account, for the number of days you were employed, at the rate 
i t i , P er da y> including hotel expenses, together with all travelling charges incurred, 
the whole of which is to be charged to the applicant. 



To 



Secretary. 
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No. 7 A. 

Copies of Reports, Estimates, Specifications, and Plans, on Two Applications. 
Example, No. I. 

The following copy of the memorial of Richard Barter, M.D., applying for a loan of 
578/., together with the Report, Specifications, and Estimate of Mr. Charles W elland, In- 
spector of Drainage, shows the detail of the system which has been adopted in carrying the Act 
into operation. 

Office of Public Works, December 2, 1847. Richard Griffith. 



To the Commissioners of Public Works. 

The Memorial of the Undersigned 
Showeth, 

That your Memorialist is, within the meaning of an Act passed in the Tenth year 
of the reign of Her Majesty, Queen Victoria, intituled “ An Act to facilitate the Improvement 
of Landed Property in Ireland,” Owner of the Lands mentioned in the Schedule hereunto 

That your Memorialist proposes to increase the value of the said lands by* drainage and 
irrigation, as mentioned in, or to be inferred from the annexed Report, Plan, Estimate, and Spe- 
cification, which your Memorialist prays may be respectively considered as part ot this ms 

^ That he is desirous of obtaining a Loan for that purpose, to be secured by a rent-charge on 
the lands mentioned in the said Schedule, under the provisions of the abovementioned Act 
That the present annual value of the lands is the sum of 334/., and that the quit-rent 
and rent-charge in lieu of tithes now charged upon the same lands, amount together to the 
annual sum of 21/., as more particularly set forth in the said Schedule. . 

That the expense of effecting such drainage and irrigation in manner aforesaid is estimated 
at the sum of 578/. sterling, as more particularly mentioned and set forth in the estimate an- 
nexed : and that the estimated increase in the annual value expected to arise to the said, lands 
in said Schedule, the subject of such proposed improvements, amounts to b4Z., as set forth in 
the annexed report. , . . , ., 

And this Memorialist further states and specifies, that his estate and interest in the said 
lands and premises are as follows :f — A lease for 800 years, subject to 116/. yearly rent. 

And this Memorialist now applies and asks for the advance of the sum of 5/ 8/. sterling, by way 
of loan, under the provisions of the said Act, for defraying the expense of the proposed 
works, with such alterations and modifications as the Commissioners ot Public Works may 
approve of. 

Dated at Blarney, this 2 7th day of August, 1847. 

Signature of Owner, 

Witness of Signature of Owner, % Richard Barter, M.D., 

Jeremiah B. Morphy, 

Land Surveyor, Blarney. 



Schedule. 



Owner. j 


Occupier. 


Townland, with 
the Denomina- 
tion or reputed 
Name or Names 
by which the 
Lands are known. 


Barony or Parish, 
distinguishing which. 


County. 


Pro- 

bable 

Quality 

of 


Quit 1 
Rents. 


Rent- 
m mu 
Tithes. 


R. Barter, Esq., 
M.D. 


John Hallilian 


Moneycusker 


Parish of Kilmichael 
Barony of West 
Muskerry. 


Cork 




£. S. d. 


£. s. d. 



Report. 

The present value of the portions of Moneycusker, the subject of the proposed improvement, 
is about 9s. per acre, and its increased value after improvement may be taken at 21s. per acre, 
making an annual increase of 12s. per acre on 107 a. 1r. 64/. 7s. 



* Here state the proposed works. , 

t State what estate or interest the memorialist has in the lands, and the particulars of the title by which 
the memorialist is constituted an owner within the meaning of the Act, having regard to the provisions ot 
the Act. Also state whether the whole of said lands is held under one and the same interest or title, and 
what extent is held thereby, and if under different interests or titles, how much under each. 

$ State the occupation, residence, and post town of applicant and witness. 
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Estimate. 



No. in 
Plan. 


Occupier. 


Specification. 


j Quantity of 


Cost 

per Acre. 


Amount. 


1 


John Hallihan . 


Drained 4 ft. deep, 30 ft. apart, 
and subsoiled 


29 3 o’ 


£. «. d. 
7 10 0 


£. J. cL 
223 2 6 


2 


J. and M. Hallihan 


Drained 4 ft. deep, 30 ft. apart, 
and in detached portions. 


30 0 0 


4 10 0 


139 10 0 


3 


Achilles Wood. 


Drained 4 ft. deep, 30 ft. apart, 
and in detached portions. 


31 2 0 


5 0 0 


15*7 10 0 


4 


Michael Buckley . 


Drained 3£ ft. deep, 40 ft. 
apart, so as to come between 
the present drains. 

Making irrigation stream 
34 ft. x 2 ft., 160 perches at 
Is- 3d. per perch. 


16 0 0 


3 0 0 
£ 


48 0 0 

10 0 0 
578 2 6 



Blarney, August 2, 1847. J. B. Morphy, Land Surveyor. 



Appendix. 



Reports, Estimates, 
Specifications, and 



Land Improvement. — 10th Vic. cap. 32. 

Application having been made by Richard Barter, Esq., for a loan of the sum of 578/ to 
be expended under the provisions of the above Act, in the improvement of certain lands in’ the 
town-land of Moneycusker, barony of West Muskerry, and county of Cork 

I have inspected and examined the said lands, and given the fullest 'instructions as to the 
manner in which 1 conceived the proposed works should be executed, and bavin* estimated the 
expense of effecting the same, I now furnish the following report ° 

Report.— The applicant is owner of the entire townland of Moneycusker, under lease of 800 A _, r 

Srtlbl. “ la *° ,e “ nb - wlM “ d “ a»d -rpcur fEijESL 

Thp general character of this land i, rock,- and wild. It is composed of a series of craggy N °' 

eminences consisting of red clay slate. Between the rocks are porlion. of land of irregidai 
shapes and dimensions, generally of a wet and cold description. In some cases these detached 
patches consist of a brown peaty loam, of good depth, on a pale red gravelly clay subsoil which 
produce, good coarse pasture. In sueh instances the land will be much increased ii value 

,ake ninny years to come naturally into a 
profitable condit.on if left to itself after ,t ,s drained, I have suggested to the proprietor the 
advantage of burning the top surface, and putting ,h. land tlirougSi regular comae of tillage 
and thus at once to destroy the semi-aquatic plants which it now produces (subsoiling is untie-' 
cess ary). He has requested ine to iumish an estimate for this purpose, and also for the erec- 
fetto annexed” “ d r ° moval * f old ' crook ' d > “J insufficient ones, as appears by his 

Some portions of the land proposed to be drained are cold, ent-out bog ; some so had. so 
sterile, and so completely divested of all active surface or peaty vegetable mould, that I have 
rejected them altogether, and have only marked upon the map such parts as I consider by 
good management after the drainage and subsoiling have been effected, will repay the expen- 
diture. I have also estimated for some patches of ground to be acted upon ihich were not 
marked upon the applicant s map so that the acreage upon the whole may nearly agree with 
the statement contained in his application. J J & 

„J h ' a ? pllc Jf °“ f ” ? s, “ *° form * course for an irrigating stream 1 do not think was well 
11 ” 0uI ? be ooootoary to form a course of considerable length, winding intricately 
.ound the irregular bases of many rocky heights in order to keep up the level, and, as thi 
quantity of ground which might be irrigated would be inconsiderable, I am of opinion that the 
work should not be undertaken ; I have not, therefore, included it in iiy estimate 

aVboWb si? f“ eh r re Sl,0llld b ” ,ak “ i» out the drain, on the land, for, 

although the fall is sufficient m all parts, yet the inclinations are so various that no general rule 
can be laid down even for one large patch I have taken much pain, to mark the drains on 
the accompanying map as nearly as possible in the right direction, having carefully gone over 

blX dSr'f ' P “ rP °f “ b ' r ™ diIj bj “ S*”” “* tho W-L ”u« 
asmmyS ^ S 8 “ " ° f P ‘ ,Cb “ ° f “■ in .*• in, “'” ah b '*"™ 

anfeSL g id''f„rT S “f ”* .** *«-W ,h °” Sb "* "W** 4 I I have marked them 
theroarT' d i ^ °” 0 recommend a paved waterway on the surface of 

the road, in order to retain the water at a sufficiently high level to irrigate the adjoining land. 

Sod tones f s be **>•* a “ d .*T Wtar P 80 ** houlder. appeir is essential, 
uooa stones lor drainage can be conveniently procured. 

1847. Charles Welland, Inspector of Drainage. 



Copy of Applicant’s Letter. 

Dear Sir, 

levellio.i.s.w'f!. 1 ”” 'a recom uiendation as to the necessity of having an estimate for 
levelling useless fences and roads, as well as erecting new fences on my property, at Moneycusker, 
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I would feel very much obliged if you would kindly recommend such works in putting in your 
Report. It would be also very advisable if an estimate went in, for burning the coarse rushy 
land so as to bring it quickly to a state of productiveness. 

Your obedient servant, 

Clarks Wetland, Esq. K - B “ TW! - 

PS. You are at liberty to make this letter part of my memorial. 



Specification for Thorough Drainage (with broken stones.) 
Barony of West Muskerry, County of Cork. 

Proprietor Richard Barter, Esq. 

Covered Main Drains. 



Submains. 

These shall be cut 42 inches deep, 20 inches wide at top, 12 inches wide at bottom. They 
shall be carried along the low side of the fields, or portions of land to be drained, at a distance 
from the fences of 10 feet, and through natural hollows, where necessary. No submain to be 
allowed to run beyond a length of 300 yards, without discharging itself into a covered or open 
main drain. 

Minor Drains. 

These shall be cut 36 inches deep, 15 inches wide at top, 4 inches wide at bottom, and at a 
distance of 21 feet apart. They shall be inn in a straight direction, parallel to each other, 
directly up and down the declivity, (when possible). No minor drain to be allowed to run 
beyond a length of 150 yards, without discharging itself into a submain. 

Filling In. 

All the drains, (or a large number of them,) having been opened and cut in a workmanlike 
manner, and it being ascertained that no water is standing in any of them, the filling in may be 
commenced. 

Minor Drains. 

Into each minor drain shall be put 1 2 inches of broken stones in depth, the stones having 
been broken to a size not exceeding 2£ inches in diameter. Great care should be taken that the 
bottom of the drain be clean, and that no clay or dirt be put in along with the stones ; a sod (or 
clay, as may be convenient,) 3 inches thick, shall be placed carefully on top, and the whole 
tramped upon or rammed hard. The drain shall then be filled up with the stuff previously 
shovelled out, observing to keep the active soil for covering the top. The putting in of the stones 
shall invariably be commenced at the highest part or head of the drain. 

Filling in Submains. 

In each submain a conduit shall be formed of 6 inches in height, 6 inches wide, and the 
filling in completed as above described ; 8 inches of broken stones being placed overhead. 

General Rules. 

1st. The mouths of the covered main or submain drains shall be built about with solid 

masonry of stone work, set in mortar, carried up with the same slope as the sides of the open 
main drain into which they discharge themselves. 

2nd. — Before filling in the stones, great care must be taken that the bottom of the drains be 
clean, and that no clay or dirt be put in along with them. The putting in of the stones to be 
commenced at the highest part or head of the drains. 

3rd, — In case of an entire field being thorough-drained, a drain shall be cut at the top of it, 
parallel to the fence, and running at a distance from it equal to one-half the distance between 
each of the minor drains, into one or more of which (as may be necessary) it shall discharge it- 
self. The remainder of the minor drains to be discontinued at a distance from this drain equal 
to the entire distance between each of the minor drains ; this drain to be of the same dimensions, 
to be filled with the same material, and in like manner, as the minor drains above described. 

4th. — No open drain shall run into a closed one. 

The whole to be executed in a proper and workmanlike manner ; and the work to be main- 
tained in like good order as when approved of at its completion, for so long as any interest shall 
be payable for the money advanced on account of its execution. 

Dated, 

Signature of Inspector, 

Post Town, 
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Landed Property Improvement Act. — 10 Viet. c. 32. 
Estimate for Open Main Drainage, to be executed in accordance with the 
accompanying Specification. 



Quantity. 


DESCRIPTION OF WORK. 


Rate.’ 






Lineal perches of Main Drain to be improved, 
from A to B on accompanying Map, at per 

Ditto ditto from C to D on ditto . 

Ditto ditto from E to F on ditto 

Ditto ditto from G to H on ditto 

Ditto ditto from I to J on ditto . . 

Ditto ditto from K to L on ditto 

Gullets under road at points A B D on ditto . . 




£. s. d. 


1 


To be taken up and the foundation sunk so 
as to admit of the free passage of the 
water from main drains 

Bridge to be erected at point on ditto 

Bridge to be underpinned at point on ditto 

Paved passage for water across the surface of 
road at point C on Map 


10s. 


0 10 0 




Total 







£. 



d. 



No. 7 A. 

Reports, Estimates. 
Specifications, and 



Landed Property Improvement Act. — 10 Viet. c. 32. 

accordance with the accompanying 



Estimate for Thorough Drainage, to be executed 
Specification. 



DESCRIPTION OP WORK. 



Lineal perches (16$ feet) of minor drains per acre, to 

be opened, at per perch 

21 feet apart, 3 feet deep, 15 inches wide at top 
and 4 inches wide at bottom 

Lineal perches of broken stones at drain sides, at per 

perch . . . ... . 

12 inches deep in drains. 2$ inches diameter. 

Pipe Tiles inches in length, at per 1000, on the 
average 

Lineal perches of drains, the materials to be laid in, 

and the drains filled, at per perch 

The stones to be put into drains, with the hands 
free from earth, to be covered with surface sods, 
grass side under, well tramped, and drains 
filled. 

Lineal perches of sub-mains to be opened, filled, and 
closed, at per perch 

3 feet 6 inches deep, 20 inches wide at top, and 12 
inches at bottom, to be supplied with conduits 
formed of small flags, and the broken stone placed 
over to the height of 14 inches at bottom 

Lineal perches of main drains to be opened, at per 
perch 

4 feet deep, 5 feet wide at top, 1 foot 6 inches at 
bottom, the spoil to be removed two feet from 
the edges of the drains, and deepened off in a 
workmanlike manner 

Cost of draining one statute acre 

Acres at £4 19s. 4 id. per acre ....... 



£. s. d. s. d. 

1 11 6 



Total 496 17 6 



2 B 
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Appendix. 
No. 7 A. 



Landed Property Improvement Act. — 10 Viet. c. 32. 



Estimate for removing Rocks and Stones, Subsoiling or Trenching, to be executed ii 
8p^ficafton™and’ accordance with the accompanying Specifications. 

Plans. ’ 



DESCRIPTION -pF WORK. 



Men will clear one statute acre, at' per day. 

Ploughs with 12 horses will subsoil one statute acre, 

at per day 

Men with spades and picks, will subsoil one statute 
acre, at per day ......... 

The men to pick up the large stones which may be 
met with by the subsoil plough, and to throw 
them upon the surface of the land, from whence 
they are to be removed to the site of new fences, 
or broken for drains 

No allowance is made for carting off the stones, as 
the expense of procuring materials for drains and 
fences is estimated for in these works respectively. 

Cost of removing stones, and subsoiling 
one statute acre 



Acres at £2 15s. per a 



1 10 0 
15 0 



Landed Property Improvement Act. — 10 Viet. c. 32. 

Estimate for Farm Road Making and Fencing to be executed in accordance with the 
accompanying Specification. 



DESCRIPTION OF WORK. 



Lineal perches (16J feet) of farm stone fences, marked 
on Map, at per perch. 

Ditto ditto of farm fences, open ditch 
and bank, marked on Map .... 

The fences to be 4 feet wide at base, and 2 feet 6 
inches on top, and 4 feet high, to be securely 
faced on both sides with flat stones, placed on 
edge. 



Lineal perches of road formed from 
on Map, at per perch. 

Perches of useless fences removed . 
Cubic yards broken stones to be laid c 
yard. 

Total . 






road, at per 



Estimate for Paring and Burning. 



Quantity. 


DESCRIPTION OF WORK. 


Rate. | 


Amount. 


16 


Men (with hoe-shaped implements, called gruffauns) will pare 
off the surface of one acre, in large thin sods, at per man 


£. d. 

0 0 


£. S. d. 
0 16 0 


6 


"Women, or boys, will collect the sods when dry, and place 
them in small heaps to burn, at per women 


0 0 6 


0 3 0 




Cost of one acre 




0 19 0 


60 


Acres to be pared and burned, at per acre 


0 19 0 


57 0 0 
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No. 7 A. 

Reports, Estimates, 
Specifications, and 
Plans. 



Landed Property Improvement Act. — 10 Vic. c. 32. 



Summary. 



Quantity. 



DESCRIPTION OF WORK. 



Open main drainage 

Acres of land to be thorough drained, at per acre . 
Acres of land to be thorough drained, at per acre . 
Acres of land to be thorough drained, at per acre . 
Acres of land to be thorough drained, at per acre 
Acres to be sub-soiled by the plough and manual labour, 

at per acre 

Acres to be sub-soiled by the plough, at per acre 
Acres to be sub-soiled by the plough, at per acre . . 

Acres to be sub-soiled by the plough, at per acre . 
Acres to be sub-soiled by manual labour, at per acre . 
Acres to be sub-soiled by manual labour, at per acre . 
Acres to be sub-soiled by manual labour, at per acre . 
Acres to be sub-soiled by manual labour, at per acre 
Acres to be cleared of stones, at per acre .... 
Acres to be cleared of stones, at per acre .... 
Acres to be cleared of stones, at per acre .... 
Acres to be cleared of stones, at per acre . . ,. 

Acres of laud to be levelled, clayed, or gravelled, at per 
acre. 

Acres of land to be levelled, clayed, or gravelled, at per 
acre. 

Acres of land to be levelled, clayed, or gravelled, at per 
acre. 

Acres of land to be levelled, clayed, or gravelled, at per 

Acres of land to be pared and burned, at per acre . 
Acres of land to be irrigated, at per acre .... 
Farm roads to be completed ... .... 

Farm roads to be completed 

Farm stone fences 

Farm open ditch and bank fences, faced with stone . 

Bad farm fences removed 



Contingencies, Preliminary Survey, Valuation, Overseering, &c., 10 
per cent 

Total Amount of Estimate £ 



ture of Inspector, Chas. W. Welland. 



Date, October 28, 1847- 



Total Amount of Estimate . 
Total Improved Value . 

Making a return equal to £6 19 
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Toivnland. 


Description of Soil. 


Quantity. 


Value 
per Acre. 


I "" e ; ,se Increase in i 

per V Acre Lut - 


Observations. 


Moneycusker J 




A. „ „ 








Cut out bog, 
cold and 

stoney. 


40 0 0 


0 2 '0 


0 8 0 16 0 0 


To be drained and 
sub-soiled. 


Ditto . 


Coarse wet pas- 


60 0 0 


0 6 0 


0 12 0 36 0 0 


To be drained and 
burned. 


Ditto . 


Good arable . 


50 0 0 
150 0 0 


0 14 0 


010 2 10 0 
54 10 0 


To be improved 
by new fences, 
and clearing 

away old ones. 
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Appendix. Example, No. 2. 

No. 7 A. To avoid unnecessary repetition, in this second example, the series of papers which ac- 

Reports, Estimates, companied the original application have been withheld. 

Specifications, and But the whole of the documents connected with the Report, Specifications, Estimate, and 
P' ans - Plan of the Inspector of Drainage are transmitted. 

•h Richard Griffith. 

Office of Public Works, December 2, 1847. 



9th and 10th Viet., chap. 32. 

Report on the Drainage of Lev ally and Graigueguard, the property of Robert Fitz- 
gerald, Esq., by William Stuart Trench, Inspector of Drainage. 
g [Rj Queen's County, Barony of Clarmallagh. 

See Appendix Having made a minute examination of the lands of Levally and Graigueguard, I beg 

Plans, Land leave tQ su bmit the following Report : — The townland of Levally contains upon the whole 

Improvement, 345 A 1r ]5p ; anc i that of Graigueguard, 397a. Ip., the lands form part of the demesne of the 

proprietor, and are now mostly farmed by himself. 

They are situated within two miles of the town of Rathdowney. 

The portions coloured green upon the map have been already thorough drained, under Mr. 
Labouchere’s letter. 

The lands are chiefly of a moory nature, intermixed with breadths of good clay land, lying 
upon a bed of limestone gravel, which contains large boulders of limestone ; it was attempted to 
drain these lands to the depth of 4 feet, under Mr. Labouchere’s letter, but it became very 
expensive, in consequence of the necessity of removing these boulders, deeply embedded as they 
were in the substratum. 

To effect the complete improvement of these lands, it is proposed to open drains 26 feet apart 
and 3 feet deep, having 10 inches of broken stones in bottom, with a liberty (see specification) to 
alter the distance between the drains to 21 feet, and the depth to 32 inches, if the boulders above 
alluded to should impede the cutting them to the depth of 3 feet. The open main drains, one of 
which marked on map from A to D are also estimated for, as requisite to discharge the waters 
and at the same time to fence the lands. 

The soil is generally of good quality,, lying at an elevation of about 430 feet above the level 
of the sea. 

November 28, 1847. 



Lot No. 1. 

Landed Property Improvement Act. — 10 Viet., c. 32. 

Specification for Main Drainage. 

Barony of Clarmallagh, County of Queen’s. 

Proprietor, Robert Fitzgerald, Esq. 

Open Main Drains. 

The deepening and improving of the main drain, No. 1, is to be commenced at the point 
F H and K on the accompanying map, and from thence a gradient carried up to the points 
G I and L, having an inclination of at least 4 feet per --j 

statute mile, and sunk to the depth of 5 feet. It shall be 
2 feet wide at bottom, and the side slopes shall average 
1 to 1 at least, unless in rock cutting, when the side slopes 
may be diminished to six inches to one foot ; all sharp 
angles, projecting stones, and other impediments to the free discharge of the water, must be care- 
fully removed. The spoil or material raised in sinking and improving the drain, when not im- 
mediately used for top-dressing the adjoining lands, or for filling useless holes or drains, is to be 
removed to a distance of feet from the edge of the main drain, and dressed off in a work- 
manlike manner. 

The bridge marked at the point on the accompanying map to be 



The whole to be executed in a proper and workmanlike manner, and the work to be main- 
tained in good order for so long as any interest shall be payable for the money advanced on 
account of its execution. 

Dated 28 th November, 184 7. 
Signature of Inspector, W.w. S. Trench. 

Post Town, Mountrath. 
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Specification for Thorough Drainage with broken Stones 
Barony of Clarmallagh, County of Queen’s. 

Proprietor, Robert Fitzgerald, Esq. 

Covered Main Drains. 

These shall be cut inches deep, inches wide at top, 

bottom ; the materials used in them shall be 

The side walls shall be inches in height, inches thick, and well' 

at bottom. They shall be covered with 



Appendix. 

No. 7 A. 

Reporls, Estimates, 
Specifications, and 
Plans. 



inches wide at 



Submains. 

These shall be cut 42 inches deep, 18 inches wide at top, 14 inches wide at bottom. They 
shall be carried along the low side of the fields, or portions of land to be drained, at a distance 
from the fences of 13 feet, and through natural hollows, where necessary. No submain to be 
allowed to run beyond a length of 150 yards, without discharging itself into a covered or open 
main drain. 



Minor Drains. 

These shall be cut 36 inches deep, 15 inches wide at top, 4 inches wide at bottom, and at 
a distance of 26 feet apart. They shall be run in a straight direction, parallel to each other, 
directly up and down the declivity, (when possible). No minor drain to be allowed to run 
beyond a length of 200 yards, without discharging itself into a submain. 



Filling In. 

All the drains, (or a large number of them,) having been opened and cut in a workmanlike 
manner, and it being ascertained that no water is standing in any of them, the filling in may 
be commenced. 

Minor Drains. 

Into each minor drain shall be put 10 inches of broken stones in depth, the stones havino- 
been broken to a size not exceeding 2$ inches in diameter. Great care should be taken that 
the bottom of the drain be clean, and that no clay or dirt be put in alog with the stones; a 
sod, (or clay, as may be convenient,) 3 inches thick, shall be placed carefully on top, and the 
whole tramped upon or rammed hard. The drain shall then be filled up with the stuff pre- 
viously shovelled out, observing to keep the active soil for covering the top. The putting in of 
the stones shall invariably be commenced at the highest part or head of the drain. 

Filling in Submains. 

In each submain a conduit shall be formed of 6 inches in height, 4 inches wide, and the 
filling in completed as above described. 

General Rules. 

1st. The mouths of the covered main or submain drains shall be built about with solid 
masonry of stone work, set in mortar, carried up with the same slope as the sides of the open 
main drain into which they discharge themselves. 

2nd. Before filling in the stones, great care must be taken that the bottom of the drains be 
clean, and that no clay or dirt be put in along with them. The putting in of the stones to be 
commenced at the highest part or head of the drains. 

3rd. In case of an entire field being thorough-drained, a drain shall be cut at the top of it, 
parallel to the fence, and running at a distance from it equal to one-half the distance between 
each of the minor drains, into one or more of which (as may be necessary) it shall discharoe 
itself. The remainder of the minor drains to be discontinued at a distance from this dram 
equal to the entire distance between each of the minor drains ; this drain to be of the same 
dimensions, to be filled with the same material, and in like manner, as the minor drains above 
described. 

4th. N o open drain shall run into a closed one. 

The whole to be executed in a proper and workmanlike manner; and the work to be maiu- 
tained in like good order as when approved of at its completion, for so long as any interest 
shall be payable for the money advanced on account of its execution. 

Dated, 28 th November, 1847. 

Signature of Inspector, Vm. Stuart Trench. 

Post Toum, Mountrath. 

.*** As the subsoil in these lands abounds in rock, I would recommend a liberty to sub- 
stitute drains 21 feet apart and 32 inches deep, in place of those now specified for, should the 
rock become too difficult to work. This, however, should only be sanctioned after an exami- 
nation by the Inspector. — W. S. T. 
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Lol No. 2. 

Specification for Main Drainage. 

Barony of Clarmallagh, County of Queen’s. 

Proprietor., Robert Fitzgerald, Esq. 

Open Main Drains. 

The deepening and improving of the main drain. No. 2 is to be commenced at the point 
A on the accompanying map; and from thence a gradient, carried up to the point D having an 
inclination of at least 4 feet per statute mile, and sunk to the depth of 5 feet. It shall be 
2 feet wide at bottom, and the side slopes shall average ^ to 1 at least, unless in rock cutting, 
when the side slopes may be diminished to six inches to one foot; all sharp angles, projecting 
stones, and other impediments to the free discharge of the water, must be carefully removed. 
The spoil or material raised in sinking and improving the drain, when not immediately used 
for top-dressing the adjoining lands, or for filling useless holes or drains, is to be made into a 
fence as per section, feet from the edge of the main drain, and dressed off in a workman- 
like manner. 

The bridge marked at the point on the accompanying map to be 

The whole to be executed in proper and workmanlike manner, and the work to be maintained 
in good order for so long as any interest shall be payable for the money advanced on account 
of its execution. 

Dated 28 th November, 1847. 

Signature of Inspector, Wm. S. Trench. 

Post Town, Mountrath. 



Appendix. 

No. 7 A. 

Reports, Estimates, 
Specifications, and 
Plans. 



Lot No. 2. 

Specification for Thorough Drainage with broken Stones. 

Barony of Clarmallagh, County of Queen’s. 

Proprietor, Robert Fitzgerald, Esq. 

Govered Main Di-avis. 

These shall be cut 42 inches deep, 30 inches wide at top, 24 inches wide at bottom ; 
the materials used in them shall be 

The side walls shall be 12 inches in height, 6 inches thick, and well at bottom. They 
shall be covered with a flag not less than 3 inches thickness. 



Submains. 

These shall be cut 42 inches deep, 18 inches wide at top, 14 inches wide at bottom. They 
shall be carried along the low side of the fields, or portions of land to be drained, at a 
distance from the fences of 13 feet, and through natural hollows, where necessary. No sub- 
main to be allowed to run beyond a length of 150 yards, without discharging itself into a 
covered or open main drain. 

Minor Drains. 

These shall be cut 36 inches deep, 15 inches wide at top, 4 inches wide at bottom, and at 
a distance of 26 feet apart. They shall be run in a straight, direction, parallel to each other, 
directly up and down the declivity, .(when possible). ;No minor drain to be allowed to run 
beyond a length of 200 yards, without discharging itself into a submain. 



Filling In. 

All the drains, (or a large number of them,) having been opened and cut in a workmanlike 
manner, and it being ascertained that no water is standing in any of them, the filling in may 
be commenced. 



Minor Drains. 



Into each minor drain shall be put 10 inches of broken stones in depth, the stones having 
been broken to a size not exceeding 2^ inches in diameter. Great care should be taken that 
the bottom of the drain be clean, and that no clay or dirt be put in along with the stones; a 
sod, (or clay as may be convenient,) 3 inches thick,, shall be placed carefully on top, and the 
whole tramped upon or rammed hard. The drain shall then be filled up with the stuff pre- 
viously shovelled out, observing to keep the active soil for covering the top. The putting 
in of the stones shall invariably be commenced at the highest part or head of the drain. 




Filling in Submains. 

In each submain a conduit shall be formed of 6 inches in height, 4 inches wide, and the 
filling in completed as above described. 

General Rules. 

1st. The mouths of the covered main or submain drains shall be built about with scilid 
masonry of stone work, set in mortar, carried up with the same slope as the sides of the open 
main drain into which they discharge themselves. 
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2nd. Before filling in the stones great care must be taken that the bottom of the drains be Appendix, 

clean, and that no clay or dirt be put in along with them. The putting in of the stones to be — ~ 

commenced at the highest part or head of the drains. No ' 7 A - 

3rd. In ease of an entire field being thorough-drained, a drain shall be cut at the top of it R e P°rts, Estimates, 
parallel to the fence, and running at a distance from it equal to one-half the distance between ph— ° a ° S,an 
each of the minor drains, into one or more of which (as may be necessary) it. shall discharge 

itself. The remainder of the minor drains to be discontinued at a distance from this drain 

equal to the entire distance between each of the minor drains ; this drain to be of the same 
dimensions, to be filled with the same: material, and in like manner, as the minor drains above 
described. 

4th. No open drain shall run into a closed one. 

The whole to be executed in a proper and workmanlike manner ; and the work to be main- 
tained in like good order as when approved of at its completion, for so long as any interest 
shall be payable for the money advanced on account of its execution. 

Dated 28th November, 1847. 

Signature of Inspector, Wm. Stuart Trench. 

Post Town, Mountrath. 

* s * As the subsoil in these lands abound in rock, I would recommend, a liberty to substitute 
drains 21 feet apart and 32 inches deep, in place of those now specified, should the rock 
become too difficult to work. This, however, Should only be sanctioned after an examination 
by the Inspector. — W. S. T. 



Lot No. 1. 

Landed Property Improvement Act. — 10 Viet. c. 32. 

accordance with the accompanying 



Estimate for Open Main Drainage, to be executed 
Specification. 



DESCRIPTION OF WORK. 



Lineal perches of Main Drain to be improved, 



from F ti 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



G on accompanying Map, at per perch. I ^ 2Q J2 0 29 ]2 



ditto from H 
ditto from K to L c 
ditto from G to He 
ditto from I to J < 
ditto from K to L ( 
Gullet under road at point o 
Bridge to be erected at point o 
Bridge to be underpinned at point 
Total 



ditto 
ditto 
ditto 
ditto 
l ditto 
ditto, 
ditto 



Lot No. 1 . 

Landed Property Improvement Act. — 10 Viet. c. 32. 



Estimate for Thorough Drainage, to be executed in accordance with the accompanying 
Specification. 



Quantity. 


DESCRIPTION OF WORK. 


Rate. 


\ 








£. 




d. | £. s . 


d. 


96 


Lineal perches (16£ feet) of minor drains per acre, to 














be opened, at per perch 


5 d. 


2 


0 


0 




96 


Lineal perches of broken stones, at per perch . 

Pipe Tiles inches in length, at per 1000, on the 


4 d. 


1 


12 


0 




96 


Lineal perches of drains, the materials to be drawn laid 














in, and the drains filled, at per perch .... 


3d. 


1 


4 


0 i 




6 


Lineal perches of sub-mains to be opened, filled, and 














closed, at per perch 

Lineal perches of main drains to be opened, filled, and 


Is.dd. 


0 


9 


0 | 






closed, at per perch. 














Cost of draining one statute acre 




5 


5 






62 


A cres at £5 5s. per acre 








£ 325 10 


0 




Total 








£ 325 10 


0 
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Appendix. Lot No. 2. 

N~Ta Landed Property Improvement Act. — 10 Viet. c. 32. 

Reports, Estimates, Estimate for Open Main Drainage, to be executed in accordance with the accompanying 
Specifications, and Specification. 



Plans. 


No. 


Quantity. 


DESCRIPTION OF WORK. 


Rate. 










480 


Lineal perches of Main Drain to be improved, 
from A to D on accompanying Map, at per perch. 
Ditto diito from C to D on ditto 

Ditto ditto from E to F on ditto . . 

Ditto ditto from G to H on ditto 

Ditto diito from I to J on ditto 

Ditto ditto from K to L on ditto 

Gullet under road at point on ditto . . 

Bridge to be erected at point on ditto 

Bridge to be underpinned at point on ditto . 


4s. 


£. S. d. 
96 0 0 


£. s. d. 










Total .... 




. . . £ 


96 0 0 



Lot No. 2. 

Landed Property Improvement Act. — 10 Viet. c. 32. 

Estimate for Thorough Drainage, to be executed in accordance with the accompanying 
Specification. 



Quantity. 


DESCRIPTION OF WORK. 


Rate. 






' 






£. s. d. 


£. s. d. 




Lineal perches (164 feet) of minor drains per acre, to 












5 d. j 








Lineal perches of broken stones, at per perch . 




1 12 0 






Pipe Tiles inches in length, at per 1000, on the 










Lineal perches of drains, the materials to be drawn laid 










in, and the drains filled, at per perch ..... 


3d. 








Lineal perches of sub-mains to be opened, filled, and 










closed, at per perch 


Is. 6 d. 


0 9 0 






Lineal perches of main drains to be opened, filled, and 










closed, at per perch 










Cost of draining one statute acre ■ • 




5 5 0 




83 


Acres at £5 5s. per acre 




. . . £ 


435 15 0 




Total 




. . . £ 


444 15 0 



Lot No. 1. 



Landed Property Improvement Act. — 10 Viet., c. 32. 

Estimate for Farm Road Making and Fencing, to be executed in accordance with the 
accompanying Specification. 



Quantity. 


DESCRIPTION OF WORK. 


Rate. 


1 


100 


Lineal perches (164 feet) of farm fences, marked with 
strong blue lines from O to P, on map, at per perch . 
It shall he 6 feet wide at top, 

5 feet deep, and 12 inches / \ <f 


5s. 


£. s. d. 
25 0 0 


£. s. d. 


56 


formed from the material 1? far 

raised in sinking, accord- 'Wjj# 

ing to annexed section. 

Ditto ditto of farm fences, open ditcli 

and bank, marked in blue, lines from R to S on map. 

The drain shall be 5 feet 6 /0k 

inches wide at top, 4 feet 6 /. A 

inches deep, 1 foot wide at / r .& . 


2s. 6 d. 


LOO 


• 




bottom, with a bank formed ^ 

from the material raised in Jv 

sinking, according to- an- 
nexed section. 

Lineal perches of road formed from to 

on map, at per perch.. 

Cubic yards broken stones to be laid on road, at per 
yard. 










' £ 


32 0 0 
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Lot No. 2. 

Landed Property Improvement Act. — 10 Viet., c. 32. 

Estimate for Farm Road Making and Fencing, to be executed in accordance with the 
accompanying Specification. 



Reports, Estimates, 
Specifications, and 
Plans. 



DESCRIPTION OF WORK. 



Lineal perches (163-feet) of farm stone fences, marked 
on map, at per perch 

Ditto ditto of farm fences, open ditch 
and bank, marked in blue lines from B to P and C, 
on map 

It shall be 5 feet 6 inches wide 
at top, 4 feet 6 inches deep, 
and 1 foot bottom width, with 
a bank formed from the 
material raised in' sinking, 
according to annexed section. 

Cubic yards broken stones to be laid on road, at per 
yard 

Total . 



Landed Property Improvement Act. 

Summary. 



description of work. 



Cogencies, Preliminary Survey, Valuation, Ovcrseering, &c., 10 per 
Total amount of Estimate per Lot 1' ..... f 



Signature of Inspector, Wm. Stuart Trench. 



Date, November 28, 1847. 
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Appendix. 

No. 7 A. 

Reports, Estimates, 
Specifications, and 
Plans. 



No. 8 A. 
Order for a Loan. 



Landed Property Improvement Act. — 10 Viet., c. < 
Summary. 



DESCRIPTION OF WORK. 



Perches open main drainage 

Acres of land to be thorough drained, at per acre 
Acres of land to be thorough drained, at per acre 
Acres of land to be thorough drained, at per acre 
Acres of land to be thorough drained, at per acre 
Acres to be sub-soiled by the plough, at per acre 
Acres to be sub-soiled by the plough, at per acre 
Acres to be sub-soiled by the plough, at per acre 
Acres to be sub-soiled by the plough, at per acre 
Acres to be sub-soiled by manual labour, at per acre 
Acres to be sub-soiled by manual labour, at per acre 
Acres to be sub-soiled by manual labour, at per acre 
Acres to be sub-soiled by manual labour, at per acre 
Acres to be cleared of stones, at per acre 
Acres to be cleared of stones, at per acre 
Acres to be cleared of stones, at per acre 
Acres to be cleared of stones, at per acre 
Acres of land to be levelled, clayed, or gravelled, at 



per 



Acres of land to be levelled, clayed, or gravelled, at per 
Acres of land to be levelled, clayed, or gravelled, at per 
Acres of land to be levelled, clayed, or gravelled, at per 



Acres of land to be irrigated, at per ; 
Acres of land to be irrigated, at per 
Farm roads to be completed . 

Farm roads to be completed . 

Farm stone fences 
Farm open ditch and bank fences 
Perches covered main drains 



£. s. d. 

5 5 0 



Contingencies, Preliminary Survey, Valuation, Overseering, &c., 10 | 59 4 0 

per cent. 

Total Amount of Estimate per Lot 2 



£. i. . 

96 0 



592 1 0 



. . £ 651 5 0 



Signature of Inspector, Wm. Stuart Trench. 

Date, November 28, 1847. 

Schedule of Lands to be Improved with the present Value, and increase in the Value. 









( With C 


me Plan.) 










No. 

of 

Lot. 


Townlaml. 


of Land 
improved. 


Description of Soil. 


Present 

Value 

per 

Statute 

Acre. 


Increase 
per Acre. 


Increase 
in the 
Value of 

Lot. 


Cost of 
improving 
each Lot. 


Per 

Centage 

Lot. 


, 


Levally . 


62 0 0 


Moory, arable, and 


£. s. d. 
0 7 6 


£. s. d. 
0 11 0 


£. s. d. 
34 2 0 


£. s. d. 
425 16 0 


£. *. d. 
8 0 2 


2 


Graigueguard 


83 0 0 


Moory, and wet clay . 


0 7 6 


0 10 0 


41 10 0 


651 5 0 


6 10 0 






145 0 0 








75 12 0 


1077 1 0 


7 1 6 



Total Amount of Estimate . . . £1077 1 

Total Improved Value .... 75 12 

Making a Return of £7 1 6 per cent. 



No. 8 A. 

Landed Property Improvement Act. — 10 Viet., cap. 32. 

Order for a Loan. 

Whereas uuder the provisions of an Act passed in the Tenth Year of the Reign of 
Her Majesty Queen Victoria, intituled “An Act to facilitate the Improvement of Landed 
Property in Ireland,” 

of 

in the County of Owner, within the meaning of the said Act, 

of the Lands hereinafter mentioned, or referred to, has heretofore made application to the 
Commissioners of Public Works in Ireland, for a Loan under the provision of said Act. And 
Whereas We the said Commissioners did duly investigate the subject of such Application, 
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and take the necessary steps in respect thereof, as by the said Act directed ; and have approved 
of certain necessary Works for the Improvement of said Lands according to a certain Plan and 
Specification which has been approved of by Us. Now we the Commissioners of Public 
Works in Ireland, in pursuance of the powers and authorities in Us by the said Act vested, 
have ordered and declared, and do by this our Order, Order and Declare that, a Loan 
of pounds, 

sterling, shall be made to the said under 

the provisions of said Act. And we do further order that, the said Sum of 

pounds 

be laid out in the necessary Works for the Improvement of the Lands in the Schedule 
hereunto annexed mentioned, and that said Works shall be executed according to the Plan 
and Specification which has been so approved of by Us. And we do hereby further Order 
and Declare, that the Lands to be charged with the said Loan, are those set forth in the Sche- 
dule for that purpose hereunto annexed, and which said Schedule We do hereby further Order 
and Declare shall be taken and considered as part of this our Order. 

In Witness whereof We the Commissioners of Public Works in Ireland, have hereunto, 
and to a Duplicate hereof, affixed our Common Seal, this 

day of in the Year of Our Lord One Thousand 

Eight Hundred and Forty- 
By Order 

Secretary. 

The Schedule to which the foregoing Order refers. 



0 ™, 


Townland or 
^Denomination by which 
Lands are known. 


Barony in which Lands 
are situate. 


County 

in which Lands 
are situate. 


Number of Ordnance 
Sheet on which 
Lands are shown. 













Appendix. 

No. S A. 
Order for a Loan. 



Landed Property Improvement Act. — 10 Viet., cap. 32. 

Form of Certificate for Issue of Money. 

To the Paymaster of Civil Services in Ireland. 

The Commissioners of Public Works in Ireland, pursuant to the provisions of an Act passed 
in the Tenth Year of the Reign of Her Majesty Queen Victoria, intituled “ An Act to facilitate 
the Improvement of Landed Property in Ireland,” do hereby certify, to the Paymaster of 
Civil Services in Ireland, that the Sum of 
Pounds is now to be issued to 



°f in the County of 

being the Instalment of a Loan of 

agreed by us to be made to the 

® aid . for the 

Improvement of the Lands mentioned in an Order made by us, bearing date the 
da y . One Thousand Eight Hundred and Forty 

and which Loan was duly sanctioned by the Lords Commissioners of Her Majesty’s Treasury, 
as signified by letter bearing date the day of ' One Thou- 

sand Eight Hundred and Forty 

In witness whereof. We, the Commissioners of Public Works in Ireland 
have hereunto affixed our Common Seal, this day of ’ 

in the Year of our Lord One Thousand Eight Hundred and 

Forty 

By Order, 

Particulars of Loan. Sea-star, j. 

Amount sanctioned . . £ 

,, of previous issues, £ 

„ now required, £ 



Balance, £ 



Landed Property Improvement Act. — 10 Viet., cap. 32. 

Form of the Certificate where preliminary expenses form part of sum in respect of which rent- 
charge is to be charged. 

To the Paymaster of Civil Services in Ireland. 

• ^ HE ^°“™J ssl0ners of Public Works in Ireland, pursuant to the provisions of an Act passed 
m the Tenth Year of the Reign of Her Majesty Queen Victoria, intituled, “ An Act to facili- 

2 C 2 
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Appendix. tate the Improvement of Landed Property in Ireland,” do hereby certify to the Paymaster of 
No"1Ta Civil Services in Ireland, that the Sum of 
Form of Certificate. is now to be issued to 

of 

in the County of Pounds portion of 

said Sum of 

being the First Instalment of a Loan of 

Pounds agreed to by us to be made to the said 

for the improvement of the lands mentioned in an 
Order made by us, bearing date the day of One Thou- 
sand Light Hundred and Forty ; and which Loan was duly sanctioned by the 

Lords Commissioners of Her Majesty’s Treasury, as signified by letter, bearing date the 
day of One Thousand Eight Hundred and Forty 

and the Sum of 
residue of the said Sum of 

being the amount of the Costs and Expenses of investigating the application for said Loan ; and 
which said last mentioned Sum of 

is to be retained by the said Paymaster of Civil Services, out of the said Sum of 



and to be by him paid to us, the Commissioners of Public Works. 

In witness whereof. We, the Commissioners of Public Works in Ireland, have 
hereunto affixed our Common Seal, this day of 

in the Year of our Lord One Thousand Eight Hundred and 

Forty 



By Order, 



Secretary. 



No. 9 A. No. 9 A. 

Treasury Minute. Treasury Minute on the above. 

T j i August 24, 1847. 

My Cords advert to their Minute of the 9th ult., in which the measures were stated, which, 
in their Lordships opinion, would be proper to be taken for the purpose of carrying into effect 
the provisions of the Act of the 10 Viet., cap. 32. 

Write to the Commissioners of Public Works in Ireland, referring them to the said Minute 
of the 9th ult., and to the letter of this Board of the 10th ult., in which a copy of the same was 
enclosed ; and for their further guidance in proceeding in the execution of the provisions of the 
Land Improvement Act, transmit the case and opinion and drafts of forms enclosed in Mr. 
Kemmis’s letter ; desire that they will cause as many copies of the forms to be printed as they 
may think necessary, and 12 copies of the same to be forwarded to this Board, and the same 
number to the Paymaster of Civil Services. 

Desire that they will immediately prepare and transmit to the Paymaster of Civil Services 
orders for loans in the Form No. 1, for the whole of the several loans agreed to be made, 
which are enumerated in the return enclosed in their letter of the 7th ult., amounting in the 
whole to 44,070/. 17s. lid, provided the parties have complied with and consent to the con- 
ditions specified in the 55th clause; and will also prepare and transmit to the Paymaster of 
Civil Services certificates in Form No. 2, for the issues already made on those several loans 

amounting in the whole to 15,134/. 6s. 8r/. 

Desire that they will also transmit to my Lords certificates containing all the particulars 
usually inserted in the certificates for advances on loans by the Commissioners of the National 
Debt, under the Act of the 6th and 7th Viet., cap. 44, of sums which they may recommend to 
be advanced for loans for drainage and other works out of the above sum of 15,134/. 6s. 8 d. • 
and my Lords, on receiving such certificates, will forward them to the Paymaster of Civil 
1 c'To.f /• W ' t o tbeir au ? horit y to answer their warrants to the extent of the said sum of 
1 o,l 34/. 6s. 8o. in making such advances. 

• ^i° 1 des .' re tbe Commissioners of Public Works, that in all cases in which any instrument is 
issued by them under their common seal as Commissioners, under the Act of 10 Viet., c. 32, 
the affixing of the seal may be attested by the signatures of two Commissioners. 

Transmit copy of this Minute, and copy of the opinion of the Solicitor- General to the Pay- 
master of Civil Services in Ireland, for his further information and guidance, with reference to 
his letter of the 31st ult. on the subject of the Forms to be used in carrying into execution the 
provisions of the Land Improvement Act. 

With reference to that part of the letter of this Board of 12th ult., in which he was directed 
to transfer to the loan account of the Board of Works the sum of 15,134/. 6s. 8 d already 
issued under the Land Improvement Act, on the Commissioners of Public Works furnishincr 
him with the proper documents required by the Act. 

Desire that on receiving from that Board “ orders for loans,” made out in Form No. 1 for 
the loans already agreed to be made under the Act, and certificates for advances in Form 
No. 2, for the advances already made from the loan fund on account thereof; he will hold the 
amount of such advances to the extent of 15,134/. 6s. 8 d. applicable to the payment of 
warrants of the Commissioners for advances for drainage and other works, in conformity with 
the certificates/which will be transmitted to him by their Lordships as directed by this 
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No. 10 A. 

Landed Property Improvement Act. — 10 Viet., c. 32. 



Schedules of Applications for Loans recommended by the Commissioners of Public Works, to be granted under 
the Provisions of the above-mentioned Act. 

No. 1. 



No; 


Applicant. 


c™„. 


Nature of Work. 


Amount 
applied for. 


Amount 
tioned 
rreasui y 


Estimated 

per Cent, 
on Ex- 


Reporting Officers. 










£. s. d. 


£. 






l 


Joseph P. Tynte . . . 


Wicklow 


Thorough draining .... 


137 2 9 


100 


9 5 0 








Longford 


Ditto . . ..... 


904 0 0 


800 






■ 3 


Robert Burrowes . 




Ditto 


950 16 9 










John Godley .... 


Leitrim ... 


Subsoiling and draining . 


1,000 0 0 


1,000 


8 10 0 


Wm. P. Prendergast 






Kilkenny 




1,000 0 0 


1,000 


10 10 0 






Arthur H. Lucas . . . 


Cork . . 


tencing and levelling . . 


140 0 0 


100 


6 17 0 






Robert S. Drought . . 






200 0 0 










lhomas S. Lindsey . 


Mayo . . . 


Draining, stibsoilmg, roads and 


4,136 18 0 


4,100 


7 10 0 


Thomas Elwood 










8,468 17 6 


8,050 







Sum required up to the 31st March nest, £3,220.— R.G. 

Office of Public Works, By order, 

August 18, 1847. J. C. Walker, Secretary. 



Christopher Fitz Simon . 
George Grehan . . . 

Sir George C. Colthurst, 
Bart. 

Sir Robert Arbuthnot, 
K.C.B. 

Sir Coleman O'Loghlen, 
Bart. 

Samuel W. Blackall . 

K. A. Ruthven . . . 

Earl of Bessborough . . 

Sir George C. Colthurst, 
Bart. 

N. Loftus Tottenham 
Henry Dwyer . 

Michael Lynch 
Ralph Coote . 

R. W. Story . 

Geo. D. Stokes 
J. Dillon Croker 
Earl of Arran . 

William Kennedy 
Win. Thomas Briscoe 
E. G. Hudson . 

Thomas A. Joyce 



Alexander Percy 
Thomas Seymour 
James Johnston 
Daniel Conner 
Henry Smith . 

R. E. Phillips. 

F. T. Jessop . 

James Lendrum 

Henry W. Bond 
James Browne 
A. H. Haliday 
1 A. H. Haliday, a 
VV. R. Haliday 
Wm. H. Enery 
Viscount Harberton 
Ditto . 

Barry Fox . 

F. Holl Biddulph 

Earl of Bessboroug 
W. B. Jones • 
John J. Willington 



Dublin 

Cork. 

Ditto 



Longford 
Kildare . 

Kilkenny 

Cork 



Tipperary 

Dublin. 

King's 

Leitrim 

Kerry 

Cork 

Wexford 

Ditto 

King’s 

Cork 

Galway 



Leitrim 

Galway 

Fermanagh 

Wicklow 

Tipperary 

Longford 

Longford 
Antrim . 
Ditto 

Kildare . 

Ditto 
King’s . 



Nature of Work. 



Fencing, clearing, draining, &c. 
Thorough draining ... 
Draining, fenciug, and subsoilingjl ! 

Thorough draining .... 
Draining, farm roads, and fences 

Thorough draining .... 

Draining 

Draining, fencing, and reclaiming 
Draining, fencing, and irrigation ' 



Draining, fencing, clearing, road 

Reclaiming, draining, fencing, &c. 
Thorough draining, subsoiling, &c. 
Drainage ...... 

Drainage and road making . 
Draining and levelling . . 

Thorough draining and subsoiling 1. 

Draining 1 

Draining and gravelling . . . 

Draining, subsoiling, fencing, and 

Clearing, fencing, sub'soiling, and 

Draining and fencing 
Thorough draining, fencing, and 
clearing 

Thorough draining and subsoiling 
Draining and fencing ... 
Draining, subsoiling, and irrigation 
Draining, fencing, &c. ... 
Thorough draining .... 
Embanking river and fencing . 
Thorough draining, fencing, and 
clearing 

Draining, subsoiling, irrigating, 

&c. 



Drainage ...... 

Draining and subsoiling . . 

” m roads, fencing, and drainingp 
Ditto 



Draining ...... 

Thorough draining and subsoiling 

^ Ditto 1 

Draining, reclaiming, and farm 

Draining, subsoiling, and fencing 
Draining 



tioned 

[Treasury. 



,276 0 
,254 18 
500 0 
,531 16 



63,208 9 10 47,100 



Estimated 
per Cent. 

£. s. d. 



10 10 0 
9 13 0 
15 0 0 



William Levinge 
Robert Bell 
Ditto 



Thomas Sullivan 
Fredk. F. Hamilton 
David Ilewitson 
Robert Bell 

Wm. P. Prendergast 
Thomas G. Stoney 



Mich). McGoncgal 
Robert Bell 
Ditto 

Thomas Sullivan 
Ditto 

Thos. G. Stoney 
Charles W. Welland 

David Hunter 



Wm. P. Prendergast 
David Hunter 
Michl. McGonegal 
Charles W. Welland 
Thomas Sullivan 
James J. Poe 
Thomas Sullivan 

James J. Kelly 

Wm. P. Prendergast 
Edmund Murphy 
B. G. Brooke 
Ditto 

Wm. P. Prendergast 
Thomas Sullivan 
VV. J. Goode 
Thos. G. Stonev 
Ditto 

David Hewitson 
Robert Bell 
James P. Poo 



Office of Public Works, 

August 28, 1847. 



By order. 



J. C. Walker, Secretary. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 



No. 3. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 

Treasury 


Estimated 

per Cent. 

on Ex- 
penditure. 


Reporting Officers. 


52 




Cork. . 


Drainage 


£. s. d. 
500 0 0 


£■ 

500 


£. s. d. 
16 10 0 




53 






Thorough draining, clearing and 


410 12 8 


400 


6 10 0 




54 




Wicklow . . 


Thorough draining, trenching. 


1,590 0 0 


1,500 






55 


St. John Galway . . . 


Cork . . . 


and fencing 

Drainage 


500 0 0 


400 


8 2 0 


Henry Longfield 




Sir Thomas K. Blake . 


Galway . 


Clearing, road making, and fencing 




250 


11 0 0 


David Hunter 


57 


A. W. Gamble . . . 


King’s . 


Drainage and farm roads 


200 0 0 


200 


9 0 0 




58 


James Lysaght . 


Cork . . . 


Draining, subsoiling, fencing, and 
levelling 

Thorough draining, levelling, dig- 


641 0 0 


400 


7 11 8 


Charles W- Welland 


59 


John La Touche . . 


Kildare . . . 


877 16 1 


850 


7 0 0 


Thomas Sullivan 


60 


John McNeile . . . 


Antrim . . . 


ging, & c. 


12,725 3 3 


6,000 




B. G. Brooke * 


61 


Charles and Marianne Wa- 


Cavan . . . 


Draining 


1,000 0 0 


1,000 


8 8 0 


Michael McGonegal 


62 


Guy Lloyd .... 


Roscommon 


Draining, subsoiling, reclaiming 


6,000 0 0 


6,000 


6 18 6 


W. J. Goode 






roads, &c. 


24,848 12 0 


17,500 







* Being in the County of Antrim the Commissioners think it advisable to limit, for the present, the loan to £6,000, but this will not preclude an 
additional loan being made at a future time. 



By order. 

Office of Public Works, J. C. Walker, Secretary. 

September 4, 1 847. 



No. 4. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


Amount 

Boned 
by the 
Treasury 


Estimated 

P on < Ex-' 

penditure. 


Reporting Officers. 










£. s. 


d. 


£. 


£. 




d. 




63 


Thomas G. Stoney . . 




Subsoiling, fencing, and liming . 
Draining, subsoiling, fencing, 


1,636 0 


0 


1,500 


10 


0 


0 




64 


John Stephens . . . 


Ditto 


4,450 0 


0 


2,000 


9 


15 


0 


David Hewitson 


65 


Wm. T. Crosbie . . . 


Kerry . . . 




15,269 9 


3 


8,000 


8 


7 


2 


Robert Bell 


66 


Ormsby Elwood . . . 


Mayo . . . 


Clearing, making fences and 


450 11 


3 


400 


7 


15 


0 


W. J. Goode 


67 


George H. Pentland . . 


Louth . 


Draining and subsoiling . . . 


733 15 


10 


500 


6 


18 


0 


Sam. U. Roberts 


68 


Thomas S. Lindsey . . 


Mayo . . . 


Thorough draining, subsoiling, 


2,858 4 


1 


2,850 


7 


10 


0 


Thomas Elwood 


69 


William Ryan . . . 


Tipperary . . 


Thorough and main drainage, 


585 13 


10 


550 


15 


0 


0 


James J. Poe 


70 


Henry C. Keogh . . 




Draining 


792 0 


0 


750 




n 


0 




71 


Robert H. Langrishe 


Kilkenny . . 


Draining, and otherwise im- 


160 0 


0 


150 


16 


6 


0 


David Hewitson 


72 


Ponsonby Shaw . . 


Dublin . . . 


Subsoiling and draining . . . 


514 19 


0 


300 


6 


16 


0 


Thomas Sullivan 


73 


Lord Stuart de Denies . 






295 6 




250 


8 


2 




Adam N. Mead 


74 


John Carden .... 




Thorough drainage .... 


1,837 12 




1,500 


9 


3 


1) 


James J. Poe 


75 


Sir Robert A. Ferguson . 


Donegal . . 


Embanking, drainage, and sub- 
Draining, subsoiling, and fencing 


534 0 


0 


500 


6 


17 


9 


Isaac Wm. Tener 


76 


Lord Oran more . . 


Mayo . . . 


16,143 0 


0 


11,500 


7 


12 


6 


W. J. Goode 


77 


Sir Robert A. Ferguson . 


Tyrone . . . 


Embanking, drainage, and sub- 
soiling. 


521 0 


0 


500 




0 


0 


Isaac Wm. Tener 


78 


John Lambert . . . 


Galway . , . 


Subsoiling, draining, and fencing 


1,215 0 


0 


1,100 


7 


13 


0 


W. J. Goode 


79 


Sir Edmund Hayes , . 


Donegal . , 


Draining, subsoiling, and roads . 
Total .... £ 


5,330 0 
53,326 12 


0 

5 


5,300 

37,650 


6 


13 


0 


James Brownlow 



By order, 

Office of Public Works, J. C. Walker, Secretary. 

September 7, 1847. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 5. 



Amount 
.applied for. 


Amount 

tioned 
by the 
Treasury. 


Estimated 

per Cent, 
on Ex- 


Reporting Officers. 


£. 




d. 


£. 


£. s. 


d. 




1,400 


0 


" 


1,400 


9 0 


0 


Henry Longfield 


340 


0 


0 


300 


10 0 


0 




1,229 


0 


3 


1,000 


7 3 


9 


Thomas Butler 


1,700 


0 


0 


1,600 


6 19 


0 


Isaac Wm. Tenor 


634 


0 


0 


600 


8 0 


0 




1,219 


0 


0 


800 


8 0 


0 


Ditto 


411 


11 


1 


400 


9 0 


0 


Fred. F. Hamilton 


1,494 


0 


0 


1,450 


9 8 


3 


Ditto 


800 


0 


0 


800 


8 0 


0 


William Levinge 


501 


0 


0 


500 


6 19 


8 




6,627 


13 


7 


5,000 


7 15 


0 


Thomas Elwood 


4,359 


0 


0 


4,000 


8 1 


0 


James Frazer 


860 


0 


0 


700 


7 8 


3 


Thomas J. Mulvany 


1,944 


0 


0 


1,900 


7 10 


0 




700 


0 


0 


650 


10 0 


0 


J. Sproule 


5,000 


0 


0 


5,000 


7 0 


0 


Thomas Sullivan 


200 


0 


0 


200 


9 0 


0 


Samuel U. Roberts 


988 


3 


4 


950 


10 15 


0 


Henry M. Bond 


30,407 


8 


3 


27,250 









Timothy Hennessy . 

Earl of Huntingdon . 
William H. Greene . 

Sir Robert A. Ferguson 

James Hickson . 
Ditto . . 

Godfrey Levinge . 

William Levinge . 

Sir Percy Nugent 



Earl of Shannon . 
Samuel W. Blackall 

Marquis of Waterford 
Joseph H. Wybrants 
David C. La Touche . 

Charles Miller . . 

John L. O'Ferrall 



K ^tto- 

Westmeath 

Ditto 

Ditto 



j Cork 
| Longford 

] Waterford 
! King’s . 
Wicklow 

i Longford 



Nature of Work. 



Draining, levelling, clearing, and 
fencing. 

Drainage and embankment . 

Thorough drainage, reclamation, 
&c. 

Embanking, draining, and sub- 

Drainage 

Draining, fencing, clearing, and 
levelling. 

Draining, subsoiling, levelling, 
&c. 

Thorough draining, subsoiling, 
fencing, &c. 

Draining, fencing, making farm- 
roads, &c. 

Thorough draining . . • 

Thorough draining, subsoiling, 
&c. 

Thorough draining, subsoiling, 
and fencing. 

Sinking a river for thorough 
draining. 

Thorough draining .... 

Main and thorough draining . 

Fencing, thorough draining, 

Thorough drainage and sub- 
soiling. 

Thorough draining and fencing . 

Total . ... £ 



Office of Public Works , September 14, 1847. 



By order. 



J. C. Walker, Secretary. 



tioned 
by the 
Treasury, 



Estimated 
per Cent. 



William Orme 
Edward Hussey . 
J. B. Jones . . 

Conyngham Ellis 
Wm. A. Lamb 



James S. Lambert 
Michael Butler . . 

Lord Stuart de Decies 
Ditto . . . 

Robert C. Hickson 
(Mary J. Oliver Gascoigi 
( and Eliz. Gascoigne 
W. B. Forde . 

( Earl of Charlemont and| 
( Earl of Leitri 
John Augustus O’Neill 
Michael Lynch 



Mayo 

Kerry 



Cork 



Ditto 
Ditto 
Galway . 
Westmeath 

Galway . 
Clare 

Waterford . 
K Di "° 
Limerick 

Galway . 
Ditto 



Main and thorough drainagi 
Thorough draining and 

Subsoiling, gravelling, and clear- 



&c. 



Drainage 

Draining, fencing, and reclaim- 
ing roads. 

Fencing, thorough draining, and 
Draining, claying, irrigating, and 

Draining^ levelling fences, clear- 
ing, &c. 

Draining, fencing, and road- 
Drainage, subsoiling, and recla- 



£. s. d. 
720 0 0 
17,609 0 0 

472 0 0 
175 10 



|2,500 0 0 

2,120 0 0 



Thorough draining and fencing . 
Drainage, fencing, levelling, and 

subsoiling 

Drainage 

Clearing and fencing 

Drainage 

Embanking and draining 
Draining, irrigating, clearing, &c 
(Draining, subsoiling, and 

|( trenching 

Thorough draining and sub- 
soiling . . . . . . . 

(Thorough and main drainage, 

l clearing. &c , 

Drainage, furm-roads, fences, &c. 
Reclamation, drainage, and sub- 



500 0 0 
110 0 0 
642 6 3 
826 0 0 
14,000 0 0 
,,721 4 0 
,831 13 8 

,790 8 4 



11,000 

4,700 



,600 



0 0 



Edmund Murphy 
Robert Bell 
Wm. P. Prendergast 
John Cox 

Charles W. Welland 



David Hunter 
John Cox 
Adam N. Meade 
Ditto 

Edmund Murphy 
James Fraser 

Ditto 

Edmund Murphy 
Sam. Nicholson 
Sam. M. Hussey 
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Estimated 

per Csnt. 
ou Ex- 
penditure. 



Amount 



Amount 
applied foi 



Application. 



Nature of Work. 



tioned 
by the 
Treasury. 



Reporting Offic 



Earl of Bessborough 
Hercules Rokinson 



Kilkenny 

Westmeath 



Drainage and reclamation . . 

Drainage, fencing, and reclama- 



F. F. Trench . 
Henry Griffith • 
Sir John Power 



Wm. S. Trench 
Wm. H. Holliday 
Thomas Butler 



Sligo 

Kilkenny 

Cork . 



Daniel C. Bastable 



Henry Longfield 
A. Ferguson Knox 
James J. Poe 



John Keys • • 

Richard E. Phillips 



Tipperary 

Leitrim . 
Cork . 



Thorough draining, clearing, 
roads, & c. 



Wm. C. Percy . 
John Blennerhasset 



Wm. P. Prendergast 
Chas. W. Welland 

Ditto 

James J. Poe 



Daniel Conner 
Richard E. Phillips 

Hon. H. Caulfield 
Richard E. Phillips 
John W. O’Grady 

Earl of Rathdowne 
John Baker . . 



Ditto 

Tipperary 



Powell Foxall 
James J. Poe 
John Cox 



Tipperaiy 

Limerick 



Wicklow 
Cavan . 



Thomas Sullivan 
Edward Golding 



Christopher St. George 
Thomas Greg . . 



Galway 

Antrim 



David Hunter 
B. G. Brooke 



David C. La Touche 
Sir Thomas Staples 
Francis C. Beers . 
Mitchell Smith 
H. Verschoyle 
George D. Mansfield 
Mary S. Brooke . . 



Dublin . 
Ditto 

Londonderry 
Donegal 
Leitrim . 
Donegal 

Galway . . 

Ditto . 



Thomas Sullivan 
William Levinge 
John Stott 
James Brownlow 
A. Ferguson Knox 
Wm. P. Prendergast 
Edmund Murphy 

David Hunter 
Ditto 



Peter Blake . 
Rich. D. Ireland 



Viscount Palmerston 



Wm. H. Holliday 



118,979 0 9 



Applicant. 



County. 



Nature of Work. 



Reporting Officers. 



Treasury. 



penditure. 



John La Touche 



Kildare 



Thorough draining, digging, and 
levelling. 



Edmund Murphy 



Thomas Rothwell 



Monaghan 



Michl. M'Gonegal 



Charles P. Leslie . . 

Horace Rochfort . 
John Hickey . 

St. John Titos. Blacker 



Meath . 
Carlow & Qi 
Kildare . 

Waterford 

Ditto 



Lord Stuart de Dccies 
Ditto . . . . 



Adam N. Meade 
Ditto 



Limerick 
Wicklow 
Tyrone . 
Mayo_ . 
Cork,-,;, . 



Edmund Murphy 
Richard Irwin 
John Cox 



IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 6- — continued. 



e of Public Works, September 28, 1S47. 



J. C. Walker, Secretary. 
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Drainage . . • . . 

Draining, fencing, subsoiling, &c. 
Thorough drainage, fences, and 
irrigation. 

Enclosing, fgucipg, draining, and 
Thorough draining, subsoiling, 



Thorough draining .... 
Thorough draining, fencing, and 
levelling. 

Draining 

Thorough drainage, repairing 



Drainage 

Fencing, enclosing, clearing, &c. 

Draining, subsoiling, and grub- 
bing. 

Fencing and subsoiling . . . 

Clearing, subsoiling, and tho- 
rough draining. 

Clearing, fencing, and draining . 

Draining, fencing, and roud- 
making. 

Draining, levelling, fencing, &c. 

Main and thorough drainage 

Drainage and reclaiming 

Draining and subsoiling . 

Suhsoding, clearing, and draining 

Subsoiling and thorough draining 

Draining, subsoiling, and irri- 
gation. 

Drainage . 

Draining, road-making, | and 
fencing. 

Main and thorough drainage, &c. 



David Hewitson 
William Levinge 



Ainorint Estimated 
. . sane- Return 

Amount , ,, 

applied for. 



1 56 James L. W. Naper . 

157 Thomas C. Butler 

158 James Johnston . 



166 Earl of Arran. . . 

167 Lord de Freyne . . 

T-o (L. A. Dickson and) 

168 (W. Dickson j ’ 

169 Rev. Thomas F. Greene 

170 A. W. Cole Hamilton 

171 William Kearney. 

172 James Lysaght ’ . . 



Thorough draining, subsoiling, &c. 3,360 11 6 
Enclosing, fencing, draining, &c. 1,000 0 0 
Draining, subsoiling, and irri- 8,8S5 5 0 
gating. 

Sinking streams, thorough drain- 1,834 2 0 
ing, &c. 

Drainage 6,597 0 0 

Drainage and fencing. . . . 2,790 I) 0 

Thorough draining, subsoiling, &c. 1,000 0 0 
Draining, fencing, sinking river, 11,772 0 0 

Embankments and drainage . . 175 9 1 

Draining, subsoiling, clearing, and 121 8 0 

fencing. 

Thorough draining and subsoiling 6,900 0 0 
Draining, fencing, aud reclaiming 7,000 0 0 
Levelling, fencing, and draining . 500 0 0 

Draining and clearing . . . 200 0 0 

Subsoiling ...... 9,893 6 8 

Draining, subsoiling, fencing, &c. 1,761 17 6 
Draining, subsoiling, levelling, &c. 641 0 0 

Total £ 65,774 8 10 



Ditto 

David Hunter 
W m. P. Prendergast 



Thomas Sullivan 
Joseph Fishboume 
Edmund Murphy 
Robert Bell 



Edward A. Dennis 
Wm. H. Holliday 
Edmund Murphy 
Chas. W. Welland 



Office of Public Works, October 6, 1847. 



By order, 

J. C. Walker, Secretary, 




OF THE COMMISSIONERS OF PUBLIC WORKS. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works, &c. — continued. 



No. 8. 



No. 


Applicant. 


County. 




Nature of Work. 


Amouu 
applied fo 




Amount 

tioned 

Treasury. 


Estimated 

Return 
per Cent, 
on Ex- 


Reporting Officers. 














£ 




/. 


e 


£. s. 


1 




173 


James O'Hara .... 


Clare 






Thorough draining, subsoiling, 


2,500 


0 


o 


2,400 


7 0 


o 


James W. Kelly 


174 


P. Temple Reilly. • . 


Down . 






Thorough draining, levelling, and 


300 


0 


0 


300 


9 0 


0 


John Stott 






Westmeath 






Thorough and main drainage ' . 


650 


0 


0 


500 


8 17 


9 


James J. Kelly 












Draining, fencing, and reclaiming 








12,000 


7 8 


6 


Edmund Murphy 


177 

178 


Earl of Leitrim . 
Marquis of Abercorn . . 


Donegal 






Draining, fencing, reclaiming, and 


14,000 

10,297 


0 

0. 


0 

0 


8,000 

6,000 


6 18 
7 12 


0 

0 


William Levinge 
James Sinclair 






Tyrone . 






Draining, subsoiling, and fencing 


10,416 


0 


0 


6.000 


7 16 


0 


Ditto 




Alan O'Bryen Bellingham 


Louth . 






Drainage 


2,000 


0 


0 




17 8 




Samuel U . Roberts 




Edward Bligh 


Meath . 






T borough drainage .... 


582 


0 




500 


7 14 




Edmund Murphy 














2,344 


0 




1,800 


6 15 


0 


John Linelinn 


183 


Thomas Braddell . . . 


Ditto 






Draining, fencing, liming, clear- 




0 


0 


600 


11 0 


0 


Henry Newton 




Thomas Bernard . 


King's . 






Thorough drainage, liming, &c. . 


2,000 


0 


0 


2,000 


7 8 


6 


Thomas Geo. Stoney 


185 


Sir Ralph Howard . . 


Meath . 








4,466 16 


0 


2,000 


7 14 


0 


Edmund Murphy 


186 


John Lentaigne . . 


Dublin . 






1 borough draining, fencing, suh- 




0 


0 




9 0 


0 


Thomas Sullivan 


187 


j Robert Atkins, and >. 

| Robert Atkins Rogers J 


Cork 






Draining 


834 


0 


0 


300 


8 0 


0 


Robert Bell 


188 


Thomas Elwood . 


Mayo 






Thorough draining, subsoiling, 


453 


5 


8 


450 


6 14 


0 


Edmund Murphy 


189 




Cork . 






Draining and fencing. . . . 

Thorough drainage .... 


494 


14 


0 


450 


7 0 


0 


Charles W. Welland 


190 










200 


0 


0 


150 


9 15 


0 


Michael lYHGonegal 


101 


William Morris . . . 


Cork . 






Thorough draining, subsoiling, 


1,100 


0 


0 


500 


7 4 


8 


Charles W. Welland 


192 


William J. Alexander 


Meath . 






Thorough drainage .... 


400 


0 


0 


350 


11 0 


0 


Michael M'Gonegal 


193 


John Leslie .... 


Donegal . 






Draining and reclaiming . . . 


2,400 


0 


0 


1,200 


6 13 


7 


Thomas Sullivan 


194 


J. W. Middleton Berry . 


Westmcatl 






Draining, subsoiling, and gravel- 


800 


0 


0 


700 


9 0 


0 


VV illium Levinge 


195 


Sir Richard Levinge . 


Ditto 






Draining, fencing, gravelling, &c. 


2,8.74 


0 


0 


1,500 


8 5 


0 


Fredk. F. Hamilton 


196 


John Harvey .... 


VV exford 








500 








21 0 




Henry Newton 


197 


Matthew Canny . . 


Tipperary 






Drainage and subsoiling . . 






0 


700 


7 11 




.Tames J. Poe 




W illiam L. Flood 


Kilkenny 






Draining and reclaiming . 


1,143 






1,000 


10 10 


0 


David Hewitson 


199 


Ambrose Going ... 


Tipperary 






Fencing thorough draining, and 
levelling. 


731 


0 


0 


700 


6 16 


0 


Hampden Lane 


200 


John C. Garvey ... 


M.,o . 






Fencing, thorough draining, sub- 
soiling, &c. 


1,000 


0 


0 


1,000 


6 16 


10 


Edmund Murphy 


201 


Richard D’Arcy . . 


Galway . 








700 


0 


0 


700 


22 0 


0 


David Hunter 


202 


Henry C. Lighton. 


Tyrone . 






Embankment, drainage, and sub- 


1,000 


0 


0 


1,000 






Isaac W. Teller 


203 


Sir Richd. A. O Donnell . 


Mayo . 






Fencing. drainage, and reclaiming 


20,001 


0 


0 


11,900 


7 1 


7 


Edmund Murphy 


204 


Wm. Drummond Delap . 


Louth . 






Thorough drainage .... 


1,024 




0 


1,000 


10 0 


0 


Samuel U. Roberts 


205 










Draining and subsoiling . . . 

Thorough drainage, subsoiling, &c. 


685 


17 






6 10 


ri 




205 


Henrv Griffith . . . 


Sligo 






879 


0 






7 0 


0 


Wm. H. Holliday 


207 


Elizabeth W arburton . 


Kilkenny 






Thorough draining and fencing . 


150 


0 


0 


150 


13 10 


0 


David Hewitson 


208 


Colonel C. Synge . . . 


Clare . 








5,000 


0 


0 


4,550 


9 0 


0 


James J. Poe 


209 


W. H. Scott .... 


Roscommon. 




Draining, subsoiling, and re- 


246 


0 


0 


200 


7 0 


10 


W. J. Goode 


201 


Alan O'Bryen Bellingham 


Louth . 






Drainin'' " 


200 


0 


0 


200 


12 5 


0 


Sami. U. Roberts 


211 


Earl of Desart . . . 


Kilkenny 






Ditto 


1,000 


0 


0 


700 


11 10 


0 


Thomas Butler 


212 




Leitrim . 






Thorough drainage . . . .’ 


9,190 


0 


0 


3,500 


10 0 


0 


W m. P. Prendergnst 


213 


Earl of Courtown . . 








Ditto 


6,500 


0 


0 


3,500 


S 6 


8 




214 


James Kilkelly . . • 


Galway . 








1,100 


n 


0 


1,100 


8 0 


0 


Thomas Elwood 




John Jas. V erschoyle . 


Dublin . 






Clearing of rocks and stones and 


600 


0 


0 


500 


7 3 




Thomas Sullivan 


216 


Wm. Lenox Conyngham . 


Tyrone . 






Open main drainage and em- 


300 


0 


0 


300 


22 0 


0 


Isaac Wm. Toner 


217 


Alex. G. Fullerton . . 


Antrim . 






Drainage 

Total £ 


2,400 0 
135749 12 


0 

9 


1,500 

86,450 


9 0 


0 


B. G. Brooke 



By order, 

Office of Public Works, October 14, 1847. J. C. Walker, Secretary. 



No. 9. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


Amount 

tinned' 

Treasury. 


Estimated 
Return 
per Cent, 
on Ex- 
penditure. 


Reporting Officers. 


















218 


William M. Hickson . . 






558 6 0 


500 


7 0 0 


Robert Bell 




James Gillmau ... 




Draining, lencing, subsoiling, and 


458 0 0 


400 


8 2 6 


Chas. W. Welland 


220 


Robert W. Dower. . . 


Waterford . • ■ 




153 8 7 


100 


7 0 0 


Adam N. Meade 




Earl ol Leitrim . . . . | 


Leitrim . 


'1 borough draining, ditching, &c. 


1,000 0 0 


4,0 


9 10 0 


Wm. P. Prendergast 




Gartside Tipping . . . 1 


Fermanagh . . | 


1 borough draining, subsoiling, and 


253 1 11 


250 


7 15 0 


Ditto 

2 D 
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IRELAND -.—APPENDIX TO SIXTEENTH REPORT 



Schedules of Applications for Loans recommended by the Commissioners of Public Works, &c. — continued. 



No. 9 — continued. 



No. 


Applicant. 


Connty. 


Nature of Work. 


Amount 
applied for. 


Amount 

tioned 
by the 
Treasury 


Estimated 

per Cent, 
on Ex- 
penditure. 


Reporting Officers. 


223 


Marquis of Sligo . 


M „ r „ 


Draining, fencing, and reclaiming 


£. s. d. 
20,000 0 0 


£. 

*8,000 


£. s. d. 
7 8 6 


Edmund Murphy 


224 


Peter David La Touche . 


Wicklow . . 


Draining and subsoiling . . . 


732 8 0 


700 


7 5 0 


225 


Thomas Fortescue . . 




Repairing embankment . . 


1,336 0 0 


1,200 


18 6 0 






Anthony Hastings. 


Donegal . . 


Deepening and draining . . . 


274 0 0 


200 


23 0 0 








Cork . . . 


Draining and subsoiling . 


166 0 0 


150 


6 18 0 




228 


Wm. Kernaghan . 


Leitrim . . . 


Thorough draiuing, subsoiling, and 


1,532 0 0 


1,500 


9 15 0 


Wm. P. Prendergast 1 


229 


Wm. W. F. Hume . . 




Thorough draining, trenching, 


2,200 0 0 


. 2,000 


7 6 0 


Thomas Sullivan 


230 


Timothy O. C. Horgan . 


Cork 


fencing, &c. 

Draining, fencing, reclaiming, &c. 


1,000 0 0 


700 


6 15 9 




231 


John R. Dickson . 


Leitrim . . . 


Draining, subsoiling, and remov- 


5,191 0 0 


3,000 


7 11 0 


Thomas Sullivan 


232 


Lord Clonbrock . 


Galway . . . 


Thorough draining and subsoiling 


6,932 0 0 


5,000 


8 0 0 








Cork . . . 


Thorough draining .... 


300 0 0 


250 


11 16 8 










Drainage and fencing . • 










235 


f Catherine E. Hoey 1 
Frances Wade, and L . 


Wicklow 


Drainage, ditching, and farm road 


309 ,0 a 


2,300 


7 10 0 




236 


Robert C. Wade J 
Earl of Courtown . 


Carlow . . . 


Thorough drainage .... 


6,500 0 0 


1,000 


8 6 8 


Josh. Fishbourue 








Total .....£ 


51,579 3 10 


28,250 







* In addition to 12,0001. already recommended and sanctioned. 



By order. 

Office of Public Works, October 18, 1847. J. C. Walker, Secretary. 



No. 10. 



No. 


Applicant. 


County. 


Nature of Work, 


Amount 
applied for. 


Treasury 


Estimated 

per Cent, 
on Ex- 
penditure. 


Reporting Officers. 


237 




Galway . . . 


Thorough draining and subsoiling 


£. s. d 
6,932 0 0 
8,885 5 0 


£. 

1,000 


£. s. d. 
8 0 0 




238 






Draining, subsoiliug, and lrrigatioi 


2,700 


26 0 0 










Thorough draining .... 


20,226 0 t 


5,000 


6 15 0 




240 


Matilda Slianly . . . 


Leitrim . . . 


Thorough draining and removing 


260 0 0 


150 


13 16 3 


Wm. P. Prendergast 


241 


Michael Cahill . . 


Kilkenny . . 


Drainage 


596 19 6 


550 


8 10 0 




242 




Wexford . . 




154 0 ( 


150 


8 10 0 




243 


Thomas Braddell . . . 


Ditto . . 


Draining, fencing, and clearing 


442 9 ( 


400 


13 0 0 




244 


Ditto 


Ditto . . 


of stones 

Draining, fencing, liming; subsoil- 


474 4 3 


450 


12 0 O' 


Ditto 


245 


Sir Alan F,. Bellingham . 


Louth . . . 


>ng, &c. 

Drainage 


5,647 13 6 


4,000 


15 9 0 




246 


Edward Wingfield . . 


Sligo 


JVlain and thorough drainage, 


2,500 0 C 


2,000 


10 2 0 




247 


Edward Jones Alcock 


Cork . . . 


roads, &c. 

Fencing, draining, and subsoiling 


200 0 0 


150 


7 0 0 


Charles W. Welland 


248 


George Berrsford Poer . 


Waterford . . 


Drainage 


711 8 6 








249 


Richard Q. Sleeman . . 


Limerick . . 


Draining, levelling, grubbing. 


750 0 0 


700 


14 7 0 


John Cox 




Daniel Conner . . . 


Cork . . . 


fencing, &c. 


90s n n 


300 


8 5 0 




251 


Edward Waller . 


Tipperary . 


Draining, fencing, and levelling. 


400 0 C 


400 


9 1 0 


Thomas G. Stoner 


252 


Earl of Bessborough . . 


Carlow . . . 


Draining 


200 0 C 


200 


7 10 0 




253 


Anthony S. Ilussey . . 

Richard S. Clifford . . 


Meath . . . 


Thorough drainage . 


2,065 2 8 




7 5 0 




254 


Leitrim . . . 


Thorough draining, subsoiliug, & c 


300 0 C 




14 0 0 


Wm. P. Prendergast 


255 


T. H. Ponsonby . . . 


Tipperary . . 


Thorough draining, altering 


500 0 0 




10 15 0 


David Hewitson 


256 


Viscount Frankfort . . 


Kilkenny . , 


Thorough drainage .... 


600 0 0 


550 


8 0 0 




257 


Susan Cummins . . . 




Draining, subsoiling, fencing, &c. 
Thorough draining, reclaiming, 


100 0 C 


100 


7 14 0 




253 


Earl of Roden . . 


Down . . . 


3,100 0 0 


2,400 


9 0 0 


Powell Foxall 


259 


Henrv Moore .... 


Wexford . . 


Draining, deepening a river, &c.. 


135 0 0 


100 


9 13 4 


Henry Newton 


260 




Cork. . 


Draining 










261 






Draining, fencing, reclaiming, &c 








Robert Bell 




Richard O. Aldworth. . 


Cork . . . 










Ditto 


263 


Richard S. Hammersley . 


Tipperary . . 


Draining, fencing, levelling, &c.. 


1,000 0 0 


1,000 


12 3 3 




264 




Roscommon 


Draining, making a road, clearing 


307 0 0 




8 4 0 






Henry W lute .... 


Queen’s. . . 












266 


Robert Atkins Rogers 


Cork 


Draining 


340 0 0 


300 


7 15 0 


Robert Bell 


267 


Henry White .... 




Drainage and subsoiling . . . 


686 0 0 




8 5 0 












1,000 0 0 


1,000 


7 0 0 




269 


Lord Dunsany . . 


Meath . . . 


Draining 


3,850 0 0 


2,000 


8 2 0 




270 


Dhto 


Kilkenny . . 


Draining and fencing 


924 12 1 




7 0 0 




271 


William 1‘. Tiglxe . 


Ditto 


Draining, subsoiliug, fencing, &c. 


5,351 0 0 


5,000 


9 14 0 


Ditto 








Total .....£ 


82,403 16 0 


42,850 







By order? 

Office of Public Works, October 26, 1847. J. C. Walker, Secretary. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works, &c. — continued. 
No. 11. 



No. 


Applicant. 




County. 




Nature of Work. 


Amount 
applied for. 


Amount 

li™, 


Estimated 

Return 
per Cent. 

penditure. 


Reporting Officers. 














£. 




d. 


£. 




, j 




•272 


Thomas Blair . ... 




Donegal . . 




Subsoiling, draining, clearing, 


157 


0 


0 


150 


9 


15 0 


A. Ferguson Knox 


273 


Frederick Shaw . . 




Dublin . . 




Thorough draining, fencing, &c. 


786 


11 


0 


450 








274 


Samuel Carmichael . 




Donegal . 




Thorough draining, subsoiling, 
and ditching. 


350 


0 


0 


300 


7 


14 9 


William Marshall 


275 


A. Sinclair Humphrys 




Tyrone . . 




Thorough drainage .... 


311 


0 


0 


300 








276 


Michael Kenny . . 




Dublin . 




Subsoiling, fencing, and farm 


400 


0 


0 


400 




0 0 




277 


J. B. Thomas. . . 




Queen’s . 




Fencing and draining 


400 


0 


0 


400 


12 


0 0 






Samuel Vesey. . . 




Tyrone . . 




Thorough draining .... 


700 


7 


3 


700 


8 






279 


(William Osborne, and 
(Joseph Osborne . . 


■ 


Londonderry 




j Draining, subsoiling, and making) 


2,455 


18 


2 


1,500 


8 


2 0 


James Brownlow 


280 


Robert La Touche . 




Carlow . . 






7,850 


0 




4,400 








281 


W illiam Jas. Wallace 




Wexford . 




i encing, draining, clearing level- 
ling, &e. 


1,530 


7 


5 


1,450 


7 


11 0 


Henry Newton 


282 


Gartside Shea. . . 




Galway . . 




Fencing, draining, subsoiling, 


500 


0 


0 


200 


14 


0 0 


David Hunter 


283 


Elizabeth Morris . . 




King’s . . 




Draining, subsoiling, and trench- 


280 


0 


0 


250 


12 


0 0 


Thomas George Stoney 


284 


John Jew Armstrong. 
(Robert James Berkely 




Wicklow 




Subsoiling, fencing, and thorough 
draining. 


500 


0 


0 


500 


6 


14 7 


Edward A. Dennis 


285 


( Robert Atkins, and 
(Robert A. Rogers. . 


r 


Cork . 




Draining . . 


834 


0 


0 


300 


8 


0 0 


Charles W. Welland 








Donegal. 




Draining and subsoiling . . 


200 


0 


0 


200 


8 


6 0 






Earl of Bautry 




Cork. 




Draining, road making, & fencing 


5,900 


0 


0- 


5,300 














Armagh 




Embanking, &c 


150 


0 




100 










Earl of Huntingdon . 




Galway . 




Drainage 


525 


0 


0 










290 


E. W. Bond . . 




Armagh . 




Draining and levelling . . 


447 


14 




150 


15 








George Vesey . . . 




Galway . 




Drainage, subsoiling, clearing, & c 


3,275 


0 


0 


2,200 










Horatio Townsend 




Cork 




Levelling, iencing, draining, and 


213 


0 


0 


150 


8 


6 0 


Charles W. Welland 


•293 


1 homas S. Dennis . 




Kerry . 




Drainage 


1,150 


0 














George Cashel. 
Stephen E. Collis. . 




Ditto . 




Ditto 


265 




0 








Ditto 






Ditto . 




Draining, fencing, subsoiling and 


985 


15 


0 


800 




13 1 


Ditto 




Patrick Blake . . 




Galway . . 




Enclosing, fencing, clearing, and 


1,323 


0 


8 


700 


16 


3 0 


David Hunter 


297 


Knight of Kerry . 




Kerry . . 




Draining, embanking, fencing, &c. 


3,446 


10 


6 


1,400 


8 


0 0 






Eugene M'Carthy 




Cork . . 




Draining, subsoiling, and fencing 


250 




0 






0 0 


Henry Longfield 
Charles W. Welland 




John Molony . . . 








Drainage and fencing . , . 

Total £ 


1,663 

39,849 


0 

4 


0 

4 


1,000 

25,000 


7 


5 8 



By order, 

Ojjke of Public Works, November 3, 1847. J. C. Walker, Secretary. 



No. 12. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


Treasury 


Estimated 

per Cent, 
on Ex- 
penditure. 


Reporting Officers. 




Edward D. Freeman . . 






£. a. d. 


£. 


£. s. d. 






Kerry . . . 


Drainage and fencing . . . 


384 0 0 


300 


7 14 4 


Robert Bell 




W illiam Cooke Collis . 


Cork • . . 




1,000 0 0 


850 


7 4 3 


Chas. W. Welland 


326 


John Ormsby .... 


Sligo 


3 horough draining, subsoiling, 


1,000 0 0 


1,000 


9 0 0 


Win. H. Holiday 


327 


Alexander Thomson . . 


Galway . . 


and fencing 

Draining, fencing, digging, and 


4,000 0 0 


2,500 


8 10 0 


David Hunter 




Johnston Stoney . . . 


King’s . . . 


Thorough draining, reclaiming, 


1,030 8 8 


800 


16 5 0 


James J. Poe 


329 


Mitchell Smyth . . . 


Londonderry . 


Draining, subsoiling, and fencing 
Draining, subsoiling, levelling 


1,613 6 4 


1,000 


10 0 0 


James Brownlow 




Nicholas P. Leader . . 


Cork . . . 


5,000 0 0 


4,350 


7 13 4 


Henry Longford 


331 


James Sinclair . . . 


Tyrone . 




1,517 10 6 


1,100 


8 0 0 


Wm. H. Holiday 














10 3 7 






Samuel Sparks . . . 


Wexford . . 








J. Linehan 




Arthur B. Rowan 


Kerry . . . 


Fencing, draining, road making, 


1,000 0 0 


800 


7 10 0 


Sami. M. Hussey 


335 


John J. Nugent . . . 


Westmeath. . 




1,000 0 0 


400 




Fredk. F. Hamilton 






Sligo . . . 




468 8 5 


200 


8 0 0 


Wm. H. Holiday 






Londonderry . 












odd 


Lady Harriet Forde . 


Down . . . 


Draining and subsoiling . . . 


1,500 0 0 


900 


9 6 1 


John Farmer and John 


340 


William R, Meade . . 


Cotk . . . 




250 0 0 


150 


7 8 0 


Clias W. Welland 




Donegal . . 


Main and thorough draining, re- 


150 0 0 


150 


13 8 8 


Wm. Marshall 


341 


John G. Vernon . . . 


Cavan . . . 




267 6 0 


200 


7 10 0 


William Levinge 




















George Lynch . . . 


Donegal . . 


Main and thorough draining, re- 


161 0 0 


150 


6 10 0 


Andrew F. Knox 




Thomas Witherow . 


Ditto . . 


Ditto ....... 


300 0 0 


100 


10 0 0 


Ditto 

2 D 2 
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Estimated 

per Cent, 
on Ex- 



Amount 



Reporting Offic 



Nature of Work. 



Applicant. 



Adam N. Meade 
Ditto 



Sir Wm. W. Becher 
Thomas Tuckey. 



Londonderry 
Longford . 
Tipperary . 

Longford . 
Meath . . 

Queen’s 

Kildare . 
Fermanagh . 

Fermanagh. 



Henry Browne 
Richard Mayne 

Henry Bond 

James J. Poe 
Henry Newton 

Jos. Fishbourne 



Thomas Palmer, 
Edward E. Mayr 



L. H, King Har 



Edward Wm. Burton. 
Somerset K. Maxwell 



Walter Newton 



Henry Newton 
Thomas Elwood 



Lord Carew . 
Denis Kirwan. 



Wexford 
Galway . 



J. W. Keely 
W. J. Goode 



Lee McKinstry 
Henry Caulfield 
R. H. H. Becher 



Armagh 



Adam N. Meade 



W. S. Trench 



Sir Charles H. Coote . 



Sir Edmund H. Walsh 
Sargeant Pratt . . 



Chas. W. Welland 
Adam N. Meade 
Ditto 

James Sinclair 



Cork 

Waterford 

Ditto 
Tyrone . 



Thomas Butler 



Kilkenny 
Galwuy . 
Meath . 



Robert Bell 
Thus. Geo. Stoney 

David Hunter 
Thomas Sullivan 



William Sandes . . 

Christopher St. George 

J ames S. Lambert 
E. A. Slopford . . 

Earl of Digby . . 

William Barker . . 

Anthony Cliffe . . 

John Cox .... 



Thomas Sadleir 
Mr. Kearney 



King's . 
Limerick 



Chas. W. Welland 
Robert Bell 



Cork . 
Limerick 



Fermanagh 
Cork 
Louth . 
Clare . 



Pierce J. Blake 



Galway 



David Hunter 



Waterford 
Tipperary 
Dublin . 



Patk. Q. Hannigan 
Andre A. Murray 



Limerick 
Mon lgh r 



John Cox 
Edward Golding 



121, -250 5 10191,450 



IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by the Commissioners of Public Works, &c. — continued. 



Office of Public Works, November 10, 1847. 



By order, 

J. C. Walker, Secretary. 



Amount j 

applied for. “j 
Treasury.. ] 



347 Sir Henry H. Bruce . 

348 Wm. Shirley Ball . 

349 Margaret Ormsby 

350 Wm. Shirley Ball . 

351 Robert C. Wade . . 

352 Sir William Hort 

353 Earl of Bessborough . 

354 John Bonham . . 

355 John C. Bloomfield . 



370 Richard Barter . 

371 Thomas Garde 

372 Wm. H. Crawford 

373 William Ogilby . 

374 Nicholas Murphy 



383 Stephen E. Collis 

384 Hugh Wm. Barton 

385 Richard Barter . 
385 John Woolsey 
387 David J. Wilson . 
338 Charles J, Gardiner 



390 Sir Henry W. Barron 

391 Henry Cotton . . 

392 St. John Butler . . 



Longford and 
Westmeath 
Clare . . . 

Wexford 
Carlow . . . 



Drainage ....... 

Thorough draining, subsuiling, 
clearing, &c. 

Thorough draining . . . . ! 

Ditto 

Draining, subsoiling, levelling, 

&c. 

Drainage ....... 

Drainage, gravelling, and fencing '■ 
Thorough drainage .... 

Drainage ....... 

Draining, fencing, and irrigating 
Draining, subsoiling, removing 
fences, &c. 

Fencing, draining, and subsoiling 
Thorough draining, fencing, and 
levelling 

Draining, subsoiliug, and road ( 
making 

Draining, fencing, and clearing . 
Draining aud fencing . . . ‘ 

Drainage, irrigation, and road ‘ 
making 

Drainage and ditching . . . i 
Draining, fencing, and subsoii- 1 
ing 

Thorough draining and subsoil- 1 
_ in . B . 

Draining, fencing, road making, ; 
&c. 

Thorough draining, ^suhsoiling, 1 

Main and thorough drainage, K 
fencing, &c. 

Draining 

Thorough draining, liming, and 
fencing 

Drainage and irrigation • . . 

Thorough drainage .... 

Ditto . . . . . 

Draining, subsoiling, clearing, 11 
&c. 

Thorough draining, fencing, and 
irrigation 

Draining, suhsoiling, and fencing ‘ 
Fencing, draining, and farm 1 

Drainage 

Fencing, suhsoiling, and road 

Drainage . ...... 

Main and thorough drainage, c 
embankments, tcc. 

Drainage and fencing . . 

Fencing, levelling, draining, and 

Thorough draining and fencing . 
Draining and subsoiling ... I 
Drainage and fencing . . . 

Draining 

Draining, fencing, and clearing . ! 

Draining, subsoiling, making 
roads, &c, 

Clearing^ fencing, making roads, 

&c. 

Thorough drainage . . . . 1 

Draining and subsoiling . . . 

Draining, fencing, aud farm 

Main and thorough drainage 
Thorough draining, subso.ling, 
and roads 



James Brownlow 
Henry Bond 
James J. Poe 

Henry Bond 
Thomas Sullixan 
Jos. Fishbourne 
Ditto 

Ditto 

Richard Mayne 



Ditto 

Edmund Murphy 
Adam N. Meade 
Samuel U. Roberts 
Thomas Sullivan 
Janies Sinclair 



Arthur U. Roberts 
James J. Poe 
Edmund Murphy 
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Estimated 
Return 
per Cent, j 

penditure. 



Amount 
applied for. 



Nature of Work. 



Reporting Officers 



tinned 
by the 
Treasury. 



Applicant. 



Draining and fencing 
Drainage . . . 



David Hunter. 
Edward A. Dennis. 



Thorough draining, subsoiling, &c.' 174 0 0 j 150 

Draining, fencing, and general 3,213 0 0 2,OUO 



Powell Foxall. 
Robert Bell. 



Eusebius Sealy 

Francis Comyns 
John Sullivan. 



David Hunter. 
Henry Louglield. 

Frederick Devirell. 



levelling 



Wicklow 



Charles Tottenham 



Adam N. Meade. 
Frederick F. Hamilton. 
Da' id Hunter. 

Richard Irwin. 

Charles \V. Welland. 
Richard Bayly. 

John Locke. 

Ditto. 

Thomas Sullivan. 



Cornelius O’Callaghan 
St. Geurge Gray . 
Andrew Win. Blake . 
James Bunnon . . 

W. J. O'Neill Daunt. 
Francis Wright . 

Maurice F. S. Townsend 
John Hickson. . • 

William Courtney 

Marcus Keane ■ • 

George E. Cotter . 
Richard Hiude . . 

Earl of Bessborough. 
Thomas Cuthbert. . 
Sir James M. Stronge 
R. N. Horner . . . 

Henry Alexander . • 

Earl of Lucan ... 
John Thomas Beeher 



Cork. . 
Westmeath 
Galway . 
Roscommon 
Cork. . 
Wicklow 



t, and levelling C03 5 1 150 

ring from stones 507 0 0 300 

450 0 0 350 

400 0 0 3U0 

530 0 0 350 

ing farm road 3,565 17 7 1,500 

draining . . 500 0 0 150 

oiling. . . 2,900 0 0 1,000 

1,044 0 0 600 

r and fencing. 2,612 0 0 2,600 

ng, subsoiling, 2,063 15 8 1,100 

and reclaiming 1,100 0 0 1,000 

oiling. . . 100 0 0 100 

lg, levelling, &c. 600 0 0 300 

. . . . 1,000 0 0 250 

ling, and sub- 675 5 10 400 



Clare 

Cork. 

Carlow 

Tyronf 

Armagh 

CoT 



Ditto. 

Henry Longfield. 
Samuel M. Hussey. 
Joseph Fishbourne. 
Samuel M. Hussey. 
Powell Foxall. 
James J. Kelly. 
Powell Foxall. 
Thomas Elwood. 
Adam N. Meade. 



Wm. H. Holiday. 
Charles W. Wel'lund. 
Isaac Wm. Teuer. 
John Cox. 

Adam N. Meade. 



Sligo 
Cork . 
I lonegal . 
Limerick 
Cork. . 



Lord de Freyne . 
John Molony . . 

Wm. Marshall 
C. L. Sandes . . 

Sophia G. Jermyn 



Wm. Marshall. 
Adam N. Meade. 
Ditto. 

David Hunter. 
James Sinclair. 



Donegal . 

Cork 

Ditto 
Galway • 



Robert Witherow . 
Sir Wm. W. Beeher 
Ditto . . . 

Dudley Persse 
Charles J. Gardiner 



Thomas Elwood. 
James Sinclair. 



Robert Bowen . 
Andrew F. Knox 



Cork. . 

Monagha 
Ditto 
Clare . 
Cork 
Wexford 
Leitrim . 



Tipperary 
Monaghan 
Tyrone . 
Westmeath 
Meath . 
Donegal. 
Tipperary 
Cork . 
Wicklow 



Wm. Jones Westby 



Thomas Sullivan. 
Jos. Fishbourne. 



Drainage, subsoiling, fencing, Ac. 456 3 8 200 

Drainage and levelling fences , I 550 0 0 3U0 



Richard Bayly. 

A. Ferguson Knox. 



Henry Alcock. 



Wexford 



66,047 3 2 | 38,400 



OF THE COMMISSIONERS OF PUBLIC WORKS. 201 

Schedules of Application for Loans recommended by the Commissioners of Public Works, &c. — continued. 

No. 13. 



Office of Public Works, November 18, 1847. 



J. C. Walker, Secretary. 
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I William Andrews. . . Galway . 

| Jas. T. C. Saunders and Wicklow 
i Augusta S. Saunders. 

| Wm. H. Forster . . . Armagh. 

Richard Fitzgerald . . Keriy . 



il making 623 12 G 500 



fencing, and 657 0 0 500 

and ditching 1 ,850 0 0 1,000 

g . . . 430 15 0 30U 

earing, &c. 1,038 2 0 1,000 

nd subsoiling 550 0 0 300 

kment . . 578 2 9 400 

:s of a farm 315 10 0 200 

; . . . 1,805 0 0 1,000 



Simon D. Crooke . 
Elizabeth J. Woodwright 

Ditto 

Thomas Studclert . . . 

John E. Barrett . 

Abel John Ram 
John Unsworth and John 
Browne. 

Charles Cambie . 
Richard Mayne • 

John Baird .... 
Wm. Pollard Urquhart . 
Edw. M. Hamilton . . 

Hugh Rooney . . . 

Elizabeth (Lady) Waller 



Robert Maxwell . . . Dublin . 

James Lecky and Martha Queens . 
Bowen. 

Charles Macdonnell . . Mavo . 

: Henry M. Richardson . Fermanagh 
Daniel O'Sullivan . . Cork 

Andrew Vance and Anne Limerick 
Harte. 

Abraham Tate • • . Wicklow 

Andrew Ferguson . . . Donegal . 



Draining, reclaiming, and sub- 675 
soiling. 

Main and thorough draining, &c. 130 

Drainage 185 1 

Ditto 134 1 

Thorough drainage, fencing, Ac. 7,408 1 
Draining, subsoiling, making 1,814 1 

Thorough draining, subsoiling, Ac. 342 
Draining, fencing, removingstones, 230 
Ac. 

Draining 200 

Fencing, draining, Ac. . . . 1,503 

Draining, reclamation, Ac. . . 522 1 

Thorough drainage anil subsoiling 588 
Draining and fencing . . . 350 

Thorough draining .... 240 

Reclaiming, draining and furm 2,500 

Thorough draining .... 1,077 1 

Draining • 200 

Draining, fencing, Ac. . . . 100 

Thorough drainage, and levelling 2,950 
Draining and subsoiling . . . 100 

Thorough drainage, subsoiling, Ac. 100 

Draining 158 1 

Thorough draining .... 400 

Draining, trenching, removing 820 



Fencing, thorough draining, Ac. 715 7 8 

Draining, subsoiling, &c.. . . 500 0 0 

Drainage, reclamation, Ac. . . 503 18 0 

Thorough drainage .... 600 0 0 

Thorough drainage, subsoiling, Ac. 1,906 9 1 
Thorough drainage and general 1,850 0 0 
improvement. 

Draining, clearing, fencing, Ac. . 300 0 0 



0 Adam N. Meade. 

0 Edward Golding. 

0 Ditto. 

0 Thomas Sullivnn. 

0 Adam N. Meade. 

0. James Sinclair. 

0 Wm. 1*. Prcndergast. 

6 Thomas Geo. Stoney. 

0 Edward Golding. 

0 James Sim: lair. 

0 Frederick F. Hamilton . 
0 Samuel U. Roberts. 

0 A. Ferguson Knox. 

0 James J. Poe. 

0 Henry l.onglieid. 

0 Edward A. Dennis. 



Thomas Elwood. 
Richard Mayne. 
Adam N . Meade. 
John Cox. 



250 13 10 0 Henry Newton. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 14. 



Nature of Work. 



tioned 

iTreasury. 



Estimated 
Return 
per Cent. 



Henry Lynch . 

( Catherine J. Osborne and 
P. Phipps (trustee) 
John Cochran. . . 

Loftus Owen . 

Michael Hackett . . 

Lord Mountgarrett . 
Countess of Farnham 

Thomas Baird . . 

Thomas Bateson . 
Samuel Edge . 

Benjamin leader. . 

I Thomas Howley . 

(Earl of Roden and 

Hon. Wm. Wingfield, 
guardians to 
Viscount Powerscourt 
John Humphrys . 
Andrew McCreight 
Robert W. C.Cope 

Robert F. Saunders 
Robert Maxwell . 
Samuel W. Blackall 
Wiliam Despard . 
Anthony Babington 

Charles FitzGerald 
Robert Heath . . 

Henry S. Barton . 

Pierce Crosbie. . 



I Edmund Dowell . 

I Nicholas VVestby . 

I William Cope Cooper 
John R. Peyton . 

! William Baker Fry 
I Lord Stuart de Decies 
l Richard Gore Daly 

i Thomas H. Watson 
> William C. Wood 

' James P. Holmes 

{ Earl of Roden and 

Hon. Wm. Wingfield, 
guardians to 
Viscount Powerscourt 
) 1 John Lecky Watson . 

1 P. B. Maxwell . . 

1 ; Francis A. Kennedy . 

! ! Richard Musgrave . 

, if.W. B. Wade and! 

1 I Robt.C. Wade/ ' 

1 Wm. Cope Cooper 
i John J. Nugent . . 

i John Leader . . 



John H. Talbot . . 

Francis A. Knox Gore 
William C. D. Johnson . 
The Knight of Glin 
R. H. H. Beecher 

Sir Colman M. O’Loghlen 

Ditto I 

I Hon. L. H. King Harman 



Donegal 

Waterford 



Tyrone . 
Limerick 
Queen's. 



Tyrone . 
Armagh. 

Ditto 

Wicklow 
Cork. . 
Longford 
Tipperary 
Londonderry 

Clare 

Wicklow 

Clare 



Galway . 

Clare . 
Queen’s . 
Leitrim . 
King's . 
Waterford 
Galway • 

Carlow . 



Carlow . 
Donegal 
Wexford 
Waterford 



Queen's . 
Westmeath 
Cork. . 



Wexford 
Mayo and Sligo 

Limerick 
Cork . 

Clare . 

Ditto 

Westmeath 



&c. 

Main and thorough draining, &c. 

Draining, subsoilirig, fencing, &c. 

Thorough draining and reclaiming 

Thorough drainage, subsoiling, 
&c. 

Draining, and levelling fences . 

Drainage 

Main and thorough draining, and 
clearing. 

Subsoiling, draining, claying, &c. 

Thorough drainage .... 

Thorough draining, subsoiling, 
&c. 

Drainage, levelling old fences, 



Thorough draining, subsoiling, 



Drainage 

Thorough draining and fencing. 
Thorough draining, and deepen- 

Braining 

Main and thorough draining, &c. 

Ditto 

Draining and subsoiling . 
Thorough draining, making 
roads, &c. 

Draining, reclaiming, fencing, &c. 
Subsoiling, liming, draining, &c. 
Thorough drainage and embank- 
ing. 

Draining, fencing, and road- 



Ditto 

Draining, fencing, removing old 
fences, &c. 

Draining, subsoiling, and top- 
dressing. 

Drainage 

Draining and fencing . . . 

Draining, gravelling, and liming 

Draining and fencing . . . 

Draining, fencing, and subsoiling 

Thorough draining, subsoiling, 
&c. 

Draining, fencing, top-dressing, 
&c. 

Draining, subsoiling, irrigation, 
&c. 

Draining, liming, and fencing . 
jThorough draining, subsoiling, || 



Thorough draining, &c. . 

Main and thorough draining 

Drainage and subsoiling . 

Ditto 

Drainage 

Draining and fencing. 

Drainage and irrigation . 

Thorough drainage, and removing 
fences. 

Drainage and subsoiling. . . 

Thorough draining and subsoil- 
ing. 

Draining, fencing, & c. . . 

Draining, claying, subsoiling, &c. 

Draining 

Draining, fencing, and reclaiming 

Draining, subsoiling, and road- 
making. 

Clearing, subsoiling, and road- 
making. 

Subsoiling, clearing, and road- 

Draining, subsoiling, and road- 
making. 



7 0 0 
9 10 5 



John McCrea 
Arthur U. Roberts 
John McCrea 
Henry Newton 

Jos. Fislibourne 
Thomas C. Butler 
Thomas George Stoney 

James Sinclair 
John Cox 
Jos. Fislibourne 



Thomas Sullivan 

James Sinclair 
Powell Foxall 
Ditto 

Edward A. Dennis 
John Cox 
Henry Bond 
Hampden Lane 
James Brownlow 

James J. Poe 
Richard Bavly 
Thomas Sullivan 



Richard Irwin 

Thomas Sullivan 
Jos. Fishbourne 
Wm. P. Prendergast 
Thomas George Stoney 



Joseph Fishbourne 
Edmund Murphy 
Thomas George Stoney 
Thomas Sullivan 

Joseph Fislibourne 
Andrew F. Knox 
Henry Newton 
Arthur U. Roberts 
Thomas Sullivan 
Joseph Fisbourne 
Frederick F. Hamilton 
Henry Longfiold 



Henry Newton 
Edmund Murphy 
J. Fraser 
John Cox 
Adam N. Meade 

Thomas Sullivan 
Ditto 

Henry Bond 
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Applicant. 



County. 



Nature of Work. 



Reporting Offic 



522 Robert Fowler. . . . 

523 Earl of Leitrim . . . 
521 Bernard M'Manus 

525 Earl of Roden Guardian 
to Viscount Powerscourt. 
52G John Cromie .... 
527 Reverend John G. Porter 



Meath . 
Donegal . 
Mayo . 
Wexford. 



Samuel Gamble. 
William Lcving. 
Thomas Elwood. 
Henry Newton. 



Edmund Murphy. 

Henry Newton. - 
Frederick F. Hamiltor 



William Jacob Blacker . 
Thomas James Fetherston 



Hampden Lane. 
Joseph Fishboume 
Thomas Sullivan. 



Monaghan 
Londonder 
Galway . 



Subsoiling, fencing, and maki 

Thorough draining . . , 

Draining, fencing, &c. . . 

Draining, subsoiling, and fencii; 
Thorough drainage and ditchini 
Thorough draining 
Draining, subsoiling, irrigatic 

Clearing off stones and fencing 
Thorough draining . . 

Draining, fencing, &c. . . 

Thorough draining, subsoiling, , 
Thorough draining and fencing 
Draining, embanking, fencing, 6 
Draining, subsoiling, fencing, & 
Draining, fencing, See. . . 

Fencing and draining. 
Thorough draining, fencing, &c. 
Thorougli draining, subsoiling, & 
Thorough draining and reclaimn 
Thorough draining, fencing, &c. 

Drainage 

Clearing, draining, reclaimin; 



Robert Bell. 

Charles W. Welland. 
Henry M. Bond. 

W. P . Prendergnst; 
W. Stewart Trench. 
John Cox. 



Cork. . 
Longford . 
Cavan . 



548 John M'Nami 

549 Lewis Moore 

550 Stephen Ram" 



Wexford . 



Leitrim 

Meath 



Tipperary 
Cork, . 
Carlow . 



Wicklow 
Meath . 



Drainage and clearing 

Ditto !.'!!! 
Draining, fencing, and clcarii 
Main and thorough drainage . 
Thorough drainage, fencing, i& 
Draining, subsoiling, and fenc 



Ditto . . 
ndonderry 



Edward Burke. 



OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by the Commissioners of Public Works— continued. 
No. 14 — continued. 

Amount Estimated 

. „ a sane- Return 

Applicant. County. appS“L «™» f Cent. Bcpocliug OH, 

“ by the on Ex- 

Treasury, penditure. 



e of Public Works, November 25, 1847. 



J. C. Walker, Secretary. 



Amount Estimated 
Amount s . anc \ Return 
applied for. “ ^ gf 

Treasury, penditure. 



530 Earl of Clare . . . 

531 Robert Clayton Browne 

532 Crosdaile Molony 

533 Francis Beamish . . 

534 William Bennett Baldwii 

535 William Bennett Baldwii 
530 Rev. James R. Phillott 

537 Lord Cremorne . . 

538 Rev. Thomas M‘Clellan 

539 Pierce Joyce . . . 

540 William Merrick . . 

541 George Stawell . . 

542 George Sandes . . 

543 Daniel Connor . . 

544 Hon. H. K. Harman . 

545 Rev. W. Betty. . . 

54G Mathew S. Cassan . 
547 Eyre Lloyd . . 



551 Robert Fetherston . 

552 Walter Lawrence . 

553 ViscountJGort 

554 John Godley . 

555 W. E. Grainger . 

556 Sir Robert A. Fergus 

557 Earl of Leitrim . 

558 Earl of Leitrim 

559 Earl of Leitrim . 

560 Richard E. Phillips 
5G1 Thomas Punch . 

562 Henry Bunbury . 

563 Joseph P. Tynte . 

564 Richard Rothwcll 

565 Richard Rothwell 

566 Richard Rothwell 

567 Griffin Curtis Galt 

568 Ambrose O'Kelly. 

569 Thomas St. John . 

570 Mark Kerr. . . 

571 Richard Fox . 

572 Pierce Simpson . . 



Draining, reclaiming, and fencing 14,000 0 o! 6,000 
Draining, fencing, and farm roads 2,024 0 0j 1,000- 

Thorough drainage and subsoiling 800 0 Oj 800 

Thorough draining, subsoiling, &c. 2,389 10 9 1,500 
Draining, reclaiming, and road 5,000 0 Oj 3,000 
making. 

Drainage and clearing from stones 730 0 0 500 

Drainage, reclamation, and road 766 0 0 500 



7 10 0 A. N. Meade. 

7 3 0 A. N. Meade. 

7 13 4 A. N. Meade. 

9 13 B. G. Brooke. 

10 0 0 Richard Maync. 
10 10 0 B. G. Brooke. 

10 10 0 David Hunter. 

8 8 9 A. N. Meade. 

7 0 0 Michael Boyan. 



Thorough and main drainage, fenc- 800 0 0 400 

Drainage 400 0 6 300 



7 15 0 Thomas Sullivan. 

8 9 6 W'. S. Trench. 

11 2 0 Henry Newton. 

11 9 8 John Cox. 

7 5 0 David Hunter. 

9 11 2 David Hunter. 

9 10 0 W. P. Prendergasf. 

8 0 0 F. W. Hamilton. 

9 2 1 Isaac W. Tener. 

9 0 0 W. P. Prendergast. 
10 0 0 W. P. Prendergast. 
20 0 0 W. P. Prendergast. 
14 0 0 J.J. Poe. 

7 5 4 Michael Boyan. 

8 15 0 Joseph Fishboume. 

8 0 0 Richard Bayly. 

14 5 0 S. U. Roberts. 

1110 0 S. U. Roberts. 

8 0 0 S. U. Roberts. 

10 5 0 James Brownlow. 

11 15 0 David Hunter. 

8 15 0 W. S. Trench. 

9 0 0 W. P. Prendergast. 

11 0 0 W. P. Prendergast. 

10 0 0 W. P. Prendergast. 

10 0 0 W. P. Prendergast. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by the Commissioners of Public Works, See.— continued. 
No. 15 — continued. 





Applicant. 


County. 


Nature of Work. 


applied fo 


: Amount 

1 by the 
Treasury. 


Estimated 
per Cent. 


Reporting Officers. 


575 

576 

577 

578 

579 


George Glascott . . . 

Patrick Qnaid . . . 

Richard Musgrave . . 

Thomas 11. Justice . . 

Sir J. William Hort . 


Wexford . . 

Waterford . 
Cork .... 
Kildare • . • 


Draining and subsoiling . . 

Thorough draining . . . 

Draining, fencing, and subsoiling 
Drainage ....... 

Thorough drainage «... 


165 0 
176 16 
451 0 
24 0 0 
5,940 0 


0 150 

4 150 

0 400 

0 150 

O' 800 


13 0 0 
16 0 0 
8 6 0 
8 5 0 
11 0 0 


Henry Newton. 

J. J. Poe. 

A. U. Roberts. 
H.frLonglield. 

Frederick F. Hamilton. 








Total 


77,003 15 


10 45,900 







By order, 

Office of Public Works, D.cmicr 4, 1847. ' 3.0. WiLK E », Sccrctunj. 




Denis MacCartliy 
Roller! M, Alloway 
Lord Monteagle . 
Rev. William Knox 
George Day Stokes 
William Betty . 



William Beresford 



Mortimer O’Sullivan 
Rev. Thomas L. B. Kennedyj 
Andrew M'Creight 
Francis N. Cullen 
John C. Kearney . 

Lord Courtorvn . 

James Willington 
Benjamin B. Gough 
William Monsell 
Cornelius O'Brien 

James S. I-ambcrt 
Dorothea J. Fitzgerald 
Earl of Shannon 
James J. Foe . 



Limerick 
Donegal . 

Queen’s . 



Wicklow 

Tyrone . 
Monaghan 

Leitrim . 
Cork 
Wexford . 

Tipperary 
Londonderry 
Limerick 
Clare . 

Galway . 
Mayo 
Cork. . 
Tipperary 






Thorough draining . . • . 

Fencing, reclaiming, draining, &c. 
Thorough draining, clearing, and 
making roads. 

Draining, subsoiling, making 
roads, &c. 



Draining ... . . • 

Thorough draining and subsoiling 

Embankment 

Draining, subsoiling, and fencin; 

Drainage 

Main, and thorough draining, 
and subsoiling. 

Subsoiling, fencing, &c. . • . 

Main, and thorough draining, 
fencing, &c. 

Thorough draining, subsoiling. 

clearing, &c. _ 

Drainage and subsoiling . . 

Thorough drainage . . . 

Thorough draining and fencing 
Drainage and subsoiling . . 

Ditto 

Thorough drainage, clearing, and 
fencing. 

Draining, enclosing, fencing, &c. 
Thorough draining . . 

Drainage ....•< 
Thorough draining, reclamation 
fencing, See. 

Clearing of stones, subsoiling, &c. 
Drainage and subsoiling . 
Draining and trenching 
Draining, subsoiling, and clearing 
of stones. 



Office of Public Works, December 8, 1847- 



Amount 
applied for. 


l 


B 


Reporting Officers. 




£. 


£. s. d. 






700 


7 6 0 


Thomus Sullivan. 






7 1 2 




9,285 6 0 


2,500 


7 13 0 


B. G. Brooke. 


20,145 0 0 


8,000 


7 0 0 


Edmund Murphy. 


1,515 0 0 


1,300 


8 0 0 


James Sinclair. 




300 


7 2 6 






150 


7 15 6 






1,100 


13 18 0 








9 14 G 


John M‘Crea. 






9 4 6 


Robert Bell. 


450 0 0 


300 


7 16 2 


William S. Trench. 




100 


15 5 0 


Frederick F. Hamilton. 


300 0 0 


200 


10 10 0 


Thomas G. Stoney. 


330 0 0 


150 


7 0 0 


Richard Bayly. 




100 


7 0 0 






100 


7 0 0 


Richard Mayne. 






11 6 8 






800 


7 0 0 


\\ . J. Goode. 




500 


8 0 0 


Adam N. Meade. 


3,787 19 10 


3,700 


14 5 0 


Henry A ewton. 






7 0 0 


James J. Poe. 






10 16 0 


James Brownlow. 






7 12 0 


Francis Nicholson. 


2,829 0 0 


2,000 


110 0 


James J. Poe. 


150 0 0 


100 


9 6 8 


David Hunter. 


400 0 0 


300 


7 11 0 


Henry Browne. 






7 2 0 


James Fraser. 


166 10 9 


150 


7 0 0 


'1 homes George Stoney. 


61,356 5 10 


34,450 







By order, 

J. C. Walker, Secretary . 



No. 17. 



— 
























Amount 
applied for. 








No. 


Applicant. 


County. 


Nature of Work. 


. tioned 


per Cent, 
on Ex- ' 


Reporting Officers. 












Treasury. 


peuditure. 












£. s. d. 


£. 


£. s. d. 




608 


Staffoid O'Brien . . . 


Tipperary . . 


Fencing, draining, and reclaim- 


564 5 4 


550 


S 0 0 : 


J. J. Poe 


609 




Cork . . . 


Draining, making new and re- 


530 4 0 


300 


8 6 8' 


A. N. Meade 














Henry LongBcld 










623 6 7 


100 




611 


Wm.O’Mahony . . . 


Ditto . . 


Draining, subsoiling, clearing, 
fencing, &c. 






6 10 6 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by the dimmissioners of Public Works— continued. 
No. 17 — continued. 



"Amount 
applied for 


Amount 

tinned 

Treasury. 


. s. d 




nes, 813 0 
ds, 


500 


500 0 


300 


ge, 350 5 


300 


. 1,278 0 


1,000 


729 5 1 


500 


m- 800 0 


800 


ng, 400 0 


2,00 


. 3,500 0 0 


2,000 


ad 296 5 6 


150 


ng 1,475 5 K 


6i)0 


300 0 0 


250 


b- 3,443 0 0 


1,500 


. 800 0 0 




g, 800 0 0 


650 


Stc.. 886 4 1 




e- 595 2 0 


300 


700 0 0 




g, 1,263 6 0 


950 


155 18 1 


100 


383 19 1 




Is 400 0 0 


300 


e- 105 0 0 


100 


d 2,206 16 3 


800 


g 450 0 0 


330 


c. 16,028 15 0 


4,000 


- 2,200 0 0 


1,300 


. 672 0 0 




. 12,000 0 0 


12,000 


222 17 1 


200 1 


701 14 6 




g 200 0 0 


150 


150 0 0 


100 ] 


, 1,503 0 0 


1,000 


200 0 0 


200 1 


1,300 0 0 


800 


100 0 0 


100 1 


643 6 8 


250 


150 0 0 


150 


150 0 0 


150 10 


640 0 0 




1,441 18 10 


700 13 


1,116 17 9 


500 


545 0 0 


500 8 


4,100 0 0 


,150 9 


720 0 0 


700 7 


300 0 0 


200 12 


3,591 0 0 


,000 11 


1,300 0 0 




1,329 7 9 


75Q 7 


1,377 10 3 




797 11 0 


•500 10 


641 10 0 


GOO 8 


420 0 0 




1,700 0 0 


,500 9 


5S,819 18 0 49 


,500 



Ambrose O'Keliy . . 

Rev. John Charles Mon- 
John Harvey .... 

Thomas Brooke . . . 

Laily Geary .... 
George Le Hunt . . . 

Morgan Wm, Jellett . . 



Andrew Geraghly 



Guy Atkinson 
Edward Synge 



Lord Carew . . 

Stephen Id. Collis 

Col. Kane Bunbury . 
Roger Palmer 
Rev. P. 15. Maxwell . 
James McMonagle . 

Rev. Sami. B. Leonard 

F. Hastings Toone . 
Marcus M'Causland . 
Clement Milward. . 

Sir Richard Musgrave 
Marquis of Ormonde. 

Henry Pilkington . . 

James Daly .... 
Rev. Henry Maturin . 
Rev. W. Grogan . . 

Thomas Paget . . . 

Rev. Robert E-Iume . . 

Rev. James M'lvor . 

W. I-Iarte Mason 
Augustus D. Robinson . 

Rev. Maurice R. Ilewson 

Michael Cahill . . 

Peter Connellan . 

Arthur H. Montgomery 

John II. Dunne . . 

John Southwell Browne 
Sir W. D. Godfrey . 

Giles E. Lambert 

Rev. W. B. Fry . . 

Earl of Bessborough . 
Sami. P. Townsend . 
Viscount Massarene , 

Lord Monteagle . . 

John Evans . . . 

Lord Monteagle . 

Capt. W. R. Orme . 
Marcus Paterson . 



Cork . 
Donegal 

Ditto 
Kildare . 
Wexford 

Tyrone . 



Galway . 



Carlow . 
Mayo . 

Donegal 



Tipperary . 
Londonderry 
Kilkenny ’. 

Waterford . 
Kilkenny an 
Tipperary 
Westmeath 
Galway . . 

Donegal • 
Wicklow . 
Mayo . . 



Nature of Work. 



Tyro 



Limerick 

Tipperary 



Kilkenny 

D 



Limerick 

Galway . 

Tipperary 
Kilkenny 
Cork . 
Louth . 
Limerick 
King’s . 

Limerick 
Clare . . 



fencing, making farm i 
&c. 

Drainage and fencing. , 
Thorough and main drai 

Draining and subsoiling . 
Thorough draining . . 
Thorough draining, fencing 
banking, &c. 

.’reaching, thorough drai. 

suhsoiling, &c. 

Drainage and liming 
Thorough draining and 
making 

Draining, suhsoiling, mo 
roads and fences 
Reclaiming and draining 
Thorough draining, fencing, 
soiling, &c. 

Improving embankments 
Draining, subsoiling, clea; 
fencing, &c. 

Thorough draining, levelling 
Draining, making new ami 
pairing old farm roads 
Draining and suhsoiling . . 

Draining, fencing, reclaim 

Draining 

Draining and fencing . . 

Draining and making farm rc 
Main and thorough draining 
claiming. &c. 

Thorough draining, fencing, 
road making ° 

Draining, fencing, and subsoil 
Draining, suhsoiling, fencing, 
Draining, fencing, trenching, s 
soiling, &c. 

Draining 

Thorough and main drainage 

Draining, fencing, &c. 

Draining .... 
Suhsoiling and thorougu oraumi 
Thorough. draining and fencing 
Draining, reclaiming 
and road making. 
Embanking, draiuin 

Draining, subsoilin| 
anil clearing 

Thorough draining . . . . 
Main and thorough draining, 
gravelling, &c. 

raining, enclosing, reclaiming 
and subsoiling. 

Drainage 

Thorough draining and fencing. 
Trenching, suhsoiling, draining 
fencing, &c. 

Thorough draining, suhsoiling, 
trenching, fencing, &c. 
Draining, subsoiling, fencing, &c. 
Thorough drainage, embanking, 

Removing stones, fencing, and 
suhsoiling 

Draining and fencing 
Draining .... 

Drainage .... 

Draining .... 

Thorough dr.iinagu .... 
Thorough draining and subsoil- 
in K . 

Draining and fencing 
Thorough draining and fencing. 
Draining, fencing, &c. . . . 



Estimated 

Return 

per Cent. Reporting Officers 



7 0 0 
15 16 8 



Henry Lougfield 
M. G. Marshall 

John M'Crea 
Frcilk. Hamilton 
Henry Newton 



.1. Fishliourne 
John Gardiner 
James Sinclair 
M. G. Marshall 



Thomas G. Stoney 
James Brownlow 
David Hewitsou 



Fredk. Hamilton 
David Hunter 
J. .1. Kelly 
E. A. Dennis 
E. Murphy 

James Sinclair 
James Sinclair 

J ohn Cox 
Thomas G. Sloney 



David Hewitson 
Daviil Hewitson 
Powell Foxall 



R. Buyly 



I M. Boyan 
II. L. Brabazon 
John Cox 
James J. Poe 

John Cox 
II. J. H. Browne 
James J. Poe 



Office of Public Works, December 18, 1847. 



By order, 



J. C. Walker, Secretary. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 



Schedules of Applications for Loans recommended by the Commissioners of Public Works— continued. 
No. 18. 



No. 



666 

667 

668 

669 

670 

671 



673 

674 

675 

676 

677 



689 

690 

691 



694 

695 

696 

697 



Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 
by the 
Treasury. 


Estimated 
Return 
per Cent. 

penditure. 


Reporting Officers. 


Sir Richard Langrishe . 
Isidore Bourke . 
Cornelius O’Kelly . . 

William Galgey . 
Acheson Lvle 
Christian Wilson Palliser 

John Lawry Cole • 

Andrew Crean Lynch . 
Henry T. Coppinger. 

Rev. John Irwin . . . 

Charles W. Smith . . 

John O’Brien and Anna 
Maria O’Brien. 

Daniel Donovan . . . 

Anthony' O’ Flaherty . . 

Thomas Spencer Lindsay 
Daniel and John L. Cronin 
Daniel Couuor . . . 

tV. M. Patten . . . 

John Keily .... 
Rev. A. .1. Ram . . . 

Godfrey Leviuge . . 

Sir Robert Bateson . 
James S. Lambert . . 

John Mahony . . 

Richard Hunter . . - 

Rev. Win. O’Donnell 
Robert C. Wade, F. Wade. 

and Catherine E. Hory. 
Viscount Clifden . 

John Bayly . . . 

Herbert Gilman . . . 

Rev. Richard Lloyd . 


Kilkenny . 

Galway . 

Cork 

Londonderry . 
Wexford . . 

Monaghan . . 

Mayo • . . 

Donegal . . 

Clare . . . 

Cork . . . 

Galway . . . 

Mayo . . . 

Cork 

Ditto . . 
Wicklow . . 

Waterford . 
Wexford . . 

Tipperary . . 

Donegal . . 

Galway . . . 

Tipperary . 
Londonderry . 

Donegal . . 

Wicklow . . 

Kilkenny . . 

Tipperary . 
Cork ^ . . 


Draining 

Drainage and making farm roads 
Fencing, draining, subsoiling, &c. 
Drainage ....... 

Thorough drainage .... 

Making road, fencing, thorough 
drainage, &c. 

Thorough draining, making farm 
roads, fencing, &c. 

Draining, fencing, and gravelling 
Thorough draining, fencing, and 
clearing. 

Embankment 

Thorough drainage .... 
Thorough drainage and clearing, 
draining, subsoiling, & fencing. 
Draining, subsoiling, and fencing 
Draining, subsoiling, reclaiming, 
clearing, Sic. 

Making farm roads and fences . 
Thorough drainage . . . • 

Draining, subsoiling, embanking, 
fencing, &c. 

Draining, trenching, making farm 
roads, &c. 

Clearing, subsoiling, and liming 
Thorough drainage .... 
Draiuing, levelling, and gravel- 

Draiiiing, ditching, and fencing 
Drainiug, clearing, fencing, and 
farm roads. 

Drainage and liming . . . 

Main and thorough drainage 
Thorough draining, subsoiling, 
clearing, &c. 

Main and thorough draining, &c. 
Draining, subsoiling, ditching, &c 

Draining, fencing, and subsoiling 
Main and thorough draining. . 
Draining, subsoiling, clearing, &c 
Thorough drainago .... 

Total . . . 


£. s. d. 
386 3 4 
1,700 0 0 
541 8 0 
260 0 0 
424 11 8 
156 0 0 

600 0 0 

402 8 0 
150 0 0 

450 0 0 
30S 0 0 
720 0 0 

121 0 0 
1,000 0 0 

407 0 0 
4,023 0 0 
735 0 0 

511 0 0 

2,970 0 0 
1,541 12 1 
725 18 0 

1,138 10 0 
2,100 0 0 

5,200 0 0 
889 0 0 
3,357 0 0 

175 0 0 
1,198 0 0 

13,30014 0 
1,375 4 7 
4,397 C 1 
3,500 0 0 


£. 

300 

1,000 

400 

200 

400 

150 

500 

400 

100 

400 

300 

300 

100 

1,000 

400 

3.000 
500 

250 

1,500 

1.000 
700 

1,000 

1.500 

2.500 
700 

1.500 

100 

100 

8,000 

1,000 

2,000 

2,000 


£. j. d. 
9 16 0 

7 0 0 

10 5 0 
9 4 7 

65 0 0 

8 0 0 

7 0 0 
9 10 0 

8 0 0 
110 0 

13 0 0 

9 15 0 
8 10 0 

6 10 0 
6 12 8 

14 1 7 

7 18 0 

8 4 0 
12 7 4 

11 0 0 

9 0 0 
9 12 0 

6 18 0 
27 0 0 
9 0 0 

9 18 0 

7 10 0 

8 0 0 
9 0 0 
7 6 8 

11 0 0 


David Hewitson 
Thomas Elwood 
David Hunter 
A. N. Meade 
James Brownlow 
Henry Newton 

Richard Mayne 

Thomas Elwood 
Samuel M. Hussey 

Andrew F. Knox 
J. J. Poe 
Thomas Sadlier 

A. N. Meade 
David Hunter 

Thomas Elwood 
Michael Boyan 
Samuel M. Hussey 

Richard Bayly 

A. U. Roberts. 
Henry Newton 
Hampden Lane 

A. F. Knox 
David Hunter] 

Robert Bell 
David Hewitson 
Janies Brownlow 

John McCrea 
Richard Bayly 

J. Fishbourne 
J. J. Poe 
A. N. Meade 
J. J. Poe 


54,76315 9 


33,300 





Office of Public Works, December 24, 1847- By order, J. C. Walker, Seoretay. 



No. 19. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 
by the 
Treasury. 


Estimated 
Return 
per Cent. 


Reporting Officers. 


698 

699 

700 

701 

702 

703 

704 

705 

706 

707 

708 

709 

710 

711 

712 

713 

714 

715 

716 

717 

718 

719 

720 

721 

722 

723 

724 


Frances Edgeworth . . 

Major Tlios. N. Edgeworth 
Anthony Cliff .... 
Honble. II. H. W. Hedges 
John Joseph Gunning. 
William Crooke . • 

John J. O'Sullivan . . 
C. J. Osborne .... 
Joseph A. Holmes . . 

Karl of Miltown . . . 

William McCrea . . 

Patrick C. Lynch . . . 

Dennis Leonard • • • 

Viscount Dillon . . . 

Sir John Carden . 

Charles Tottenham 
Sir Arthur 11. Brooke . 
Lord De'Frcyne . 

Robert McClintock . . 

Rev. Fras. L. Gore . . 

Earl of Digby .... 
Theobald A. Dillon . 
Earl of Lucan .... 
Joseph Pirn .... 

Rev. William Knox , . 

John McGildowney . 

Sir Richard Bourke . 


Longford 

Ditto . . 

Wexford . . 

Galway . 

Cork . . 

Roscommon . . 

Waterford . . 

Sligo . . . 

Kildare . . . 

Tyrone . . . 

Mayo . . . 

Tipperary . . 

Roscommon and 
Mayo . . . 

Tipperary . . 

Wexfoid . . 

Fermanagh . . 

Roscommon . 
Donegal . . 

Tipperary . . 

Roscommon. . 
Mayo . . . 

Wicklow . . 


Draining 

Thorough and main draining, &c. 

Drainage 

Draining, subsoiling, and fencing 
Draining, enclosing, clearing, &c. 
Thorough draining, subsoiling, &c. 
Main and thorough draining, &c. 
Draining, subsoiling, clearing, &c. 
Thorough draining, subsoiling, &c. 
Draining, gravelling roads, &c. . 

Subsoiling, draining, fencing, &c. 
Fencing, draining, and dividing . 
Main and thorough drainage, &c. 
Main and thorough drainage . . 

Draining, levelling, &c. . . 

Trenching and subsoiling . . 

Thorough drainage, subsoiling, &c. 
Reclaiming, gravelling, &c. . 
Thorough draining, clearing, &c.. 
Draining and subsoiling . . . 

Draining • 

Fencing and draining .... 
Draining, subsoiling, &c.. . . 

Drainage, sinking the gripes of 
ditches 

Draining and subsoiling, &c.^. . 

Fencing, drainiug, reclaiming, &c. 

Total . . . 


£. «. d. 
137 10 0 
588 18 0 
2,580 0 0 
507 10 0 
1,157 0 0 
100 0 0 
624 0 0 
958 0 0 
839 7 8 
5,143 8 0 
200 0 0 
200 0 0 
194 5 9 
7,690 9 6 

200 0 0 
502 8 6 
20,000 0 0 
936 0 0 
346 0 0 
593 18 8 
799 0 
3,620 0 
8,000 0 
325 0 

780 0 
3,734 2 
460 7 10 


£. 

ioo 

300 

1,500 

450 

1,000 

100 

500 

600 

500 

3.000 
200 
150 
150 

7.000 

200 

300 

7.000 
800 
300 
400 
700 

2.000 
S,000 

200 

500 

1,500 

450 


£. s. d. 

9 10 0 
110 0 
11 12 2 

9 0 0 
8 10 0 

8 15 0 

9 19 0 

7 10 0 

7 0 0 
10 18 0 

8 0 0 
7 14 4 
6 14 6 

10 0 0 

6 17 0 

7 10 0 
7 17 9 
7 0 0 
7 0 0 

12 7 2 
7 0 0 

7 0 0 

8 5 0 

7 8 0 

10 10 0 
7 0 0 


Henry Bond 

Ditto 

Henry Newton 
Samuel M. Hussey 
David Hunter 
Samuel M. Hussey 
C. D. Irwin 
A. U. Roberts 
W. Holliday 
F. Hamilton 
James Sinclair 
H. Browrie 
Thomas G, Stoney 
Richard Irwin 

Henry Newton 
Edmund Murphy 
Richard Irwin 

A. F. Knox 
Thomas Sullivan 
Thomas Sadleir 
Richard Irwin 
Thomas Elwood 
Richard Bayly 

James Sinclair 

B. G. Brooke 
Richard Coote ] 


61,317 6 7|37,900 




Office of Public Wor 


,, Jamar, 1, 1S4S. % order, J . U W m ar,j. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by the Commissioners of Public Works- 
No. 20. 



Richard H. H. Becher 
Viscount de Vesci. 

Dawson R. Coote . 

Philip Fleming . 
William H. Ball . 

George Kinabau and Robert 
Kinahan 
John Greene . 

Hugh Buike . . 

Oliver D. J. Grace 



736 George Foolt . . 

j Elizabeth Bowen and Ro- 
bert Bowen 

73S | Rev. William Knox 
Earl of Longford . 

Ditto . . 

Hugh McDonnell. 

John B. Bcresford. 

John Greene • 



Charles Putland . 

Lord Berehaven . 

John Wilson Fitz Patrick 
Janies Gillman 
Godfrey Green. 

Lord Templemore . . 

Earl of Clare . 

Sir William Young . 
William Martley . 

Rev. Cosley S. Mongan 
Andrew Crean Lynch. 
Henry Hart . . 

John Beamish . . . 

George Cecil Gore Wray 
Edward J. Cooper 



Richard Leahy 
Earl of Bessborough . 
Harvey de Montmorency 
Colonel Jos. Pratt 
James Hussey. . . 

John McNeale, Jun. . 
William Smith 
Colonel Jos. Pratt 
James Gillman 
Powell Foxall . 

Lord Templemore 

Alexander Percival 



Cork . . 

Queen’s . 

Waterford 

Clare 

Tipperary 

Kilkenny 



Donegal . 

Westmeath 

Ditto 

King's . 

Londonderry 

Kilkenny 



Queen’s • 
Cork . 

Cork 

Kilkenny 

Wexford 

Limerick 

Cavan 

Meath 

Armagh 

Galway 

Donegal 

Cork. 

Donegal 

Sligo 



Kilkenny 
Ditto 
Cavan . 

Antrim . 
Tipperary 
Donegal . 

Cork ■ . 
Armagh . 
Donegal and 
Londonderry . 
Sligo . . . 



Nature of Work. 



Draining, levelling, fencing, &c. . 
Main and thorough drainage, &c. 
Thorough draining, fencing, &c. . 
Thorough drainage .... 

Embanking 

Thorough drainage .... 



Fencing, thorough draining, &c. . 

Thorough draining, fencing, &c. . 

Draining, subsoiling, and farm 

Thorough draining .... 

Draining, snbsoiling, levelling, 
fencing, & c. 

Draining, fencing, removing fences, 
making roads, &c. 

Thorough draiuage .... 

Draiuiug, subsoiling, and trench- 
ing 

Draining, fencing, gravelling, &c. 



Draining, subsoiling, fencing, See. 
Thorough draining, subsoiling, &c. 
Thorough drainage mid reclama- 

Drainage and roads 
Subso :l: — ■’—•-s™ * 

Road 

Thorough draining, clearing, &c. . 
" md subsoiling 

Ditto 

Draining and fencing . 

Draining, subsoiliug, and fencing 
Drainage, subsoiling, and fencing 
Draining, reclaiming, mid liming 
Draining, subsoiling, gravelling, 
and fencing, &c. 

Draining, subsoiling, and in 
gating 

Thorough draining . . . 

Draining 

Draining, fencing, clearing, Sic. 
Thorough drainage 
Draining, fencing, roads, &c.. 
Main and thorough draining . 
Draining and subsoiling . 
Thorough draining and subsoiling 
Draining, fencing, subsoiling, Sic. 
Main and thorough drainage, Sic. 
Subsoiling, draining, embanking, 

Thorough and main drainage. . 



tioned 

Treasury. 



321 12 11 
16,154 17 111 
1,000 



1,500 

500 

1,174 



1,254 8 
2,890 16 
1,390 10 



16,000 

1,170 



Estimated 
Return 
per Cent. 



6 10 

7 10 



[75,900 12 0 52,950 



Adam N. Meade 
William S. Trench 
Hugh Rice 
Arthur U. Roherts 
Thomas Sullivan 
Thomas G. Stoncy 

Thomas Butler 
Henry Browne 
Richard Irwin 



Henry Longfield 
Ditto 

Andrew F. Knox 

George Dullus 
Ditto 

Thomas Geo. Stoncy 
James Brownlow 
David Hewitson 

Joseph Fishbourne 
Samuel M. Hussey 
William S. Trench 
Adam N. Meade 
J. Fishbourne 
Ditto 
John Cox 
Samuel U. Roberts 
Frederick Hamilton 
Powell Foxall 
David Hunter 
W. G. Marshall 
A. N. Meade 
John McCrea 
John Clelaud 



Robert Bell 
David Hewitson 
Ditto 

Hugh Rice 
Robert Bell 
B. G. Brooke 
Thomas Geo, Stoney 
A. F. Knox 
Adam N. Meade 
E. Golding 
James Sinclair 



Office of Public Works, January 8, 1848. 



By order. 



J. C. Walker, Secretary. 



No. 21. 















j Estimated 




No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


| ' £. " 1 


| Return 
per Cent. 
| on Ex- 


Reporting Officers. 














penditure. 




774 


Lionel J. Fleming . 


Cork . . . 


Fencing, ^draining, subsoiling, 1 
Draining, levelling, irrigation, : 


I £. s. d. 

253 0 0 


250 


£. s. d. 
10 5 0 


Adam N. Meade. 


775 


Rev. Francis Gervais. . 


Tyrone . . . 


1,000 0 0 


1,000 






777 


Hardy Eustace . . . 

Edward Daly .... 


Carlow . . 
Westmeath . . 1 


road making, &c. 

Drainage 

Thorough drainage and reclaim- 


503 0 0 
450 0 0 


300 1 
300 | 


16 0 0 
8 10 0 


J. Fishbourne. 
Henry Bond. 


773 1 


W illiam S. Frood. 
Thomas N. Redington . 


Kildare ... 
Galway . . . 


Thorough draining, &c. . . . 


558 0 8 
4,433 0 0 


200 i 

4,000 .1 


9 4 0 
11 19 6 


Hugh Rice. 
Ditto. 



2 E 2 
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Esti mated 



Amount I 



Applicant, 



Nature of Work. 



Reporting Officers. 



Earl of Erne 
Ditto 



Fermanagh . 
Donegal 

Dublin . . 
Carlow . 
Tipperary . 
Armagh . 

Ditto 

Waterford . 
Limerick 
Louth . 
Londonderry 

Cork . . 



4,000 



Andrew Main. 
A. F. Knox. 



George Farran 
William F. F. Tighe 
John D. Hutchinson . 
Francis Fforde 



William Levinge. 
J. Fishbourne. 

J. J. Poe. 

Powell Foxall. 



Ditto. 

C. W. Welland. 
John Cox. 

H. L. Brabazon. 
James Brownlow. 



William Whitney 
Hugh Montgomery 



A. N. Meade. 
Powell Foxall. 



Londonderry 
Kildare . . 

Ditto 

Cork j . . 

Cork" b . ! 

Kerry . 
Waterford . 
Cork . . 

Tipperary . 
Galway . . 



Total 



37,902 8 



i IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by the Commissioners of Public Works, &c. — continued. 
No. 21 — continued. 



Applicant. 


County. 


Adam Newman . . . 


Cork . . 


Catherine J. Osborne 
Wray Palliser. . . 


Waterford . 
Ditto . 


Earl of Bessborough . . 

John G. Irvine . . . : 


Kilkenny . 
Fermanagh. 


Hugh II. Montgomery . 


Leitrim . . 


William Smith . . 

Alexander Elliott. . . 


Kerry . . 


Francis Bruen . . 

John Power .... 


Wexford 

Roscommon 


James Sinclair . . . 


Donegal 



I Draining, reclaiming, road- 1,037 8 2 
I making, &c. 

| Draining, subsoiling, and fencing 3,400 0 0 
Draining, fencing, subsoiling, and 2,915 0 0 
liming. 

Draining 600 0 0 

Making roads, fencing, draining, 500 0 0 
subsoiling, &c. 

Draining, trenching, and sub- 630 0 0 
soiling. 

Draining . 175 0 0 

Draining, fencing, subsoiling, and 1,140 0 0 

reclaiming 

Drainage 1,500 0 0 

Reclaiming, draining, fencing, 511 2 0 

and road-making. 

Drainage . . ' . . . . . 449 1 0 



Office of Public Works, January 12, 1848. 



J. C- Walker, Secretary. 



Amount ,. anc ", t . Urt ', 
Treasury, penditure. 



797 William J. Armstrong 

798 Lord Stewart de Denies 

799 John Croker . . . 

800 Rev. J. F. Leatbley . 
SOI Rev. Alexander Ross . 



804 Hamili Smyth . . 

805 William Bellingham . 

806 Barker Thacker . 

807 James Fitzmaurice . 

808 Thomas Campion . . 

809 Rev. Thomas Kelly . 

810 William Meredith . 

811 Robert White. . . 

812 Denis S. Lawlor . 

813 Francis Twiss. . . 

814 Thomas Gamble . . 

815 James L. O’Keefib . 

8 i 6 Patrick Maher . . 

817 Francis C. Sampson . 



Draining ....... 7 

Thorough draining, subsoiling, 4 
embanking, &c. 

Subsoiling, draining, and fencing 
Thorough draining .... 2 
Draining, fencing, clearing, &c. 1 

Thorough draining, subsoiling, 
and removing fences. 

Thorough draining and subsoiling 
Draining and subsoiling . 

Thorough draining and subsoiling 
Thorough draining, subsoiling, 
clearing, fencing, &c. 

Ditto 

Trenching, subsoiling, thorough 7 
draining, &c. 

Thorough draining, fencing, &c. 1 
Main and thorough draining 
Thorough drainage .... 
Fencing and draining ... 
Fencing and levelling . . 

Subsoiling. 

Thorough draining .... I 
Draining and fencing ... 1 
Thorough draining, fencing, & c. 2 
Fencing, draining, liming, &c. . 
Thorough draining and fencing . 

Draining 

Draining and fencing . 

Draining, subsoiliug, fencing, &c. 



James Brownlow. 
Hugh Rice. 

W. S. Trench. 

Ditto. 

Charles W. Welland. 
Frederick F. Hamilton. 
Robert Bell. 

W. S. Trench. 

Michael Boyan. 

Robert Bell. 

A. U. Roberts. 

Michael Boyan. 
Hampden Lane. 

J. J. Poe. 



Office of Public Works, January 15, 1848. 



By order, 

J. C. Walker, Secretary. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 23. 



Amount ap- 
plied for. 


turned 
by the 
Treasury 


Estimated 
Return 
per Cent, 
on Ex- 
penditure. 


£. s. d. 


£. 




350 0 0 


300 




•205 (1 0 


150 




222 14 0 


200 


10 0 0 


588 18 0 


200 


11 0 0 


838 15 5 


700 


8 10 0 


1,450 0 0 


l',000 


6 15 0' 


207 1 8 


100 


7 10 0 


631 12 G 


400 




372 0 0 


150 




190 0 0 


150 


11 4 0 


5,215 15 4 


2,500 




4,540 0 0 


2,500 




954 0 0 


400 




440 0 0 


400 




1,000 0 0 






317 9 6 


200 




456 0 0 


400 




1,553 4 0 


1,200 




350 0 0 


200 




230 0 0 


200 


7 10 0 


420 0 0 


300 




3,800 0 0 


2,000 


7 11 5 




100 


10 10 0 


1 , 5o0 0 0 


500 




100 0 0 


100 


116 0 


150 0 0 


100 




I,2S1 1 0 






158 15 0 


100 




1,400 0 0 


soo 




7,521 0 0 






5,415 0 0 


■5,000 f 




18,880 8 10 


1 


7 10 0 


2/891 8 10 


1,500 


11 15 0 


1,734 10 0 


600 




300 0 0 


300 


7 0 0 


18,000 0 0 






100 0 0 


100 




4,000 0 0 


4,000 


10 10 (1 




200 


8 15 6 




3,500 


15 0 0 








4,834 11 (1 


8,00u 


7 J 0 


104,170 17 7 


8,950 





Nature of Work. 



Harloe P. Baker . 

Rev. Thomas L. Stack 
Rev. It. Meade . 
Thomas N. Edgeworth 

j (Thomas St. John Clerk 

{ Wm. St. John Clerk. 

| and John Wm. Clerk 
1 Edward Broderick . 

John Jagoe . . 

William O’Sullivan . 
Henry Hildebrand 
Herbert F. Hore . 

John Montgomery • 
Oliver Fitzmaurice . 
Matthew Brinkley . 
George S. Lynch . . 

Michael Doherty . . 

Sir Compton Domville 
Alexander R. Pope . 
Major-General Shuldhui 
Eliza Sealy . . 

Major William Beresl'ori 
Thomas Waller Knolles 
diaries I.. Sandes 
Rev. Wm. M. Beresford 
Rev. Brooke H. Bridges 
Nicholas Pound . 

Mrs. Matilda B. Sherrarr 
George Fisher. . . 

Florence M’Carthy . 
Rev. Charles W. Doyne 

{Pierce Mahouy . . 

Ditto . . 
Ditto . . 
George Edmond Burke 

Edward Wolstenholme . 
Higatt Tench . 

Ear! of Lucan . 

William Mulhall 
Earl of Gosford 
Andrew Vance 
Evelyn John Shirley and 
Charles Shirley 
trquis of Lansdowne . 
Ditto .... 



j j Marque 

1 Dittc 



Mayo . 
Tyrone . 
Cork 
Longford 



Ditto 

Ditto 
Mayo . 
Wexford 
Antrim . 

Meath . 

Donegal 
Dublin . 
Kilkenny 
Limerick 
Cork . 
Wicklow 
Cork . 
Kerry . 
Louth . 
Wexford 
Tipperary 
Wexford 
Wicklow 
Cork 

Ditto 
Ditto 
Galway , 

Kildare . 
Wexford 

Queen’s • 
Armagh 
Tyrone . 
M< uaghau 



Clearing of rocks and stones. 
Draining ...... 

Draining and fencing 
Thorough draining, sinking riv. 
drains, &c. 

Drainage ...... 



Reclaiming, draining, and irr 

Ration. 

Main and thorough draining 
Draining, fencing, and subsoiling 
Thorough drliinihg anil subsoiling 
Thorough and main draining. &c. 
Draining, reclaiming, and fencing 

Drainage 

Fencing, clearing of stones, &c. 
Main and thorough drainage, &c 
Draining and subsoiling . . 

Thorough draining and subsoilii 
Thorough tile drainage . 

Thorough draining and fencing 
Draining and fencing . . 

Thorough drainage, fencing, &c. 
Draining, subsoiling, and fencing 
Draining, clearing, and fencing .' 
Draining, fencing, and sanding . 
Thorough drainage and clearing 
Draining and subsoiling . . . 

Thorough draining and subsoiling 
Ditto 



Thorough draining .... 

Draining, fencing, clearing, &c. 
Thorough draining . . . . 



draining 

Ditto 

Thorough and main drainage, &c. 
Thorough draining . . . 

Draining, fencing, clearing, &c. 



Thomas Elwood. 
James Sinclair. 
A. N. Meade. 
Henry Bond. 



Adam N. Meade. 



Ditto. 

Samuel M. Hussey 
Thomas Elwood. 

Henry Newton. 

B. G. Brooke. 

Robert Bell. 

Samuel U. Roberts. 
Thomas Elwuod. 

John McCrea. 

Richard Bayly. 

David Hcwitson. 
Richard Coote. 

Adam N. Meade. 

R. Bayly. 

Adam N. Meade. 
Robert Hell. 

11. L. Brabazon. 

Henry Newton. 

Thomas George Stoney. 
Henry Newton. 

E. A. Dennis. 

Adam N. Meade. 

W. S. Trench. 

Robert Bolt. 

Ditto. 

Ditto. 

David Huntei. 

Frederick W. Hamilton. 



Office of Public Works, January 22, 1548. 



By order, 



J. C. Walker, Secretary. 



No. 24. 













Amount 


Estimated 




No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 


per Cent. 


Reporting Officers. 












Treasury 


petiditure. 




857 

858 


George Smith .... 
Joseph Faulkner . 


Tipperary . . 
Ditto . . 


Draining, subsoiling, fencing, road- 
making, &c. 

Draining, subsoiling, levelling, 


£. s. d. 
880 0 0 

1,058 7 0 


£. 

500 

SOO 


£. s. d. 
8 5 0 

8 15 0 


Thomas G. Stoney 
Ditto 


859 


Robert G. Montgomery . 


Donegal . . 


Trenching, draining, * fencing, 
liming, &c. 

Liming, subsoiling, and draining 
Thorough draining, subsoiling. 


2,086 0 0 


1,500 


6 14 0 


Andrew F. Knox 


860 

861 


William S. Trench . . 

William Anderson . . 


Queen’s . . 


2,848 7 9 
2,S30 2 3 


1,500 


7 116 


William S. Trench 


S62 


Rev. Francis Synge . 


Tipperary . . 


fencing, &c. 

Draining, subsoiling, levelling, 
burning, &c. 

Thorough draining and subsoiling 
Draining, fencing, and clearing of 


1,984 0 0 


1,500 


7 18 2 


Thomas G. Sloney 


864 


Rev. Joseph Thacker . . 

Ralphs. Smith .. . . 


Queen’s . . 

Tipperary . . 


809 6 9 
242 6 0 


500 

200 


7 11 5 
10 0 0 


William S. Trench 
Thomas G. Stoney 


866 


James Dalton .... 
Thomas Smith . , . 


Ditto . . 

Ditto . . 


Draining, subsoiling, and fencing 
Drainage, embankment, anti sub- 
soiling 

Draining, subsoiling, and clearing 


100 0 0 
200 0 0 


100 

200 


15 10 0 


J. J. Poe 

Thomas G. Stoney 


867 


William Norwood 


Cork . . . 


230 0 0 


200 




A. N. Meade 








of rocks, &c. 
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Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 24 — continued. 



No. 


Applicant. 




County. 




Nature of Work. 


Amount 
applied for. 


tioned 
by the 
Treasury 


Estimated 
Return 
per Cent. 

penditure. 


Reporting Officers. 
















d. 


£. 


£. s. 






868 


Thomas Cleary . . 




Tipperary . 
Kilkenny . 




Thorough draining and fencing . 


150 0 


0 


ioo 


12 0 


0 




869 


Rev. Nisbett Lodge . 






Draining, tencing, levelling, tkc. 


150 0 


0 


100 


7 4 


II 




870 


Thomas Neville . . 




Ditto . 




Thorough draining, subsoiling, 
clearing, &c. 


200 0 


0 


150 


8 7 


6 


Ditto 


871 


Lathum Blacker . . 




Tyrone . . 




Subsoiling, thorough draining, 
clearing, & c. 


3,000. 0 


0 


1,300 


7 14 


0 


James Sinclair 


872 


Nicholas Balfe 




Roscommon 




Draining, fencing, reclaiming, &c. 


1.101 17 




800 


8 0 






873 


Catharine P. Jones . 




L ““" : • 




Draining, subsoiling, fencing, level- 


15,000 0 


0 


8,000 


8 10 


0 


W illiam P. Prendergast 


874 


His Grace the Lord Primate 


Cavan & Leit 


m 


Draining, subsoiliug, fencing, level- 


15,000 0 


0 


10,000 


7 0 


0 


Ditto 


875 


Robert Johnston . 




Leitrim . . 




Thorough draining, levelling 
fencing, liming, &c. , 


200 0 


0 


150 


8 0 


0 


Ditto 


876 


Earl ol Bessborough . 




Ditto . 




Draining 


1,172 0 


0 


1,100 


8 0 




Ditto 


877 


Burton Phibbs . . 




Ditto . 






1,000 0 


0 


650 


11 13 


0 




878 


Robert Leslie . 




Kerry . . 




Draining and embanking 


600 0 


0 


250 


8 6 


0 


Robert Bell 


879 


Edward Synge . . 




Clare . . 




Draining, clearing, fencing, gravel- 


14,000 0 


0 


2,500 


7 16 


0 


Samuel M. Hussey 


880 


Cornelius Crcagh . 




Ditto 




Draining and fencing .... 


10,602 12 


6 


3,000 


10 0 


0 


Ditto 


8S1 


John B. Massy 








Drainage 


300 0 




300 


14 5 


0 


Richard Coote 














200 0 




150 


10 5 


0 




SS3 


Robert Doyne. . . 




Wexford . 




Thorough drainage .... 


19,472 0 


0 


8,000 


9 10 


0 


Henry Newton 


884 


Denis H. Kelly . . 




Galway . 




Main and thorough draining, farm 


1,866 10 


6 


959 


8 5 


0 


Richard Irwin 


885 


William H. Carter . 








Thorough draining .... 


3,969 8 


9 


5.000 


10 0 


0 


Henry Browne 


886 


Robert Doyne . 




Carlow . . 




Draining, subsoiling, fencing, and 


863 0 


0 


eoo 


9 9 


0 


Jos, Fishbourne 


887 


Hugh Greene . . . 




Kilkenny 




Draining, irrigating, & reclaiming 


1 .4S7 3 


3 




9 0 


0 


Ditto 


888 


Lord Courteney . . 








Draining, reclaiming, and road- 


10,000 0 


0 


10,000 


17 5 


0 


John Cox 


889 










Droining 

Thorough draining, farm road 
making, and fencing 


1,923 0 


0 


1,000 


7 0 


0 


Edmund Murphy 


890 


Alexander Stewart 




Antrim . . 




2,500 0 


° 


1,500 


8 0 


0 


B. G. Brooke 


891 


Janies Johnston 




Donegal . 




Draining and subsoiling . 


940 0 


0 


600 




0 




892 






Kildare . 




Thorough draining and reclaiming 


259 0 






7 10 


0 


E. A. Denis 


893 






Queen’s. . 




Thorough draining, fencing t and. 


100 0 


0 


100 


6 15 


0 


William S. Trench 


894 


Hugh Montgomery . 




Antrim . 




Main and thorough draining, 
fencing, and subsoiling 


6,668 12 


0 


1,500 


7 10 


0 


B. G. Brooke 




1\ illiam Hamilton 




Queens . 




Draining and fencing 




0 


1,000 




6 


William S. Trench 


896 


Guy L. Estrange . . 




Cavan . . 




Draining, subsoiling, levelling, 
fencing, &c. 


1,000 0 


0 


700 


10 0 


0 


William P. Prendergast 


897 


William J. Armstrong 




Armagh . 




Thorough draining and subsoiling 

Total .... 


690 0 0 
130,127 13 0 


200 

68,700 


10 0 


- 


Powell Foxall 



By order. 

Office of Public Works, January 29, 1848. J. C. Walker, Secretary. 



No. 25. 



Amount 



899 

900 

901 

902 

903 
901 

905 

906 

907 

908 

909 

910 

911 

912 

913 

914 

915 

916 

917 

918 

919 

920 

921 



Marquis of Westmeath 

William J. Armstrong 
William Newman 
William .T. Armstrong 
George Crofts . 

Hugh Kennedy 
Marquis of Lansdown 
Edmund McDonnell . 
Robert White . . . 

James S. Lambert 
W. B. Baldwin . . 

Achcson Lyle . . . 

W. L. Flood 
James B. Stoney ■ • 

C. B. Ponsonby . 
Nicholas Lynch . . 

J. W. Shelton . . 

A. C. Lambert • 
Arthur Dillon . 
James Leahy . 
Terence Murray . . 

F. E. Mooney . . . 

James Raymond . 
John Ferguson . . 



County. 



Nature of Work. 



applied - for. 



by the 
Treasury. 1 



Roscommon 

Wicklow . 
Cork . . 

Cork . ! 

Down . . 

Tipperary . 

Ditto . 
Galway . . 

Cork . . 

Londonderry 
Kilkenny . 

Kilkenny . 
Galway . . 

Limerick 
Galway . 
Kilkenny 
Waterford . 
Limerick 
King* . . 

Kerry . . 

Donegal 



. Open, main, and thorough drain- 
age, &c. 

. Thorough draining, &c. . . , 

. Repairing embankment . . . 

. Thorough draining, &c. . . . 

. Reclaiming fencing, &c. . . 

. Draining, subsoiling, &c. 

. Draining, fencing, &c. . . . 

. Draining, liming, &c. 

. Thorough draining .... 

. Draining 

. Draining, subsoiling, &c. . . . 

. Thorough draining .... 

. Draining, reclaiming, &c. 

. Draining, clearing, &c. . . . 

. Main and thorough draining . . 

. Draining, fencing, &c. . . . 

. Main and thorough drainage . . 

. Clearing of stones and fencing . 
. Thorough draining .... 

. Thorough drainage, &c. . . . 

. Drainage 

. Thorough drainage and gravelling 
. Draining and fencing .... 
. Thorough draining, &c. . . . 



£. 

2,300 

300 

450 

356 

3,320 

2,008 

5,310 

100 

282 

600 

809 

504 

428 

471 

246 

2,256 

500 

297 

1,100 

1,485 

513 

100 

1,120 

760 



0 

17 

13 

13 

5 

9 



d. £. 

0 2,000 

0 150 

0 450 

0 250 

0 1,500 

0 1,000 

3 5,000 

0 100 

0 200 

0 600 

8 800 

2 300 

1 300 

0 250 

6 200 

0 2,000 

0 400 

0 250 

0 500 

0 650 

9 400 

0 100 

0 500 

0 500 



Estimated 
Return 
per Cent. | 



Reporting Officers. 






£. 

10 



d. 

0 



William Wilson 



10 5 0 
7 10 0 

10 7 0 

7 4 0 

9 16 0 

8 2 6 
10 10 0 

8 13 0 

7 10 0 

9 6 8 
10 0 0 

8 10 0 
21 4 0 

7 15 0 
10 10 0 

7 0 0 

11 0 0 

8 9 0 

10 0 0 
14 0 0 

8 10 0 
.9 8 0 



E. A. Dennis 
A.N. Meade 
E. A. Dennis 
H. Longlield 
P. Foxall 

C. W. Welland 
J. J. Poe 

Ditto 

D. Hunter 
A. N. Meade 
James Brownlow 
J. Fishbourne 

C. D. Irwin 

D. Hewitson 
D. Hunter 
J. Cox 

T. El wood 
D. Hewitson 
A. U. Roberts 
John Cox 
T. G. Stoney 
Robert Bell 
John McCrea 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 25 — conti^pd. 



Amount Estimated 

Applicant. County. Nature of Work. applied for ,ioliei l per Cent. Reporting Officers 



Adam Newman . . ■ Cork . 

A. F. Lyster .... Wexford 

Rev. George Smithwick . Tyrone . 

Gibbs Ross .... Cork . 

Arthur Walker . . • Donegal 



Draining, embanking, &c. 
Thorough draining, &c. . 
Draining, subsoiling, &c. . • 

Thorough draining, subsoiling, &c. 
Main and thorough draining, 
fencing, &c. 

Draining, fencing, &c. . . 

Draining, subsoiling, embanking, 



8 5 0 A. N. Meade 

9 18 0 H. Newton 

12 0 0 James Sinclair 
7 10 0 A. N. Meade 
9 0 0 J. McCrea 







By order. 


Office of Public Works, February 9, 1848. 


No. 26. 


J. C. Walker, Secretary. 



. , sane- ltertirn 

A , m “ u " t tinned per Cent, 

applied for. ^y the on Ex- 



Walter Bourke . . 

John Carroll • . • 

- Earl of Bessborongh . 
Ditto . . . . 

Rev. Thomas Lanauze 
Sir George Parker i 
Charles Vernon 
John W. Fitzpatrick . 
Henry Anderson . , . 
John H. Talbot . . 

George P. Houghton . 
John N. Blake . . 

John L. Arabia . . 



John Greene . , . • 

Edward Ennis, . . 
Rev. H. King .... 

. Earl of Arran .... 
Miles William O'Reilly . 

The Governors of Erasmus 
Smith’s schools 
Allen Graham. . . . 



Earl of Gosford . . 

John Nesbitt . . . 

Sir Thomas Esmonde . 
William V. Leslie Foster 
Earl of Bantry . . 

Stafford O’Brien . 

James S. Lambert 
Sir William W. Becher 
George Waller 
Matthew Millett. . . 



Draining, removing rocks, &c. . 3 

Thorough draining, subsoiling, 7 

and road-making 

Thorough draining and fencing . 3 

Draining, levelling, gravelling, 1,6 

fencing, &c. 

Main and thorough draining and 1 , 0 
fencing 

Draining, subsoiliug, clearing of 12 
stones, &c. 

Draining, reclaiming, and fencing 5 

Draining, fencing, &c. ... 1 

Draining .1,8 

Ditto 3,0 

Thorough draining .... 3 

Ditto ....... 2 



Draining, subsoiling, fencing, &c. 789 1 3 

Draining and subsoiling . . . 990 0 

Drainage and fencing .... 200 0 

Drainage, burning and levelling . 1,540 0 
Draining, subsoiling, fencing, &c. 2,214 13 
Draining, subsoiling, levelling, 3,200 0 
clearing, &c. 

Thorough draining, subsoiling, 4,075 19 
fencing, &c. 

Subsoiliug, clearing of stones, &c. 254 17 

Thorough draining and otherwise 1,356 9 

improving 

Thorough draining, reclaiming, &c. 4,035 1 
Thorough draining .... 170 0 

Draining, subsoiling, liming, &c.. 600 0 

Drainage 300 0 

Draining, subsoiliug. farm-roads. 5,526 7 
and fencing 

Main and thorough draining and 2,500 0 
making roads 

Draining, fencing, levelling, and 490 8 1 
reclaiming 

Drainage 608 0 

Thorough draining, subsoiliug. re- 400 0 
claiming, &c. 

Subsoiling, thorough draining, and 123 0 
fencing 

Thorough drainage .... 4,000 0 
Draining, levelling, fencing, &c. . 600 0 

Draining, &c . 490 0 

Fencing, thorough draining, &c. . 1,479 0 
Draining and fencing .... 547 0 

Reclaiming 2,600 0 

Drainage 500 0 

Drainage, &c 180 0 

Making fences and removing rocks 100 0 
Draining and subsoiling . . . 990 0 

Thorough drainage .... 200 0 

Drainage and remov'ing'rocks . 312 0 

Total 53,148 13 



John Gardiner 
James J. Poe 
David Heivitson 

Wm. P. Prcndergast 
• Wra.'S. Trench 
Ditto 

James Fraser 
Henry Newton 
Jos. Fishboiirne 
Hugh Rice 
Fredk. F. Trench 



David Hewitson 
Henry Allnutt 
Thomas G. Stoney 
Henry Newton 
David Hunter 



Ditto 

Ditto 

Henry Newton 
Robert Hell 
Sam. M. Hussey 
Rich. Coote 
David Hunter 
Adam N. Meade 
Thos. G. Stoney 
James J. Poe 
Henry M. Bond 
Adam N. Meade 



Office of Public Works, February 12, 1848. 



J. C. Walker, Secretary. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by the Commissioners of Public Works —continued. 
#No. 27. 



974 Account Berehaven . . Cork . 



1001 Roger C. Walker . 
100*2 St. John Jcll'ereys . 

1003 George Fosbery 

1004 James McCullagli. 



1006 Marion Harte . .. . . 



100S Sir George C. Coltlmrst . 

1009 AVilliam Ryan . . . 

1010 Rev. P. B. Maxwell . . 

1011 Frederick Hamilton . 

1012 Lord Gort 

1013 Thomas Hardy and others 

1014 Gilbert Egan .... 

1015 Marmadnke C. Cramer . 

1016 Rev. George A r . Sampson. 

1017 AVilliam Lane . . 

1018 Edward Tipping . 

1019 Stafford O'Brien . . . 

1020 John Greene .... 

1021 T. McCarthy Downing . 

1022 Jeremiah O'Connell . 

1023 Wm. Robert AV. Sandford 

1024 John I.. Bagot .... 

1025 Sir Thomas Esmonde . 

1026 Earl of Wicklow . 

1027 Richard* M. Carden 

1028 Henry Richardson 

1029 Richard Chearnley . . 

1030 Sir AVilliam W. Beclier . 

1031 Michael Egan . 

1032 Caleb Going .... 

1033 Christopher St. George . 



Amount Estimated 
Amount “"j, 

Treasury, penditure. 



Henry T. Redmond . . 

Thomas G. Stoney • . 

John McClintock . . . 
George Young. . , 


Wicklow . . 

Tipperary . 

Donegal . . . 


Jame3 Wood .... 


Sligo . . . 


Francis J. Hewson 
Henry M. Smyth . . . 

Thomas Pound . . . 

Francis G. Morony . . 

Pierce Joyce .... 
James Robinson . 

George Gun | . 

Thomas Lynch . . 


Cork . . . 

Ditto . . 

Tipperary . . 

Clare . . . 
Galway . . 

Donegal . . . 


Earl of Longford . 
Rev. AVilliam Atkins 


Longford 
Donegal . . 


Robert Lecson .... 
William Sankey . 

Rev. John P. Hewitt . . 


Tipperary . 
Cork . . . 

Londonderry 


Thomas J. Fitzgerald . 


Cork . . . 


John Browne .... 


Mayo . . . 


Sir Iiolicrt Bateson . . 

Earl of Bessborough . . 

James Butler . . 

Maurice O'Connell . . 


Donegal . . 

Kilkenny . 
Tipperary . 

Clare . . . I 


Anne Dodd,' . . . . | 


Ditto . 



_ . . £. s. d. 

Draining, subsoiling, and farm- 4,000 0 0 
roads 

Thorough draining .... 200 0 0 

Draining, fencing, and subsoiling. 850 0 0 
Draining and subsoiling . . . 1,703 p 0 

Main and thorough draining, 5,000 0 0 
fencing, &c. 

Thorough drainage, fencing, level- 544 0 0 
ing, &c. 

Thorough drainage and ditching. 1,159 13 4 
Draining, stibsoiling, trenching, &c. 5,562 0 0 

Draining, &c 100 0 0 

Thorough draining .... 3,653 17 S 

Clearing and fencing .... 300 o 0 I 

Thorough drainage .... 300 0 0 

Draining, reclaiming, and fencing 1 1,500 0 0 
Main and thorough draining, re- 150 0 0 
claiming, &c. 

Draining, fencing, gravelling, &c. 1,450 0 0 
Subsoiling, thorough draining, tmd 398 0 0 
fencing 

Thorough drainage .... 300 0 0 

,, Ditto 200 0 0 

Mam and thorough drainage and 100 0 0 
reclaiming 

Clearing of rocks, draining, and 3,000 0 0 
subsoiling 

Draining, reclaiming, and iiri- 1,106 0 0 
gation 




Draining, improving, and repairing 1,053 6 1 75 

old roads, &c. 

Draining and fencing . . 1,740 0 0 1,00 

1 borough drainage and irrigation 2,125 0 0 1,50 

Thorough draining and subsoiling 1,000 0 0 75 

Thorough draining, Subsoiling, 140 0 0 10 

embanking, &c. 

Draining, fencing, and clearing of 500 0 0 30 

rocks 

Thorough draining, fencing, and 4,200 0 0 2,00 

embanking 

Draining, fencing, clearing of 1,484 0 0 l,00i 

rocks, &c. 

Draining, fencing, irrigation, &c. 11,775 0 0 6,80' 

Main and thorough draining, &c. 306 8 8 30l 

Draining, fencing, making water 800 0 0 401 

courses, &c. 

Dra ! na ge 600 0 0 401 

Drainage, and subsoiling . . . 1,392 2 0 1,001 

Thorough draining .... 390 0 0 301 

Subsoiling, top-dressing, fencing, 100 0 0 101 

&c. 

Fencing and levelling fences, &c. 250 0 0 20t 

Thorough drainage and other im- 683 0 0 30( 

provements 

Draining and subsoiling ... 365 5 0 15( 

| Draining and fencing ... 884 4 0 40C 

I Mam and thorough draining road- 150 0 0 101 

making, & c. 

Levelling, draining, fencing, &c. . 243 0 0 20C 

Draining, subsoiling, and fencing 272 12 1U 150 

Drainage 190 0 0 100 

Mam and thorough drainage . . 7,766 0 0 5,000 

Thorough draining . . . . 325 1 1 7 300 

Drainage and deepening a river . 113 0 0 100 

Thorough draining. &c. . . . 4,930 0 0 4,000 

Irrigation and fencing ... 309 0 0 200 

Thorough draining, subsoiling, &c. 14,293 0 0 5,000 

Draining, subsoiling; clearing, &c. 11,227 7 3 4 000 

Draining, fencing roads, &c. . . 400 0 0 ’d00 

Draining and subsoiling ... 100 0 0 100 

Embankment 294 2 9 200 

Draining fencing, and farm roads, 2,155 0 0 1,500 

&c. 

Draining 100 0 0 100 

Draining, road-making, & fencing 537 15 6 300 

Drainage 500 0 0 500 

Total 117,618 9 0 64,500 





Richard Bayly 
James J. Poe 
Samuel U. Roberts 
William Marshall 



Henry M. Bond 
Andrew F. Knox 

Thomas B. Stoney 
Henry Longfield 
James Browuloiv 

Charles AV. Wellaud 
Thomas Elwood 

Andrew F. Knox 
David Hewitson 
James J. Poo 
Ditto 



William H. Holliday 
Samuel M. Hussey 
Samiicl Gamble 
Edward Golding 

C. D. Irwin 



I Charles W. Welland 
1 John McCrea 

1 Henry AVrigg 
' John Cox 
Jos. Fishbourne 
I J • J. Poe 

1 Adam N. Meade 
I James Browuloiv 

Ditto 

H. L. Brabazon 
James J. Poe 

Ditto 

Adam N. Meade 
Samuel M. Hussey 
C. 1). Irwin 
Ditto 

Frederick F. Hamilton 
Andrew F. Knox 
Hampden Lane 
James Browuloiv 
Arthur U. Roberts 
Michael Boyan 
Thomas G. Stoney 
James J. Poe 
David Hunter 



e of Public Works, February 19, 184S. 



J. C. Walker, Secretary. 
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Schedule of Applications for Loans recommended by the Commissioners of Public Works — continued. 
No. 28.* 



— 














Estimated 




No. 


Applicant. 


County. 




Nature of Work. 


Amount 
applied for. 


tioned 
by the 


Return 


Reporting Officers. 














penditure. 














£. s. d. 


£. 






1037 


Stephen E. Collis • 


Km, . . 




Thorough draining, fencing, and 
road-making 


10,370 0 0 


5,000 


8 5 0 


Robert Bell 






Ditto . 




Thorough draining and fencing, &c. 








Ditto 






Ditto . 




Drainage 




650 




Samuel M. Hussey 






Kilkenny 




1 borough and mam drainage 








.1. Fishbourne 










Draining 








Samuel M. Hussey 










Drainage and fencing . . 




300 


10 0 0 


H. Allmitt 










Thorough draining, gravelling, &c. 


2,084 0 0 


1,300 


13 0 0 


Id. J. H. Browne 






Galway . 




Draining, enclosing, fencing, &c.. 
Thorough and main drainage, &c. 








David Hunter 


1045 


Governor of Erasmus 


Tipperary . 










.1. J. Poe 


















1046 


Dudley Persse . . . 


Galway . . 




Drainage, fencing, road-making, 








David Hunter 






Kerry . 




Thorough draining .... 


340 0 0 


200 


7 12 0 


Robert Bell 






Cork . . 




Draining, subsoiling, &c. . 








Ditto 










Draining, fencing, reclaiming, &c. 




1,000 




John Cox 










Draining, fencing, & c. 




200 




John M'Crea 






Wicklow 




Thorough draining and removing 


523 1 3 


300 


7 1 8 


Richard Hay ly 










stones 














Mayo, . . 




Draining, fencing, &c. 


687 0 0 


400 


8 10 0 


John Gardiner 






Waterford . 




Thorough draining .... 








C. W. Welland 






King’s . . 




Draining, subsoiling, &c. , 


600 0 0 




9 0 0 


Thomas George Stoney 






Cork 




Draining, clearing ol rocks, &c. . 








A. N. Meade 






Kildare . . 




Draining and sinking main drains 


733 16 2 


400 


8 10 0 


Samuel Gamble 






Cork . . 




Draining, subsoiling, Ac. 








A. N. Meade 






Galway . 




Draining, fencing, subsoiling, Ac. 








David Hunter 






Clare . . 




Draining 


736 0 0 


500 


7 10 0 


Samuel Gamble 






Galway . . 




Clearing and removing rocks, &c. 


153 13 8 


100 


7 10 0 












Main drainage and fencing . 


105 0 0 


100 


12 2 6 


Richard Coote. 






Ditto . 




Draining 


500 0 0 


500 


12 0 0 


John Cox 


1063 


Christopher St. George . 


Galway . . 




Draining, fencing, clearing, &c. . 


432 0 0 


300 


9 15 0 


David Hunter 










Total . ... £ 


36,539 11 6 


20,400 


- 





By order, 

Office of Public Works, February 26, 1848. J. C. Walker, Secretary. 



No. 29. 



No. 


Applicant. 


County. 


Nature of Work. 




tioned 
by the 
Treasury 


Estimated 
Return 
per Cent. 

on Ex- 
penditure. 


Reporting Officers. 














£. 


s. d. 


£. 


£. s. d. 




1064 












1,000 


0 0 


500 


11 0 0 


E. Golding 


1065 


Henry Newton 




Carlow . 




Thorough draining, subsoiling, Ac. 




0 0 


700 






1066 


M. O Reilly Dcase 




Cavan . • 
















1067 




















Ditto 


1968 


/Mary Anne Young and) 


Ditto . 




Thorough draining .... 


312 


0 0 


200 


9 0 0 


Ditto 


1069 


M. G. Beresford . . 




Ditto . 




Draining, subsoilii'g, fencing, Ac. 


1,500 


0 0 


1,000 


8 16 0 


Ditto 


1070 


Guy F. L’ Estrange . 




Ditto 




Draining, fencing, clearing, &c. . 




o o 








1071 














13 5 






Adam N. Meade 


1072 


Ditto .... 










437 


9 1 


200 


9 0 0 


Ditto 


1073 


John Atkinson . . 




Galway . • 






3,271 


16 7 


1,600 




David Hunter 


1074 


Darner Beresford . 




Ditto 




Fencing, clearing, and draining . 


199 


0 0 


150 


8 0 0 


i Ditto 




Knight of Kerry . . 












0 0 








1076 


George Knox . . . 










5,000 


0 0 


2,000 


9 15 0 


James Sinclair 


1077 


Thomas Elwood • 




Mayo . . 




Clearing of stones, thorough drain- 


291 


5 8 


200 


8 0 0 


H. Brown 


1078 


Jonathan Bruce . . 




Cork 






500 


0 0 


300 


6 16 6 


Michael Boyan 




Robert A. Thompson . 




Kerry . . 




Draining, embanking, manuring, 


273 


0 0 


200 


10 0 0 


S. Hussey 


1080 


William Blennerhasset 










1,050 


0 0 


850 


7 0 0 


Ditto 




Peter Blake . . 










518 


16 0 


400 


8 0 0 




1082 


John Cox, Jim. 












0 0 


300 


10 2 10 


John Cox 




Earl of Enniskillen . 










1,091 


15 0 


750 


7 0 0 






Jeremiah O Connell . 














400 


8 5 0 


Adam N. Meade 


1085 


Edward D. Freeman . 




Kerry . 






325 


0 0 


250 


12 0 0 


Samuel Hussey 




Robert Burrows . 




Cavan . . 




Draining, making new and level- 


1,600 


8 8 


1,000 






























John Olpliert . 










606 


0 0 


300 






1088 


William Henrv Carter 












8 3 


500 


9 10 0 


Thomas George Stoney 








Wicklow 






3,295 


0 0 


1,000 


7 5 0 






Richard Ellis . . 










3,000 


0 0 


2,000 




John Cox 




Earl of Bantry . . . 










300 


0 0 


250 


8 0 0 


S. Hussey 


1092 


Charles T. Stewart 










652 


0 0 


300 


8 0 0 


A. F. Knox 




Isadore P. Blake . . 




Mayo . . 






300 


8 0 


200 


7 0 0 


H. Brown 














454 


8 4 


450 


9 17 10 






Richard Hunter . 




Londonderry 




Draining and subsoiliug . . . 


„ 


0 0 


400 


9 10 0 


C. Pollock 



2 F 
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IRELAND:— APPENDIX TO SIXTEENTH REPORT 



Schedule of Applications for Loans recommended by the Commissioners of Public Works— continued. 
No. 29- — continued. 




1112 

1113 

1114 

1115 

1116 
1117 



James Miller . 

Alexander R. Kirkpatrick 
James D. Lyons 
Henry Bennelt. 

John Hawkes . 

James Anketell 
Barry Drew 

I Countess of Cavan andl 
Hamilton FitzGerald/ - 
George Ormsby . . • 

Robert Young . 
Richard G. Brinckley 
William Lewis. • 

Sir George C. Colthurst • 
Richard Irwin. . . 

John Power .... 

Daniel O'Connell 
John J. Willington 
James Mac Dermoltt . . 

Henry A. Herbert . . . 

Lord Cremorne . . . 

Peter C. Rorke . . 

Rev. William Batt ’. . 



Dublin . 
Donegal . 
Wicklow 



Kerry . 

Waterford 

Wexford 



Ditching, draining, subsoiling, & c 
Draining, subsoiliug, and fencing 
Thorough draining . . . . 

Draining, subsoiling, and fencing 
Thorough draining and subsoiling 
Thorough draining, levelling, &c. 
Draining and fencing . . . . 



Draining and fencing . . . . 

Draining, stubbing, clearing, &c. 
Thorough draining and gravelling 
Thorough draining and fencing . 
Ditto 

Draining, fencing, and irrigation 
Main and thorough drainage, &c. 
Drainage, embankments, and farm 



Draining, fencing, &c. . . . 

Making farm roads .... 
Draining, claying, clearing, &c. . 
Trenching, thorough draining, &c. 
Thorough draining, subsoiling, & c. 
Draining, trenching, gravelling, &c. 
Thorough draining, subsoiling, and 



fencing 



Total 



Amount 
applied for. 


tioned 

Treasury. 


£. s. d. 


£. 


132 0 0 


100 


150 0 0 


100 


150 0 0 


150 


419 10 0 


350 


800 0 0 


500 


700 0 0 




200 0 0 




500 0 0 




133 9 8 


100 


500 0 0 


100 


992 1 0 


500 


450 0 0 


400 


5,734 0 0 




5,016 10 7 




409 0 0 


300 


4,549 6 0 


2,900 


900 0 0 


700 


225 13 4 


150 


400 0 0 


200 


241 7 6 


200 


850 0 0 


500 


673 0 0 


300 


,500 0 0 


1,000 


500 0 0 


150 


130 0 0 


100 


26,256 7 1 


2,950 



Estimated 

Return 

on Ex-' 
peuditure 

£. s. , 



7 15 
14 10 
7 10 
7 12 



Thomas Kearney 
J. Sproule 
John McCrea 
E. A. Dennis 
William R. Townsend 
Adam N. Meade 
Charles W. Welland 
Richard Mayne 
Charles W. Welland 
William S. Trench 



Charles W. IV el laud 



Samuel M. Hussey 
Arthur U. Roberts 
C. D. Irwin 
Henry Newton 



Office of Public Works, March 11, 1848. 



By order. 



J- C. Walker, Secretary. 



No. 31. 



No. 


Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 
bv the 
Treasury. 


Estimated 

per Cent. 

on Ex- 
penditure. 


Reporting Officers. 


1136 

1137 

1138 

1139 


E. S. Bayley .... 
William Bryan . . . 

Alleyn Evanson . . . 

Rt. Hon. J. W. Fitzpatrick 


Wicklow . . 
Queen’s . . 
Cork, 
ueens. 


Thorough draining .... 

Draining 

Ditto 

Thorough draining, road making, 


£. s. d.\ 
200 0 0 
500 0 0 
200 0 0 
600 0 0 


£. 

100 

200 

200 

500 


£. s. d. 
7 10 0 
7 13 0 
7 2 6 
7 10 0 


Richard Bayley 
W. S. Trench 
Adam N. Meade 
W. S. Trench 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by tlyg Commissioners of Public Works-contitmed. 
No. 31 — continued. 



1153 

1154 

1155 

1156 

1157 

1158 

1159 
1)60 



Thomas Howley . 
Earl of Clare . . 

Philip Reade . . 



F. Trench . . 

James William Garvey 
Wray Palliser . . 

Robert Hamilton Stnbber, 

Philip Reade . . 

Henry Gillman 
George Bolster. . 
Matthew Gallagher 
Col. Berkeley 'Drum 
John Mason . • 

ms Gillman . 

Amelia Creed . . 

C. B. S. Wandesforde. 
William Ormsby 
Thomas Lloyd 
Patrick I). Irwin 
rd Waller 



Roscommon 
Kerry . 
Ditto 



CorkT y ; 

Ditto. 

Mayo 

Kerry 



Cork. 






Open main drainage, &c. . . 

Drainage . . . . 

Draining, levelling, & c . . ! 

Thorough draining, subsoiling, & 
Thorough draining, subsoiiin 
fencing, &c, 

Draining, fencing, &c. . . 

Draining, clearing, &c. . . 

Draining, fencing, and road in 
proving. 

Fencing, subsoiling, &c. . .. 
Trenching, sanding and fencing,. 
Draining, sinking, &c. 

Main and thorough draining, fen- 
cing, &c. 

Draining, subsoiling, &c. . . 

Trenching, draining, fencing, &c. 
Main and thorough drainage, &c. 
Draining and fencing, &c. . . 

-Draining 

Thorough drainage, trenching 

Drainage 

Thorough draining and enclo 
Fencing, draining, &c. 

Drainage, fencing, Sec. 

Main and thorough drainage 
Drainage 



Return 
per Cent, 
on Kx- 



J 8 



W. H. Holliday 
W. Townsend 
J. J. Poe 
Henry Wrigg 
'V. P. Prendergast 

C. D. Irwin 
Robert Bell 
Ditto 



Robert Bell 
John Cox 
Adam N. Meade 
C. W. Welland 
William H. Townsend 
W. HI Holliday 
J. J. Poe 
Henry Buck 
Thomas George Stoney 



Office of Public Works, March IS, 1848. 



By order, 



J. C. Walker, Secretary. 



1183 

1184 

1185 

1186 
1187 



Henry William Knox 
C. B. Wandesford 
Robert Maude. 
Richard W. Knolles . 
Earl of Courtown . 
Richard Ussher . 
Edward Bernard . 
Joseph Lambert . 
George Macnamara 
Barry Drew . 

W. R. Meade . . 
William Waller . , 

Thomas E. Davenport 
John P. Pierce 
John James Leckcy 

John Goring . 

James Browne. 

Henry Allen . . 

I Robert Cassidy 
Earl of Clare . . 

John W. Stratford 
William Barker . 
Thomas Fortescue 



1191 Henry O'Brien . 

1192 John Powell . . 

1193 Richard Hayes 

1194 Henry Newman 

1195 Adam N. Meade . 

1196 F rancis J. Adums 

1197 Viscount Donerailc 

1198 Sir Edward Denny 

1199 John Newton . . 

1200 B. B. Newton . . 



Cork . 
Wexford 
Waterford . 
Clare 
Mayo 
Clare 
Waterford 
Cork 
Limerii 



Tipperary 

Galway 

Cork. 



Louth 
Clare 
Cork. . 
Kilkenny 
Cork. . 
Ditto 
Ditto 
Ditto 
Ditto 



Fencing 

Thorough draining and enclosing 
Thorough draining, sinking, &c? 
Drainage and embankment, &o. 
.thorough drainage .... 
Thorough drainage and subsoiling 
Draining, clearing, liming, &c. . 
Thorough draining, subsoiling, &c. 
Removing rocks and stones, &c, . 
Subsoiling and liming 
Draining, subsoiling, fencing, &c. 
1 borough drainage, digging, &c. 
Thorough draining, farm roads, &c. 
Fencing and embanking . . . 

Thorough draining, fencing, farm 
roads, &c. 

Draining 

Clearing, fencing, draining, &c. ! 
Draining .... 

kencing, thorough draining, &c. . 

Draining and sinking, & c . . . 
Draining, clearing, &c. . . 

Thorough draining, clearing, &c." 
Draining, trenching, &c. . . ' . 

Drainage and irrigation . . . 
Thorough draining, irrigation, &c. 
Thorough draining, clearing, &c. 

I borough draining, levelling, &c. 
Thorough draining, trenching, &c. 

I Draining and subsoiling . . . 

Thorough drainage, road making, &c 

Thorough draining,' fencing, sub'- 



Thorough 



Thorough draining, fencing, sub- 
"oiling, and making farm roads 




391 17 0 
. 405 0 0 
5,800 0 0 



John Gardiner 
William H. Townsend 
J. W. Tener 
C. W. Welland 
Henry Newton 
A. U. Roberts 
W. H. Townsend 
Thomas El wood 
Henry Wrigg 
A. U. Roberts 
C. W. Welland 
John Cox 
Ditto 

C. W. Welland 
Frederick W. Etheridge 

Thomas George Stoney 
David Hunter 
C. W. Welland 
Thomas George Stoney 
John Cox 
Henry Wrigg 

Powell Foxall 
Henry Wrigg 

Samuel Hussey 
Thomas Butler 
C. W. Welland 
Adam N. Meade 
C. W. Welland 
Adam N. Meade 
C. W. Welland 
Thomas George Stoney 
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IRELAND -.—APPENDIX TO SIXTEENTH REPORT 



Schedules of Applications for Loans recommeiyled by the Commissioners of Public Works- 
No. 32 — continued. 



"n 












Estimated 






Applicant. 


County. 


Nature of Work. 


Amount 
applied for. 


tioned 


per Cent, 
on Ex- 


Reporting Officers. 












Treasury. 


penditure. 
















£. s. d. 




1201 


Rev. Somers Payne . . 


Cork . . • 


Draining and fencing .... 
Main and thorough draining . . 


107 0 0 
324 16 3 


100 

200 


7 4 0 

8 0 0 


W. Townsend 
Ditto 

W. S. Trench 


1203 

1204 


lit. Hon. J. W. Fitzpatrick 


Ditto . 
Queen’s . . . 


Thorough drainage .... 
Thorough drainage, road making. 


2,140 0 0 


500 


7 14 0 


1205 


Francis Blake .... 


Galway ... 


Draining, clearing, fencing, and 


1,000 0 0 


700 


7 10 0 


David Hunter 


1206 


George Rutledge . . . 


Mayo . . • 


Draining, reclaiming, clearing, 


1,500 0 0 


550 


7 0 0 


Thomas Elwood 


1207 

1208 
1209 


Lady E. Waller . . . 

Henry Langley . . . 

John James Bigger . . 


Tipperary . . 

Waterford . 
Armagh. . . 


Drainage 

Thorough draining and fencing . 
Drainage, reclamation, subsoiling, 


197 5 8 
3S0 0 0 
400 0 0 


200 

200 


8 8 0 
12 10 0 


A. U. Roberts 
Powell Foxall 


1210 


Samuel Levis .... 


Cork . . . 


Making farm roads, draining, fen- 
cing, and levelling 
Draining, and levelling old fences 


981 17 3 


600 


10 0 0 


A. N. Meade 


1211 


Christopher St. George . 


Queen's . • 


345 7 0 


300 


7 11 0 


W. S. Trench 






Sligo . . . 


Draining, liming, road making, 


1,457 4 0 


1,000 


8 0 0 


W. H. Holliday 


1213 


Thomas Brooke . . . 


Donegal . . 


and fencing 

Drainage, &c 


4,000 0 0 


2,000 


7 0 0 


A, F. Knox 








Total .... 


64,580 6 2 


32,800 










By order, 



Office of Public Works, March 25, 1848. 



J. C. Walker, Secretary. 




, By order. 

Office of Public Works, April 1, 1848. J- C. Walker, Secretary. 
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By order, 

Office of Public Works, April 15, 1848. J - c - Walker, Secretary. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 

Schedules of Applications for Loans recommended by t he Commissioners of Public Works, :&c. 
No. 36. 



-continued. 



Applicant. 



1295 Robert Nishett. 

« GKSriSSff 

1297 John Lopilell . • 

1298 Allen Nixon . . 

1299 John J. D'Arcy . 

1300 James Molony. . 

1301 John C. Wright . 

1302 Randal E. L. Athy 

1303 Richard M. Fox . 

1304 Samuel White. . 

1305 Thomas N. Bagot. 

1306 Robert Hunt . . 

1307 Earl of Gosford . 



Thomas George Stoney 
W. J. Goode 
James J. Poe 
Wm. P. Prendergast 
David Hunter 
Wm. R. Townsend 
Richard Mayne 
Henry Allnutt 
W. J. Good 
Wm. P. Prendergast 
Henry Allnutt 
John Cox 
Powell Foxall 



Office of Public 



Walker, Secretary. 



Estimated 



Applicant. 



H. L. Brabazon 
Thomas Klwood 



1310 John Harrold Barry • 

1311 William Marchant . . 

1312 Philip Bagenal 

1313 Sir William A. Chatterton 

1314 Peter Bourke .... 

1315 William Graves . . . 

1316 John Fynn .... 

1317 Lord Dufferin and Clam- 

1318 John Moorhead . . 

1319 Richard Gason 

1320 Richard W. K. Sadlier . 

1321 W, Stephenson . . 

1322 Thomas E. Davenport 

1323 Rev. George Slmw . . 

1324 Francis Spaiglit . 

1325 Marquis of Headford . 

1326 Ilarrv Drew .... 

1327 Sir Michael Dillon Bcllew 



Subsoiling, draining, and levclli 
Thorough draining 
Thorough draining, fencing, &e 
Draining, fencing, subsoiling, & 
Thorough draining and fencing 

Ditto 

Draining, subsoiling, Sc. . . 

Open main and thorough drainii; 

Thorough draining, sinking, &c. 
Main and thorough drainage . 

Ditto 

Ditto 

Ditto 

Thorough drainage . 

Thorough drainage and fencing 
Drainage, gravelling, &e. . . 

Subsoiling, draining, fencing, &c 



Thomas Elwood 
Charles Pollock 



.Monaghan 

Tipperary 



W. P. Prendergast 
James J. Poe 
Henry Wrigg 
Charles Welland 
H. Allnutt 



Total 



Office of Public Works, April 29, 1848. 



By order, J. C. Walker, Secretary. 



Estimated 

Return 



Nature of Work. 



Reporting Officers 



William S. Trench 
Hampden Lane 
Henry Newton 
Hampden Lane 



pperary 
ex ford 
pperary 



Office of Public Works, May 6, 1848. 



By order, J. C. Walker, Secretary. 
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County. 


Nature of Work. 


Amount 
applied for. 


timed 

Treasury 


Estimated 

per Cent, 
on Ex- 
penditure. 


• Tipperary 
} Mayo . 

Galway ! 
Clare . 
Monaghan 
Galway . 
Longford 

Galway . 
Limerick 




Thorough draining, subsoiling, & 
Thorough draining and fencing . 

Thorough drainage : 


£. s.( d. 

350 0 0 
990 0 0 
1,000 0 0 
200 0 0 
603 3 0 
596 0 0 
780 0 0 
842 0 0 
2,288 11 6 
o,093 10 9 
643 19 0 
,189 3 3 
,000 0 0 


£. 

200 

500 

800 

ICO 

300 

500 

300 

600 

1,500 

2,000 

500 

•800 

4,000 


£. s. d. 
10 0 0 

8 15 0 
8 0 0 

17 0 0 

9 0 0 
9 3 0 

10 10 0 
9 15 0 

7 10 0 
10 0 0 

8 0 0 

7 7 0' 
10 0 0 


1 , — 





Total . ... £ 

1 


2,576 7 6 


2,100 J 





OF THE COMMISSIONERS OF PUBLIC WORKS. 

Schedules of Applications for Loans recommended by the Commissioners of Public Works continued. 

No.. 39. 













Amount 


Estimated 




No. 


Applicant. 


| Couuty. 


Nature of Work. 


Amount 
applied for; 


tioned 




Reporting Officers. 












Treasury 


denditure. 




1314 

1345 

1346 

1347 

1348 

1349 


Richard Tonsore Evanson . 
George Studdart . . . 

Lord Lisle 

Thomas H. O'Flaherty . 
Arthur Donuelan . . . 

StaB'ord O’Brien . . . 


Cork . . . 

Clare . . . 

Cork & Limerick 
Galway . . . 

Ditto . . 

Clare . . . 


Draining, fencing, and clearing . 
Einbankiug and main drainage . 
Thorough drainage, fencing, &c. . 

Drainage, subsoiling, embanking, 


£• s. </. 
520 0 0 
200 0 0 
4,981 0 0 
1,022 0 0 
400 0 0 
2,264 5 8 


£. 

300 

150 

2,000 

500 

200 

1,650 


£■ s. d. 
7 2 0 
9 0 0 

7 0 0 

8 10 0 
11 0 0 
8 5 0 


Adam N. Meade 
Hcury Wrigg 
Michael Boyan 
David Hunter 
H. Allnutt 
J. J. Poe 


1350 


John Fitzgerald Day . 


Kerry . . . 


Drainage and deepening, &c., 


2,443 0 0 


900 


10 0 0 


Samuel M. Hussey 


1351 


Patience Noble . . . 


Cork. ... 


Drainage, subsoiling, &c. . . . 


300 0 0 


150 


10 0 0 


Adam N. Meade 








Total .... 


12,130 5 8 


5,850 







By order, 

Otfke of Public Work, May 13, 1848. J. C . WitKm, Secretary. 



No.. 40. 



Applicant. 


County. 


Nature of Work. 


Amount 

applied for. 


Amount 

hy'the 

Treasury. 


Estimated 
Return 
per Cent. 


Reporting Officers. 


Richard M. S. Mauseragh 
N. Ormsby Furey. . . 

John O’Sullivan . . 

John Lentaigne . . 

George F. O'Conner . . 

Daniel Lawlor ... 
James McMahon . . 

Lewis G. Joues . . . 


Tipperary . . 
Sligo . . . 
Roscommon 
W estmeath . 
Kerry . . . 

Ditto . . 

Limerick . . 


n „. n _ 


£. s. d. 
100 0 0 
487 0 0 
833 8 8 
400 0 0 
1,352 14 8 
1,047 0 0 
300 0 0 
500 0 0 


£. 

100 

200 

300 

200 

750 

1,000 

300 

300 


£. s. d. 
10 15 0 
8 10 0 
9 6 8 
7 10 0 
7 14 0 

7 18 0 

8 12 0 
8 0 0 


William W. Townsend 
W. H. Holliday 
Henry Buck 
Samuel Gamble 
Robert Bell 
Ditto 
John Cox 
John Gardiner 


Fencing, draining, claying, &c. . 

SjJZgj ^*3;,"““': “■ 

Draining, subsoiling, and fencing 
Draining, fencing, and ditching 7 
Thprough^mug’^encing, &c. . 

Total .... 




5,020 3 4 


3,150 



By order. 

Offer of Public Work, May 20, 1848. J. C . Walker, Secretary. 



No. 41. 













Amount 


Estimated 




No. 


Applicant. 


County'. 


Nature of Work. 


Amount 
applied for. 


tioned 


Return 
per Cent. 


Reporting Officers. 


— 










Treasury 


penditure. 




1360 

1361 

1362 

1363 

1364 

1365 

1366 

1367 


Alexander Stewart . . 

Edmund Mc.Donnell. . 
William Henry Gregory . 
Sir James F. Ross Mahon. 
Richard W. Bayley . . 

Duke of Devonshire . . 

John F. Day .... 
Alexander Nixon . . . 


Antrim . 
Galway . . . 

Ditto 

Tipperary . 
Waterford . . 

Donegal . . 


Drainage, fencing, & road making 
Thorough drainage and subsoiling 
Drainage, clearing, and fencing . 

Drainage 

Drainage and fencing. 

Drainage 

Ditto ....... 

Road making, drainage, fencing, 
&c. 


£. s. d. 
500 0 0 
18,722 0 0 
4,500 0 0 
653 0 0 
750 0 0 
200 0 0 
913 0 0 
400 0 0 


£. 

400 

2,500 

3,000 

300 

500 

150 

350 

230 


£. s. d. 
8 0 0 
9 10 0 
8 0 0 
11 0 0 
12 0 0 

7 5 0 

8 0 0 
7 12 0 


C. Langon 
James Fraser 
David Hunter 
H. Allnutt 
James J. Poe 
A. W. Roberts 
Robert Bell 
A. F. Knox 


— 






Total .... 


26,638 0 0 


7,400 







By order. 

Office of Public Work, May 27, 1848. J. C. Walker, Secretary. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 



Return of all Advances applied for, and of all Advances made under the above Act ; showing the Total 
applied for and the Total granted, in respect of each County in Ireland. 



Antrim . 
Armagh . 
Carlow . 

Clare . 

Cork . . 

Donegal . 
Down . . 
Dublin . 
Fermanagh 
Galway . 

Kildare . 
Kilkenny 
King’s . 
Leitrim 
Limerick 
Londonderry 
Longford 
Louth . . 
Mayo 
Meath . . 
Monaghan 
Queen’s . 
Roscommon 
Sligo. . 
Tipperary 
Tyrone . 
Waterford 
Westmeath 
| Wexford , 

| Wicklow 



Number and Amount 
Applied for. 


Number and Amount 
Sanctioned. 


Amount Issued. 




£. 


s. 


d. 




£. 


s. 


d. 


£. 




d. 


30 


167,407 


11 


4 


19 


34,200 


0 


0 


7,060 


0 


0 


23 1 


26,658 


0 


4 


18 


13,900 


0 


0 


1,830 


0 


0 


32 ! 


52,285 


18 


2 


24 


29,800 


0 


0 


4,500 


0 


0 


36 


47,008 


3 


8 


31 


28,400 


0 


0 


4,340 


0 


0 


55 


86,139 


14 


1 


40 


46,100 


0 


0 


7,980 


0 


0 


254 


203,275 


8 


1 


189 


113,500 


0 


0 


18,140 


0 


0 


86 


156,464 


13 


6 


68 


92,500 


0 


0 


15,810 


0 


0 


17 


31,947 


7 


0 


12 


19,500 


0 


0 


5,390 


0 


0 


36 


20,937 


6 


3 


25 


9,800 


0 


0 


2,820 


0 


0 


24 


59,194 


14 


4 


16 


25,500 


0 


0 


3,500 


0 


0 


126 


183,212 


15 


8 


96 


100,750 


0 


0 


13,840 


0 


0 


106 


298,151 


2 


3 


79 


129,800 


0 


0 


17,480 


0 


0 


18 


22,339 


11 


10 


15 


10,800 


0 


0 


2,530 


0 


0 


56 


85,845 


3 


1 


45 


58,400 


0 


0 


7,520 


0 


0 


46 


32,336 


18 


2 


32 


16,800 


0 


0 


3,670 


0 


0 


45 


74,689 


15 


4 


36 


38,750 


0 


0 


7,310 


0 


0 


98 


155,744 


2 


10 


79 


80,100 


0 


0 


11,560 


0 


0 


32 


83,948 


1 


9 


26 


26,950 


0 


0 


4,500 


0 


0 


26 


22,395 


0 


11 


21 


18,650 


0 


0 


3,700 


0 


0 


21 


26,467 


18 


5 


16 


14,450 


0 


0 


3,080 


0 


0 


78 


199,758 


5 


1 


65 


129,300 


0 


0 


13,110 


0 


0 


30 


64,510 


15 


6 


22 


28,550 


0 


0 


4,940 


0 


0 


24 


55,877 


0 


2 


19 


29,150 


0 


0 


4,330 


0 


0 


54 


82,633 


7 


1 


43 


38,750 


0 


0 


5,260 


0 


0 


42 


73,180 


6 


10 


26 


39,400 


0 


0 


6,760 


0 


0 


28 


68,539 


11 


4 


26 


35,750 


0 


0 


5,970 


0 


0 


122 


77,798 


11 


8 


82 


43,000 


0 


0 


8,710 


0 


0 


48 


68,189 


14 


3 


37 


41,550 


0 


0 


6,710 


0 


0 


54 


59,213 


3 


4 


44 


33,400 


0 


0 


6,530 


0 


0 


27 


25,086 


8 


6 


20 


14,200 


0 


0 


1,960 


0 


0 


50 


79,430 


12 


1 


47 


, 50,650 


0 


0 


8,460 


0 


0 


43 


44,327 


9 


11 


39 


28,250 


0 


0 


5,500 


0 


0 


1,767 


2,735,004 


12 


9 


1,357 


1,420,600 


0 


0 


224,800 


0 


0 



No. 11 A. 

Return showing the Population, the Area in Statute Acres, the Amount of the Poor Law Valu- 
ation, and the Gross Amount of Applications for Loans which have been received from every Barony 
in Ireland, arranged in Counties, together with the Amount sanctioned by the Treasury, and the 
Amount issued in each Barony, to 27th May, 1848. 



County. 


Barony. 


’opulation. 


Area in 
Statute 


Valuation 

for 

Poor Rate. 


Number and Amount 
applied for. 


Number 
and Amount 
Sanctioned. 


Amount 

Issued. 










£. s. 


,/. 




£. 


s. 


d. 




£. 


£. 




Antrim, Lower . 






25,135 


80,827 


36,226 15 






1,525 


la 


2 


2 








Antrim, Upper . 






15,629 


36,493 


31,481 5 


0 
























24,867 


56,093 


54,028 2 


0 




31,341 


15 


11 
















16,762 




42,956 18 






2,291 


14 


10 
















22,605 


74,902 


34,091 5 


0 




13,691 




10 






l non 










12,229 


30,591 


23,177 10 


0 


2 


8,347 


19 


9 










Dunluce, Upper . 






19,251 


52,814 


34,248 6 


6 


6 


36,036 


17 


5 


5 


7,500 






Glenavm, Lower . 








65,442 


17,481 5 


0 




5,389 




0 


1 














8,363 


24,035 




0 






13 


11 


















68,457 


30,510 6 


0 


2 


9,498 


14 


3 
















8,772 


4S,277 


26,178 10 


0 
























35,111 


68,838 


64,574 19 


























29,056 




36,321 15 






12,725 




3 










Toome, Upper . 






24,246 


64,954 


33,306 0 


0 


1 


9,285 


6 


0 


1 


2,500 








276,188 


743,881 


480,136 12 4 


30 


167,407 


11 


4 


21 


- 34,200 


7,060 


Armagh . . 


Armagh . . . 






41,607 


47,866 


69,754 11 


0 


4 


4,310 


0 


0 






■ton 












29,758 


3”, 408 0 


0 




12,1)1111 


0 


0 










Fews, Upper . . 






26,896 


47,433 


26,576 3 


0 






0 


0 










Onielland, East . 






23,391 


34,498 


29,024 16 


0 


1 


868 




o 






SO 




Onielland, West . 






47,173 


59 , 502 


59,957 8 


0 




3,012 


6 


0 


3 














23,765 


31,928 






1 




0 


o 










Orior, Upper . . 






33,647 


46,693 


35,186 14 


0 


3 


3,645 


0 


0 


3 


1,100 






Tiranny . . . 






16.450 


27,398 


24,790 19 


0 


6 


2,148 


14 


* 


4 


900 


ISO 






232,393 


328,076 


318,635 5 


0 


23 


26,658 


0 


4 


18 


13,900 


1,830 


Carlow . . 


Carlow 


15,937 


31,354 


45,268 2 


0 


5 


a r«, 








i o*a 






Forth 


11,427 


39,510 


29,1S4 7 


0 


6 


10,233 














Idrone, East .... 


20,765 


52,858 


43,914 14 


0 


10 


26,907 


12 


5 


10 


15,750 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Return showing the Population, the Area in Statute Acres, the Amount of the'Poor Law Valuation, 
and the Gross Amount of Applications for Loans, & c. — continued. 



County. 



Idrone, West • . 
Rathvilly . . . 

St. Mullins, Lower 
St. Mullins, Upper 



Castleralian . 
Clankee . . 

Clommakon . 
Loughtee, Lower 
Loughtee, Upper 
Tullygarvey . 

Tullyhunco . 






Bunratty, Lower 
Buuratty, Upper 
Burren 

Clonderlaw . 
Corcomroe 
Ibrickan . 

Islands. . . 



Tulla, Lower 
Tulla, Upper 



Bantry 

Barrymore . . . 

Bear 

Carberry, East, E. D. 
Carberry, East, W. D. 
Carberry, West, E. D. 
Carberry, West, W. D. 
Condons and Clangibbc 

Cork 

Courceys .... 
Duhallow .... 
Fermoy .... 
Ibane and Barryroe . 



Imokilly . . . 

Kerricurrihy . . 
Kinalea . . . 

Kinalmeaky . . 

Kinnattalloon . . 
Kinsale 

Muskerry, East . 
Muskerry, West . 
Orrery and Kilmore 



Donegal 



Boylagh 

Innishoet 

Kilmacre 

Raplioe 

Tirhugh 



Ards . . . , 
Castlereagh, Lowe 
Castlereagh, Uppe 
Dufferin . 
Iveagh, Lower 
Iveagli, Upper 
Kinclarty . . 
Liscale 

Mourne . . 
Newry Lordship 



Dublin* 



Balrothery, East 
Balrothery, West 
Calstleknock . 
Coolock . . 
Dublin . . 
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Population 


Statute 


Valuation 

for 


Number and Amount 


Number 




Acres. 


Poor Rate. 




ri 


Sanctioned. 






£■ s. d 




£. s. d. 




£. 


. 8,435 


23,066 


18,852 11 8 


1 








19,275 


44,806 


42,140 15 0 


5 






2,900 




21,964 


S,4S2 10 0 


1 








. 2,752 


7,784 


5,996 0 0 










86,228 


221,342 


193,838 19 8 


32 


52,285 18 2 


24 


29,800 


. 40,909 


71,122 


43,159 14 4 


1 








3S,892 


64,378 


38,657 4 6 


6 




4 




. 28,674 


54, 347 


34,933 14 0 


5 


20,217 6 0 


5 


13,150 




29,569 


20,446 4 0 


3 


809 0 0 


3 


700 




66,449 


47,963 4 0 


6 


•3,310 3 10 


5 


2,400 




59,403 


41,800 4 0 


9 










90,701 


22,890 7 0 










. 19,868 


40,891 


24,903 11 6 


4 


4,835 0 0 


4 


4,550 


243,158 


477,360 


274,754 3 4 


36 


47,008 3 8 


31 


28,400 


. 23,535 


69, OSS 


36,870 12 6 










. IS. 370 


53,844 


22,127 3 0 






4 








23,374 19 0 










. 29,413 


98,541 












. 25,979 




26,976 11 O 










. 25,186 




18,733 10 0 


1 


3,053 17 8 


1 






S8,387 


26,760 IS 10 


6 


20,886 5 7 




8,300 


. 29,264 


67,102 


31,570 17 0 


2 


780 0 0 




500 




83,152 


26,633 1 6 


2 


3,412 O 0 




2,500 




73,381 


30,689 4 6 


8 










96,730 


33,188 13 0 


9 


6,86618 9 


6 


4,700 


286,394 


827,994 


301,303 10 4 


55 


86,139 14 1 


40 


46,100 


15,593 


59,216 


14,560 6 0 


R 


S, 072' 10 3 


6 


6,850 




31,762 


36 , S50 3 0 




5,815- 0 0 


2 


300 


. 61,339 


155,686 


125,645 17 6 


6 


13,609 12 6 


3 




25,487 


89,987 


20,323 0 0 


5 


6,895 0 0 


2 




. 36,450 


67,944 


54,340 10 0 


16 


18,516 4 9 


12 


13,050 


42,947 


105,143 


33,742 0 0 










. 43,521 


78,034 


45,324 16 0 




18,693 14 2 


27 


11,250 


• 44,425 


109,170 


33,470 3 0 


18 


7,133 9 4 


12 


3,550 




78,481 


61,693 13 3 


9 








25,335 




90,502 0 0 


1 


280 0 0 










8,083 0 0 




656 17 10 


1 


500 






91,329 11 0 


30 


83,059 19 10 


28 


24,050 


55,127 


121,562 


117,479 18 8 










. 24,349 


35,291 


28,761 10 0 


1 


100 0 0 


1 


100 


. 62,170 


91,976 


.21,014 15 0 




S,206 0 0 


6 


5,850 


. 14,554 


24,237 


33,853 10 0 




■ 1,838* 8 0 


4 


500 


. 20,476 


50,928 


40,157 10 0 


17 




12 




. 19,650 


36,101 


38,159 0 0 




725 0 0 






. 9,463 


27,718 


16,224 14 6 


4 








12,947 


13,103 


20,332 0 0 


6 








. 43,526 


122,875 


72,905 3 10 


10 


6,8S1 15 0 


9 




. 46,985 


188,487 


65,766 12 6 










. 31,354 


69,346 


65,638 7 0 


6 


2,550 0 0 


5 


1,800 


773,398 


1,843,650 


,256,224 0 10 


254 


203,275 8 1 


189 


113,500 


42,912 


177,822 


24,032 8 9 


R 


16,706 19 5 






. 22,845 


158,480 


7,684 0 0 


1 




1 




55,462 


52,226 0 0 


22 








. 72,918 


310,656 


58,736 7 9 


18 








. 65,472 


220, 723 


92,528 5 7 


28 








. 36,839 


127,902 


41,677 6 5 


9 


39,895-19- 8 


8 


12,450 


296,448 


,193,443 


76,884 8 6 


86 


56,464 13 6 


68 


92,500 


• 46,875 


68,159 


87,139 17 0 


j, 








27,567 


51,453 


70,796 15 0 




2,008 7 0 




1,000 


32,252 


55,368 


69,395 11 0 




200 0 0 


1 


100 




17 ,20S 


20,389 16 0 






1 




70,146 


93, 735 


04,160 19 0 










87,349 


159,143 


22,284 6 0 






4 




20,895 


40,323 


35,597 18 0 




12,169 1.3 8 


3 


8,200 




61,593 


78,200' 6 0 


1 


1,441 18 10 


1 




16,269 


47,883 


18,584 14 0 




500 0 0 






18,907 


17,054 


31,982 1 0 










361,446 


611,919 


38,532 3 0 


17 


31,947 70 


12 


19,500 


15,186 


30,006 


37,211 0 0 


2 




? 




6,427 


25,195 


24,813 5 10 


1 


425 8 6 






9,855 














19,188 


27,907 


89,301 19 0 










12 600 


1,650 


48,144 18 10 


6 


2,736 18 3 




1,800 




IRELAND APPENDIX TO SIXTEENTH REPORT 



.Return showing the Population, the Area in Statute Acres, the Amount of the Poor Law Valuation, 
and the Gross Amount of Applications for Loans, &c. — continued. 



Amount 



Dublin — contd. 



Nethcrcross 
Newcastle . 
Ratlidowne 
Upperoross 



Fermanagh 



Clanawley 
Clankelly . 
Coole . . 

Knockinny 
Lurg . . 

Magheraboy 
Magherastephr 
Tirkennedy . 



Galway 



Athenry . . 

liallymoe . . 

Ballynahinch . 
Clare . . . 

Clonmacnowen 
Dunkellin . . 
Dunmore . . 
Galway . . 
Galway, Town ol 
Kilconnell . 
Killian 

Kiltartan . . 
Leitrim . , 



Longford 

Loughrea 

Moycullen 

Tiaquin 



Kerry. 



Clanmaurice • . 
Corkaguinny . 
Dunkerron, North 
Dunlcerron, South 
Glcnarought . . 

Iraghticonnor. 
Iveragh . . . 

Magunihy . . . 



Carbury . 

Clane .... 
Connell . . . 

Keathy and Oughten 
Kilcullen . . . 

Kilkca Moone . 
Naas, North . 

Naas, South . 
Narragli and Reban, 
Narragh and Reban, 
Offaly, East . 
Offaly, West . . 

Salt, North . . 

Salt, South 



Callan 

Craimagh 

Fassadinin 

Galmoy 

Gowran 



Kilkenny. 



Iverk . 
Kells . . 

Knocktopher 
Shillelogher 



Ballyboy . 
Bally britt . 
Ballycowan 
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Population 


Area in 
Statute 
Acres. 


Valuation 
Poor Rate. 


Number and Amount 
applied for. 


Number 
and Amount 
Sanctioned. 


. G,204 


21,818 


£. s. d. 
27,709 5 0 


6 


£. s. d. 
1,420 0 0 


4 


£. 


. 7,397 


22,876 


31,351 10 0 


10 


7,495 0. 0 


7 




38,775 


32,871 


145,827 4 5 


7 






1,750 


. 24 ,415 


39,019 


116,490 16 2 


4 


1 ,.906 12 6 


2 


1,100 


140,047 


222,714 


558,794 2 6 


36 


20,937 6 3 


25 


9,800 


20,426 


75,469 


27,347 10 7 


, 


. 1,076 15 0 




.750 


15,424 


36,923 




1 








. 10,265 


21,017 


13,449 1 0 


1 






200 


10,995 


30,604 


11,753 14 6 






2 


2,250 


27,558 


83,110 


34,420 1 0 


12 


15,908 0 0 




7,300 


. 25,774 


94,064 


34,981 0 10 


1 


518 17 5 






22 , 562 


61,729 


29,094 2 0 


4 


28,427 0. 0 




9,000 


. 23,447 


54,279 


34,050 6 0 


2 


8,246. 0. 0 


2 


6,000 


156,481 


457,195 


203,484 19 11 


24 


59,194 14 4 


16 


25,500 


3,521 




2,073 15 0 










8,179 
















89,273 




12 


16,039 4 1 


7 


4,550 


33,465 


191,433 


22,426 13 0 


16 


45, .756 H 9 




18,250 


45,412 


136,870 


54,188 16 0 


10 


IS, 180. 15 7 




8,900 


14,715 


35,467 


25,508 10 0 


3 


6,.425 0 0 




6,000 


28,207 


83,371 


44,124 9 9 


13 


16,602 4 8 


11 


10,150 


28,092 


71,011 


29,376 16 9 


5 


3,236, 9 6 


3 


850 




23,504 


18,604 0 0 


1 


2,256 0 0 


1 


2,000 








3 


2,782 14 2 




1,200 


17,162 


64,819 


34,553 12 6 


6 


2,986 0 0 


5 


1,650 


17,122 


52,389 


22,108 5 0 


4 


5,409 3 8 


3 


2,550 


27,565 


66,655 


31,839 13 5 


6 


11,498 14 4 


3 


3,900 


32,590 


120,185 


32,742 8 0 


10 


10,604 0 0 


8 


7,400 




99,504 


48,652 10 0 


11 


5,949 18 3 


10 


4,000 


18,797 


65,175 


28,00310 0 


4 


.7,933.10 6 


2 


4, ,500. 


29,445 


220,233 


21,083 5 0 


12 


15,638. 9. 7 


10 


9,850 




98,631 




3 






7,350 


31,922 


110,136 


39,525 7 7 


7 


.8,731 8 3 


6 


7,650 


442,923 


1,565,726 


504,080 2 10 


126 


183,212 15 8 


96 


100,750 


44,328 


120,756 


89,815 4 6 


13 


41,060 6 0 


R 


,n 


38,510 


138,991 


32,237 16 0 


11 


26,056 0 O' 


10 


IS, 500 


21,950 


171,155 


20,609 16 4 




5,501 18. 0 




500 










19,394. 9 5 


2 


8,500 




121,848 


13,286 15 0 


3 


9,865 2 2 


2 


8,200 


34, 535 


102,380 


44,659 10 0 


29 


100,239 1 6 


23 


41,200 


28,139 ' 


163,248 


21,079 10 0 


8 


12,303 2 3 


6 


6,800 


41,114 


171 ,296 


68,948 10 6 




14,078 0 0 




7,900 


66,613 


195,752 


58,056 13 3 


28 


69,653. 2 11 


20 


21,500 


293,880 


1,186,126 


348,693 15 7 


106 


298,151 2 3 


79 


129,800 


9,890 


48,287 


32,219 18 0 


4 


'8,057 18 0 




4,300 


8,534 




17,835 5 0 










9,949 


34,786 


22,249 8 0 










6,162 


25,753 


30,450 0 0 




5,940 0 0 






3,324 


8,493 


7,028 6 0 












46,287 


31,784 15 0 










8,081 


25,580 


27,561 11 0 


1 


729 5 8 


1 


500. 




27,478 


14,259 6 0 




.2,?01. 9 1 




2,300 




21,374 


15,210 9 0 




1,577 13 7 






t 9,033 


22,127 


15,788 14 0 










10,584 


47,030 


25,023 12 0 




1,270 0, 0 






11,213 


40,603 


21,113 15 0 


1 


733 16 2 






7,717 


21,930 


33,634 0 0 


1 


571 8 8 


1 




4,252 


11,685 


19,693 0 0 


2 


758 0 8 


1 


200 


114,488 


418,436 


313,851 19 0 


18 


22,339 11 10 


15 


10,800 


6,128 


5,653 


r,a 70 a S 










17,936 


58,076 


37,685 18 6 




.2,447 8 11 


2 




30,537 








6 00 . 0 0 


1 






40,237 


26,165 13 4 








39,098 


111,772 


76,743 8 11 


18 








20,869 


61,704 


40,124 7 0 




9,398 3 11 






15,603 


41,369 


35,856 0 0 




12,171 14 6 


7 




12,863 


38,376 


26,316 7 3 




18,041 0 0 






15,028 


46,765 


26,030 12 0 


7 








9,673 


36,685 


28,748 15 2 


4 


3,170 12 7 


4 


2,550 


183,349 


508,811 


349,944 14 2 


56 


85,845 3 1 


45 


58,400 


9,174 


32,407 


14,279 10 0 


6 


1,840 0 0 




i 


19,460 


53,994 


33,863 6 9 


2 








18,320 


38,652 


25,118 12 0 


4 


1,550. 0. 0. 


2 


600 
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IRELAND:— APPENDIX TO SIXTEENTH REPORT 



Return showing the Population, the Area in Statute Acres, the Amount of the Poor Law Valuation, 
and the Gross Amount of Applications for Loans, &c. — continued. 



County. 



Barony. 



Meath— contd. 



Kells, Lower . • 

Kells, Upper . . 



Morganion 
Moyfenrath, Lower 
Moyfenrath, Upper 
Navan, Lower 
Navau, Upper. . 
Itatoatii ■ . . 

Skreen .... 
Slane, Lower . 
Slane, Upper . . 



Cremome . 
Dartree 
Famey 
Monaghan . 
Trough . 



Queen’s 



Ballyadams • . 

Clandonagh . . 

Clarmallagh . . 

Cullenagh. . . 

Maryborough, East 
Maryborough, West 
Portnahinch . 
Slievemargy . . 

Stradbally . 
Tiunahinch . . 

Upperwoods . . 



Roscommon 



Athlone . 
Ballintobber, North 
Ballintobber, South 
Ballymoe . • 

Boyle .... 

Castlereagh . 
Frenchpark . . 

Moycarn . . . 

Roscommon . .« 






Carbury 

Coolaviu 

Corran 

Leyney 

Tireragh 

Tirerill 



Tipperary 



Clanwilliam . . 
Eliogarty . . 

Iffa and Offa, East 
Iffa and Offa, West 
Ikerrin 

ICilnamanagh, Lower 
Kilnamanagh Upper 
Middlethird . . 
Ormond, Lower . 
Ormond, Upper . 
Owney aud Arras 
Slievardagh . . 



Tyrone 



Clogher 

Dungannon .... 
Omagh, East and West . 
Strabauc, Upper and Lower 



Waterford 



Coshmore and Coslibride 
Decies within Drum . . 

Decies without Drum . 
Gavetiere 



Population. 


Area in 
Statute 
Acres. 


Valuation 
Poor Rate. 


Number and Amount, 
applied for. 


Number 
and Amount 
Sanctioned. 


Amount 

Issued. 






£. 




d. 




£. 


S- 


d. 




£ 


£ 






33,544 


6 


6 




7 ,6S5 


18 




3 


3,850 


1,060 










5 












6,450 












6 


4 










250 






31 ,492 


29,146 


17 


6 


1 








1 






12,859 


40,313 


36,536 


7 


0 


1 








1 


































27,175 




0 


1 




0 


0 


1 














0 


2 




0 


0 


1 


5,700 








39,549 




8 


2 




4 




2 


400 












0 


1 




0 




1 


2,000 














3 




13 




3 


1,500 




2,626 


29,212 


27,117 


15 


6 


2 




0 


0 


1 


200 


40 


183,823 


579,899 


580,643 4 3 


30 


64,510 15 6 


22 


28,550 


4,950 




85,430 


63,987 


13 


1 


4 


8,074 


2 


0 


3 


6.300 


760 






51,364 


0 


0 














490 






51,187 


13 


4 


1 








1 










58,662 


5 


0 










5 




880 


18,709 


37,377 


26,026 


14 


0 


4 




9 


8 


4 






200,442 


319,757 


251,188 5 5 


24 


55,877 


0 


2 


19 


29,150 


4,330 












fi 


1,617 


7 


0 




500 


180 




43,733 


28,113 


7 


0 




18,886 


5 


3 




6,650 










18 


0 


5 




4 








200 


lfi fifi.a 




26,435 






8 




















.( 




2 


















18,474 




o 


3 


10,405 


11 




3 


9,750 


1,050 












3 








3 










30,491 




4 


9 


8,327 


10 




9 


5,000 


840 


8 7 .nr. 


27,896 


18,636 




6 










2 






























10,491 


48,700 


17,007 


15 


0 


5 


9,4o6 




9 


5 






153,930 


424,854 


242,480 


14 


3 


JU 


82,633 7 1 


43 


38,750 


5,260 










0 


16 


10,303 


18 10 


9 


4,050 


720 












1 


550 


O 


0 


1 


300 


60 




50,558 


22,193 




0 




8,324 


17 






3,200 


560 










0 




















46,370 








20,034 


10 


10 




6,550 


1,060 












6 


11,522 




10 




7,500 


1,000 






31,022 


12 


0 


5 


18,676 


9 


6 




15,800 


3,3G0 






10,056 


10 


0 
















43,494 


82,602 


45,491 


3 


0 


2 








' 1 






253,591 


607,691 


288,568 8 6 


42 


73,180 


9 


10 


26. 


39,400 


6,760 


AS S07 


78,884 


r,i,o 3 o 


15 


0 


5 


25,275 


0 


0 ; 


5 


12,100 


1,320 






10,434 






2 




7 




2 


1,500 












0 


1 






0 


1 


1,000 








36,581 


11 


0 


5 




8 
















14 


0 


10 




14 


2 




4,850 




31,739 


79,596 


32,783 


15 


0 


5 




17 


1 


5 


' ,600 




180,886 


461,753 


211,698 


0 


0 


28 


68,539 


11 


4 


26 


35,750 


5,970 






109,440 


6 


5 


4 


1,900 


0 


0 




1,700 


320 


42,308 


90,681 


90,067 


15 


9 






16 




5 


1,600 


400 


41,696 


57,219 


























59,606 


4 


0 


2 




















19 


2 


20 








12 


6,000 








24,757 


11 


10 


1 






0 


1 


200 


40 


20,859 


59,990 


25,107 


4 




2 


3,500 


0 


0 




1,000 


200 






99,310 






8 


















72,525 


4 




35 




19 


1 


25 


11,800 


. 2,560 


or. r,sn 




41,377 


11 




12 


7 , 326 


16 


1 




2,800 








32,S65 


1 


1 


23 


11,761 






14 


G , 1 50 




36,456 


90,644 


60,992 


16 


6 


7 


9,546 


! ' 


11 


7 


6,050 


1,400 


435,553 


1,061,731 


735,360 18 9 


122 


77,738 11 8 


82 


43,000 


8,710 






40,760 


1 


0 


4 


2,301 


17 


4 


4 


o inn 


420 






163,417 


18 


11 


11 


8,265 




10 


6 


3,600 


780 






83,355 


14 






15,366 




(1 


8 


11,450 


1,990 


71,145 


240,490 


79,088 


2 


7 


25 


42,256 


14 


1 


19 


24,400 


3,520 


312,956 


806,640 


366,621 


16 


10 


4S 


68,189 14 - 3 


37 


41,550 


,6,710 




89,403 


53,782 


0 


0 


9 


8,228 


10 


0 


7 


4,000 


680 




58,907 


32,155 






11 


5,989 


14 


3 


10 


3,850 






137,699 


72,493 


5 


0 




32,510 


2 


1 


16 


19,000 




13,615 


32,994 


28,461 


b 


“ 




5,049 


- 4 


0 


3 


1,850 
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Return showing the Population, the Area in Statute Acres, the Amount of the Poor Law Valuation, 
and the Gross Amount of Applications for Loans, &c. — continued. 



County. 


Barony. 


Population 


Area in 
Statute 
Acres. 


Valuation 

for 

Poor liate. 


Number and Amount 
applied for. 


Number 
and Amount 
Sanctioned. 


Amount 
Issued. . 














£. s. d. 




£. s. d. 




£ 






Glenahiry . 










9,359 10 0 


1 


1,000 o 0 








continued. 


Middlethird 

Upperthird 










35,457 0 0 
64,380 17 2 


4 


5,612 13 0 


3 


400 

3,350 


20 


























172,971 


460,884 


296,089 1 2 


54 


59,213 3 4 


44 


33,400 


0,530 




Brawny 








7,264 


11,456 


9,814 15 0 








































Corkaree . 








6,762 


26,960 


19.2S3 10 0 






4 








Delvin . . 








9,943 


39,063 


31,876 12 6 




3,366 0 0 










Farbill. . 








9,546 


35,453 


24,783 13 6 










380 




Fartullagh 








9,312 

16,532 


39,340 


25,613 10 0 




222 17 11 
















52,581 


33,461 16 0 










110 




Kilkenny, West 






11,272 


37,627 


19,493 10 0 




430 15 0 






GO 




Moycashel and Maghera- 


14,357 


42,S45 


43,296 17 7 


3 


961 0 0 


1 






demon. 
Moycashel . 






16,822 


47,333 


32,229 4 0 


3 


6,042 11 1 


3 








Moygoish . 








40,277 


28,349 14 0 














liathconrath 






15,317 


48,415 


31,442 10 0 


2 


1,000, 0 0 


1 


200 












141,300 


453,468 


321,232 2 7 


27 


25,086 8 6 


20 


14,200 


1,960 


Wexford . . 


Ballaghkeene 










31,249 


86,539 


62,842 18 11 


5 


11,473 18 6 










Bantry . . 














61,119 3 0 


7 
























40 ,002 


28,364 15 0 




800 0 0 










Forth . . 










24,557 


38,849 


49,779 15 0 




557 12 6 


2 


400 






Gorey . . 










24,281 


81,932 


62,183 17 8 


10 


36,741 15 8 




21,400 






Scarawalsh 










34,184 


106,659 


67,314 2 3 


13 


6,756 16 2 








Shelbourne 










18,712 


53,102 


27,7S3 4 0 


4 












Shilmaliere, East 








6,041 


16,747 


12,928 0 0 


4 


2,627 0 0 










Shilmaliere, West 








15,050 


50,770 


31,844 0 0 


8 


2,970 0 0 


3 


1,800 


360 










202,033 


567,588 


404,159 15 10 


50 


79,430 12 1 


47 


50,650 


8,460 


Wicklow . . 


Arktnw 








, Rj9Ba 


«7 jS r, 7 


68,473 0 0 


6 












Ballinacor, North 






10,196 


74,110 


19,186 0 0 




6,G44 1 3 










Balinacor, South . 






15,491 


78,316 


26,890 10 0 




1,906 9 1 




















52,296 


55,319 0 0 


5 






1,950 

3,850 














11,423 

14,057 


34,382 

44,349 


25,831 0 0 


4 


4,898.8 0 


Jl 


940 




Talbotstown, Lower 






14,638 


83,964 


28,876 9 0 


12 


13,755 1 11 










Talbotstown, Upper 






18,631 


65,404 


41,613 10 0 


10 


9,434 15 0 


2 


5,600 


1,020 










126,143 


500,178 


296, 7S3 19 0 


43 


44,327 9 11 


39 


28,250 


5,500 



By order. 

Office of Public Works, 31s£ May, 1848. J. C. Walker, Secretary. 
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Appendix. 



No. 12 A. 



No. 12 A. 
Weekly Return of 
men, women, and 
boys employed, with 
total amount of 
wages paid to them. 



Landed Property Improvement Act. — 10 Vic., c. 32. 



County 

Barony 

Union 

Electoral Divisicn_ 



Proprietor , 

Amount of Loan . . . . £ 

Amount of Instalment received £ 



Weekly Return, showing the Number of Men, Women, and Boys, employed on Works, with the 
Total Amount of Wages paid to them for the Week ending this ■ . day of ^1 84 . 





Men. 


Women. 


Boys. 


Observations as.to Nature of Work 
. performed, &c. 


Monday , 








Total A mount of Wages paid 
this Week . . . . £ 


Tuesday 








Wednesday . 








Thursday . , 








Friday . . . 






— - 


Saturday 






Total 









It is requested that two of these Returns, one for Dated at . 

each Week, be forwarded, once a Fortnight, in suffi- 
cient time to arrive in Dublin on Monday morning. this day of 184 . 



Signature of Owner 
Overseer 



No. 13 A. No. 13 A. 

Form of Application Landed Property Improvement Act. — 10 Viet., c. 32. 

for Progress Inspec- 
tion. Form of Application for Progress Inspection. 

County Barony 

No. of Ordnance Sheet Proprietor 

Name of Property as mentioned in memorial 



Having expended the instalment of £ issued on account 

of the loan of £ sanctioned on the above Property, I have to request you will direct 

an inspection of the Works to be made. 

Enclosed is a detailed account of expenditure as required by Circular No. 1. 

I am. Sir, 



To the Secretary, 

Office of Public Works. 



_day of 1848. 

Residence 

Post Tovm 
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No. 13. 

Form of Bill to accompany Application for Progress Inspection under Act 
10 Vic., c. 32. 



NATURE of work. 


Statute 

Perches. 


Statute 

Acreage. 


Amount. 


Open main drainage 

Thorough drainage completed . . 

Sub-soiling 

Clearing land of rocks and stones 
Claying, marling, gravelling, sanding, 

Embankment 

Irrigation 

Fences, new 

Ditto, levelled ....... 

Farm roads 

Bridges and gullets 

Superintendence 

Tools 






£. 4'. d. 



Total . ... £ 



No. 14 A. 

Improvement of Landed Property Act. — 10 Vic., cap. 32. 

Progress Reports. 

County of : : _ Office of Public Works, 

Barony of — day of 184 

Sir, 



You are hereby directed to make an inspection of works executed by 
, 0 .„ . under the provisions of this Act; copies of the Report, Estimate, 

and specifications, as approved of in this case, are herewith sent ; also 

• L ' X 0 ! 1 W ! U Pl eas , e acknowledge receipt of those documents, and state when you propose to 
visit the lands, which should be on or before the of which 

you are requested to inform Mr. of that he may 

be prepared cither to meet you himself, or appoint some competent person conversant with the 
execution of the works and the expenditure, to accompany you in your inspection. 

2. Your particular attention is requested to the manner in which the works have been 

executed, and whether they have been carried out in accordance with the plans and specifica- 
tions as approved of by the Commissioners, and that no deviation therefrom has taken place 
unless duly authorized. 1 

3. You will mark on the Ordnance sheets supplied for that purpose, the several descrip- 
tmns of work completed, and which should be shown by the respective colours approved of 
and laid down for your guidance “ in the Index,” attached to these instructions. 

1 he colours should be laid on neatly and accurately, covering the extent of each kind of 
work which had been completed, in order that any Inspector, on a subsequent inspection, may 
be ab e to show a continuation of the same description of work which had been executed, subse- 
quently to the last inspection. 

4. You will make a careful examination of the accounts of expenditure on manual labour, 
whether by day s work or contract, also the materials required for draining which may have 
may thirik important. ^ &c ” and re P ort y° ur °P inion the ™n, with such suggestions as you 



5 'r Y ?c W Jt f ™ h y °l ir ’’ e P ort as soon as possible, giving a detailed account (on the Forms 
supplied for that purpose) of the different descriptions of work completed, and for which you 
will certify according to the estimate allowed, except where the work has been executedwithin 
the estimate, m which case you will only allow tile actual expenditure, which you will ascertain 
from the accounts iurmshed by the proprietor. 

6. I am directed to call your attention to the instructions contained in Circular No. 1, issued 



Appendix. 

No. 13 A. 
Form of Bill to 
accompany applica- 
tion for Progress 
Inspection, under 
Act 1 0 Viet., c. 32. 



No. 14 A. 
Progress Reports. 



See Appendix, 
Plans, Land Im- 
provement, No. 3. 
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No. 15 A. 
Circulars. 
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on the 30th October last, to all Inspectors employed under this Act ; and to proprietors who 
may have obtained loans. And you are requested to impress on the mind of the person having 
charge of the execution of the works, the necessity of paying strict attention to such instructions. 

7. You will furnish your report, and at the same time return this letter with your account, 
for the number of days occupied in this case, charging at the rate of £ per day, 

including hotel expenses and actual travelling charges. 

I am. Sir, 

Your obedient Servant, 

To 

Secretary. 



No. 15 A. 

Circular. — Act 10 Vic. c. 32. 

g IR Office of Public Works, June 6, 1848. 

I am directed by the Commissioners' to inform you, that in consequence of instructions 
received from the Treasury, they have come to a resolution that all their officers who receive 
regular salaries, no matter in what capacity they may be employed, should be available for, 
and be required to undertake any duty connected with the Board, which they may be called 
upon to perform, without receiving any additional remuneration for such service, in point of 
salary, but they will be paid all travelling expenses which may be incurred in the performance 
of any such extra duty, and suitable allowance will be made for any night absent from quarters, 
in lieu of hotel expenses. 

I am, Sirj 

Your most obedient Servant, 



Secretary. 



Act 10 Vic., c. 32. 

Sir, Office of Public Works, June 6, 1848. 

I am directed by the Commissioners to forward you the enclosed Circular, and to say, 
that the Board wish you to proceed as soon as possible, without injury to the service on which 
you are immediately employed, to visit and report on the progress made in the drainage and 
other works on the lands of the property of situated in the 

parish of barony of and county of being 

miles distant from the town of 

It is expected that the inspection will not occupy more than The original 

plans, specifications, and estimates of the works approved of are herewith sent, together with the 
application for an instalment amounting to £ being the instalment 

ori a loan of £ granted to him under the Land Improvement Act. 

I also send the Board’s Instructions to Engineers, together with Circulars No. 1 and 7, for 
your guidance. 

You are expected to make a careful inspection of the works stated to be executed, and to 
have some portions of the minor and sub-mains, which are covered drains, opened, to see that 
they have been executed in a perfect manner, conformably to the specification. 

You will also examine the discharge of the water at the out-falls into the open main drains, 
to see that it is sufficiently full and free. 

If you be a surveyor, and accustomed to maps, you will mark and colour on the Ordnance 
sheet, sent herewith, the extent of the works executed, according to the system given at the end 
of the instructions to persons employed in reporting. 

You will also fill up the bill of work required on the Form sent, and prepare a short report, 
stating your opinion as to the manner in which the works have been executed as far as they 
have gone, and whether the labourers have been paid in the current coin of the realm. 

You will please write by return of post, stating when you will be enabled to proceed on the 
required inspection. 

, You will be paid, in lieu of hotel expenses, the sum of for every night you ai - e 

absent from quarters, also the actual cost of car hire, or of public conveyance, if there be such. 

I am. Sir, 

Your obedient Servant, 



Secretary. 
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No. 16 A. 



Appendix. 



Return of Tileries at present in operation, showing the Stations and Counties in which 
they are situate, and the names of the Proprietors. 



County. 


Proprietor. 


Station. 


Carlow . 


P. J. Newton . . 


Bagnalstown. 


ffnvnn 


Mr. Burrows 


Stradone. 




Mr. Butler . 


Belturbet. 


Cork 




Youghal. 


Fermanagh . 


Earl of Erne . 


Pettigo. 




Earl of Enniskillen . 


Florencecourt. 


K “ 7 ' ' ' 


St. J. T. Blacker. 


Tieraclea. 


Sir Edward Denny and 
W. T. Crosbie. 


Gurrane. 


Kildare . 


Anthony Lefroy . 


Miltown Atliy. 




Duke ot Leinster . 


Carton. 


Leitrim . 


Wm. Johnston . 


Kinlough. 


Limerick 


Misses Gascoigne 


Kilfinnane. 


Londonderry 


F. S. Hemming . 


Campsie. 




Earl of Lucan 


Castlebar. 


Queen’s . 


Lord Lansdowne . 


Luirgacurren. 


Roscommon 


Lord Clonbrock . 


Knockroghery. 


Tipperary . . 


Lord Stanley . 


Sollohod. 


Stafford O’Brien . . 


Nenagh. 


Tyrone . 


John Hughes and Co. 


Coalisland. 


John Walkin 


Caledon. 




Robert Forster 


Dungannon. 


Westmeath . 


Sir R. Levinge . 


Knockdrin. 


Wexford 


Samuel Rickman . 


Polehore. 




Earl of Courtown 


Courtown Harbour. 




C. Doyne& J. J. Leckey 


Ditto. 



No. 16 A. 
Return of Tileries 
in operation. 



No. 17 A. 

Land Improvement Act. — 10 Viet., c. 32 
Sir, Newtoion, Limavady, April 19, ; 1848. 

I beg leave to forward the second and final report on Mr. Lithgow’s application. 
The work has been thoroughly well executed, so much so as to gain the district premium for 
drainage in the barony of Tirkeeran, with many obstacles to contend with, such as a running 
blue clay, which requires instant filling, and the greatest care in cleaning, particularly in frosty 
weather. I have made inquiries from the workmen employed, and their payments have been"* 
made punctually in money. 

Your obedient Servant, 

James Brownlow. 



No. 17 A. 
Progress Reports. 



Office of Public Works. 

Land Improvement Act. — 10 Viet., c. 32. 

County of Londonderry, Barony of Tirlteeran, Union of Londonderry , Electoral Division, 
Waterside. Amount of Loan, £T00. 

Bill showing the quantity of Work executed, and the estimated value of same, from 29.th 
day of January to 6th day of April, 1848. 



Name of Owner, John Lithgow. 



Description of Work 
executed. 


No; of 
Ordnance 
Sheet. 


Reference 
No. or 
Letter ou 
Plan. 


Statute 1 
Perches. 


Quantity, 

Statute 

Measure. 




Amount. 


Names of 
Townlaiids in 
which Works have 
been executed. 


Thorough drainage, 
completed. 


20 


406 ! 


1018 


11 1 28 


£. s. d. 
4 14 4 


£. s. d. 
53 17 8* 


Lisnageloch 
and Kilfen- 


Total .... 
Amount of former Bill 












53 17 8* 
35 19 3* 




Total value of work 
executed from the 
commencement. 












89 17 0 





I certify that the work herein set forth has been executed in an efficient manner, in accord- 

2 H 
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Appendix. 

No. 17 A. 
Progress Reports. 



ance with the specification, that the calculations have been made in conformity with Circular 
No. 1, paragraphs 4 and 5, and that the quantities which I have ascertained by measurement 
are correct. 

Dated this 10th day of April, 1848. 

(Signature of Inspector.') James Brown low. 

Note . — In all cases where inspection is made for the purpose of payment, the total quantity 
of work executed is to be inserted in the bill. By this means the bills become records of the 
extent of work done at each period of payment. 

*** State fully in your Report the manner in which the labourers employed have been paid, 
and whether the whole has been in the current coin of the realm as required bv the 29th section 
of the Act. 



Landed Property Improvement Act- — 10 Viet., cap. 32. 

County of Leitrim, Barony of Rossclogher. 

Estate of William Johnston, Esq., of Kinlough. 

Progress Report. 

The work is perfectly well executed according to the specification, and the accounts 
regularly kept, and the men paid weekly in the current coin of the realm for task-work. I 
have visited the lands at intervals since the works first commenced, and had therefore oppor- 
tunities of observing the progress in detail, and may state that, owing to the late proprietor’s 
constant residence at home, and habits of personal attention to the agricultural improvement 
of his estate, in which he was always assisted by his brother (the present, owner), the labourers 
have been so trained to habits of good , work that there is nothing left to be desired in the 
execution and finish. 

Mr. Murphy bor<5 testimony to this last year when making a preliminary inspection and 
told me that, in his opinion, there was no work so accurately completed as some of the late 
Captain J ohnston s, in all the district he was then engaged in. 

It win be observed by the bill of work, that the expenditure has been within the estimate, 
and the proprietor expects to make a considerable reduction, and to work much more rapidly 
as soon as he can supply himself with tiles, for which purpose he has just erected a first-rate 
tilery on his estate, and expects to have draining-tiles ready for use within a month. The 
plans were chiefly taken from those of the Pettigo tile-works, with every improvement that 
experience suggested. The kiln will hold 40,000 two-inch pipe-tiles at once, and a drying- 
shed of proportionate size has been built behind it (160 feet long and 18 feet wide) with a 
pug-mill in the centre: the machine is furnished by Scraggs (with the latest improvement of 
lour wires, cutting the lengths at once, instead of by four separate motions) ; the clay is in 
almost unlimited quantity, and of excellent quality, having been carefully examined and 
* analyzed by Mr. Antisell, m Dublin, and two other professional persons. 

The expense is as follows (which I insert, as the information may serve as a guide lo others 
about to erect tile-works) : — 

Kiln to hold 40,000, including all materials, masonry, and brick-work, &c 

bricks being 15s. per 1000 at the kiln . 81 

Drying-shed, including carpenters’ work, timber, nails, &c. . .' .* 72 

Scraggs’ machine, including carriage by Liverpool to Kinlough . *. 35 

Pug-mill, one-horse power, including carriage . . . . .*32 



It wdl be seen that Mr. Johston has spared no pains to forward useful improvements, and 
he has at this moment (and has had for some time past) above 300 persons daily employed on 
his estates here and at Drumkeeran, so that his case is in every way satisfactory : and owin* 
to this large outlay of ready money, and the various expenses consequent on the recent change 
of ownership he is most anxious for a further advance of his loan with as little delay as pos- 
sible, to enable him to continue without a check as soon as the spring-sowing work ceases. ' 



May 22, 1848. 



William P. Prendergast. 
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Office of Public Works. 

Land Improvement Act. — 10 Viet., c. 32. 

County of Leitrim, Barony of Rosclog her. Amount of Loan, £3700. 

Bill showing the quantity of Work executed, and the estimated value of same, from 6th dav of 
October, 1847, to 6th day of May, 1848. 

Name of Owner, William Johnston. 



Appendix. 

No. 1 7 A. 
Progress Repor 



Description of Work 


No. of 
Sheet. 


Reference 
No. or 
Letter on 
Plan. 


Lineal 

Statute 

Perches. 


Quantity 

Statute 

Measure. 


Price. 


Amount. 


Names of 

Townlands in which 
Works have 
been executed. 










R. 


r. 


£. 


X, 


d. 


£. 


if 






Thorough drainage 




No. 1, Blue 
lined. 




20 


0 


3 


3 


4 


63 


6 


8 


Kinlough. 


Same 


2 


No. 2, ditto 




2 


2 


3 


3 


4 


7 


18 






Same 




No. 3, ditto 




60 


0 


3 


9 


10 


209 


10 


0 




Same 




ditto 




S 


0 


4 


12 


6 


37 


0 


0 


Larganhugh. 






ditto 




7 


0 


4 


12 


6 


32 






Subsoil ing 


2 


No. 2, Blue 

without 




6 


0 


3 


10 


0 


21 


0 


0 


Moneen. 


New farm fences . 


2 


No. 3, Red 


500 






0 


2 


0 


50 


0 


0 






























Stone wall fences . 


2 


No. 2, 
A.B.C.D. 


120 






0 


2 


6 


15 


0 


0 


Moneen. 


Old fences levelled 
i and filled with 


2 


No. 3, 
Crossed. 


2000 






0 


0 


9 


75 


0 


0 


Augliadonvane. 


broken stones 
where necessary. 


























Main drain or rivers 


2 


No. 3, A.B. 


60 






0 


3 


0 


9 


0 




Same. 


improved. 
























Same . . 


2 


No. 1, A.B. 


195 






0 


1 


0 


9 


15 


0 


Kinlough. 


Total .... 
Amount of former 


















529 


17 


6 




Bill. 


























Total value of work 


















529 


17 






executed from the 
commencement. 



























I certify that, the work herein set forth has been executed in an efficient manner, in accord- 
ance with the Specification, that the calculations have been made in conformity with Circular 
No. 1, paragraphs 4 and 5, and that the quantities which I have ascertained by measure- 
ment are correct. 

Dated this 22nd day of May, 1848. 

(Signature of Inspector,) William P. Prendergast. 



Note. — In all cases where inspection is made for the purpose of payment, the total quan- 
tity of work executed is to be inserted in the bill. By this means the bills become records of 
the extenl of work done at each period of payment. 

*** ® tate f "Hy in your Report the manner in which the labourers employed have been paid, 
and whether the whole has been the current coin of the ream as required by the 19th section 
of the Act. 



Landed Property Improvement Act. — 10 Viet., c. 32. 

County of Westmeath, Barony of Fartullagh. 

Proprietor, Henry Pilkington, Esq. 

First Progress Report. 

blR ’ June 23, 1848. 

, r TT compliance with my instructions I have inspected the operations on the property of 

Mr. Henry Pilkington, in the townland of Tore. 

The works executed consist of open main-drains, which act at the same time as fences ; 
they have been cut in a proper and workmanlike manner, and any slight deviation which has 
been made from the specifications has been a decided improvement, as an increased depth 
has been obtained. 

The actual expenditure does not amount to the prices allowed in the estimate approved of, 
consequently I have merely allowed the amount which appears to have been expended. The 
labourers have been paid the full value of their work in the current coin of the realm. 

In consequence of the perfect success which has attended these operations, I have thought it 
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advisable, in addition to the bill showing the quantity of work executed, to furnish a special 
report to the Commissioners, which I beg to enclose. 

I have the honour to be. Sir, 

Your most obedient Servant, 

To Jos. C. tValher, Esq., Secretary, WfcuM Livra™. 

Board of Works, Dublin. 



Office of Public Works. 

Land Improvement Act. — 10 Viet., c. 32. 

County of Westmeath, Barony of Fartullayli. Amount of Loan, £ 200. 

Bill showing the Quantity of Work executed, and the estimated value of same, from the day 
of commencement to the 20th day of J une, 1848. 

Name of Owner, Henry Pilkington, Esq. 



Open main drain . 

On ditto three bridges 

„ ditto .... 
,, ditto .... 
„ ditto, cross drain . 

Total 

Amount of former bill 

Total value of work 
executed from the 

commencement. 



No. of 
Ordnance 
Sheet. 


Reference 
No. or 
Letter on 
Plan of 
Progress. 


Lineal 

Statute 

Perches. 


Quantity 

Statute 

Measure. 


Price 

in Estimate. 


Amount. 


39 


A. to B. 


158 


R. P. 


£. s. d. 


£. t. d. 
13 10 10 








1 5 0 


3 15 0 




A. toB. 
2 


180 




under 


15 9 10 




A. to B. 
3 


110 




under 


9 14 8 




C. to D. 

1 


54 




under 


2 4 0 












44 14 4 
" 












44 14 4 



I certify that the work herein set forth has been executed in an efficient manner, in accord- 
ance with the Specification, that the calculations have been made in conformity with Circular 
No. 1, paragraphs 4 and 5, and that the quantities which I have ascertained by measure- 
ment are correct. 

Dated this 23rd day of June, 1848. 

( Signature of Inspector,) William Levinge. 

jSj-Qte In all cases where inspection is made for the purpose of payment, the total quantity 

of work executed is to be inserted in the bill. By this means the bills become records ot the 
extent of work done at each period of payment. , , , , 

* * State fully in vour Report the manner in which the labourers employed have been 
paid! and whether the whole has been in the current coin of the realm as required by the 19th 
section of the Act. 



Landed Property Improvement Act. — 10 Viet., c. 32. 

, County of Westmeath, Barony of Fartullagh, Tore Bog. 

Special Report. 

The original plan and estimate having been furnished by me to the owner, at his 
request in consequence of tlie successful drainage which was carried out on this portion of the 
Boo- of Allen, in the years 1846 and 1847, under Mr. Labouchere’s letter, was approved of by 
the inspector, Mr. Frederick Hamilton, who was instructed to report upon it. 

The plan of drainage which I proposed was merely to divide the bog into oblong fields of 
five or six acres, by deep open drains, which might act at the same time as fences; that these 
drains should be bored at intervals of two statute perches along their entire length; the borings 
to be made on the sides of the drain down to the rock, and at a level of at least one foot above 
the surface of the water in the drains, as by this means the water from beneath would be thrown 
clear into them, 'and the holes would not become choked up. . 

In order to prevent the latter circumstance occurring, and the banks wearing away from the 
action of the water, I estimated for a certain number of pipe-tiles, one of which should be 
inserted into each hole; these have been used of 1-inch bore, but from the quantity ol 
iron which is contained in the water which rises from the rock to a height of 18 ieet; the 
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holes have been partially choked, and I have recommended H-incli pipes to he inserted 
instead, and intend to have them manufactured purposely, so that the water shall he thrown 
into the centre of the drains by a curved pipe. 

The result of the operation has on the whole been most satisfactory ; 
the drainage of the bog, so far as it has been executed, being complete, 
one enclosure only has been made by these drains of 61, acres, and thorough 
drainage will not be required in it, as no water can be obtained within 5 feet ^ 
of the surface, though when I saw it last year it was a complete snipe bog. «£ 

The expense will not exceed 11. per acre, including the expense of r , 
boring which will not exceed 1.?. per statute acre, the operation being so * 
speedTly and easily performed by the simple instrument which I have | 

The holes after rain work wonderfully, one of them having been found ' J ' p V 

to emit 240 gallons of water per hour, and I feel, quite confident of the _ ^ 

general result of the whole undertaking, that part already drained being f WM fWrm '% 
at this moment well worth 6?. per statute acre to a tenant to pare and '/f'fk 

burn for rape and lay down to grass for pasture, which before being drained « — — 

was not worth more than Is. per statute acre. 

The quantity of peat-mould raised from the drains is worth considerably more than the 
whole cost of the works to draw to the adjoining upland for manure. 

I have the honour to be. Sir, 

Your most obedient Servant, 

To Jos. C- Walker, Esq., Secretary, William Levinge. 

Board of Works, Dublin. 



Appendix. 
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Progress Reports. 



County of Wexferd. 

Landed Property Improvement Act. — 10th Viet., c. 32. 

Report on the Drainage Works executed on the Medophall Estate, the Property of the 
Right Hon, the Earl of Courtown. 

Mount Leinster, Bagenalstown, June 6, 1848. 

I inspected the above drainage on the 3lst ult., im company with the proprietor, who 
is now a convert to the deep system of drainage. The drains are cut 5 feet deep on lots 1 1 
and 13, except near the outlets', which would not admit of their being that depth. No saving 
on the estimates has been effected, the full amount having been required. 

I never saw so great a flow of water as comes from lot No. 11, on Tullabeg, this land two 
months ago was covered with water, and the neighbouring farmers laughed at the idea of 
draining it with pipe tiles, which they called pop-guns. There is now not the slightest 
appearance of wet on the surface. The sinking of the stream was a most difficult piece of 
work ; I have no complaint to make of its execution, but would rather it could have been 
sunk one foot deeper, this however was impossible. The tiles are well burned and of good 
quality. The labourers are paid once a-week the value of their labour in cash. I return the 
maps, bill of work, &c. 

I have the honour to be. Sir, 

Your most obedient Servant, 

To the Secretary, Board of Works, Dublin. Henry Newton. 
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Office of Public Works. 



No. 17 A. 
Progress Reports. 



Land Improvement Act. — 10 Viet., c. 32. 

County of Wexford, Barony of Ballaglikeen. Amount of Loan, £3700. 



Bill showing the Quantity of Work executed, and the estimated value of same, from 15th 
day of November, 1847, to 12th day of May, 1848, — Name of Owner, Lord Courtown. 



Description of 
Work executed. 


No. of 
Ordnance 
Sheet. 


Refer- 
ence No. 
or Lette 
on Flail. 


Lineal 

Statute 

Perches 


Quantity 

Statute 

Measure. 


p, “ 


Amount. • 


Total. 


Names ofTownlands 
in which Works 
have been executed. 


Open main drainage 
Ditto . 

Thorough drainage 
Ditto . . 

Ditto . . . 

Ditto . . 

Levelling old fences 


11 

16 

11 

11 

11 & 16 
16 

11 & 16 


Oto P 

Kto L 

13 

14 
11 
12 


390 

150 

700 


9’ 0 
2 0 

7 0 


£. s.d. 
0 3 6 

0 1 3 
3 9 0 
3 9 0 
3 9 0 

0 0 5 


£. s. <1. 

68 5 0 

9 7 6 
31 1 0 
6 18 0 
304 9 3 
24 3 0 
14 11 8 


£. s.d. 
458* is 0 


Balloughton and 
Tullabeg. 
Ballyeden. 
Tullabeg. 

Ditto. 

Balloughter. 

Ditto. 

Ditto. 


















Overseer’s wages, 16] 
weeks, at U. 5s. 
per week. . .) 

Tools, contingen-1 












20 0 0 
21 4 7 


41 4 7 


Being a portion of 
the 10 per cent, 
allowed for con- 




























Total . . . 

Amountoffor-l 
mer Bill ./ 


500 0 0 
0 0 0 
















Total value of\ 
work execut- 1 
ed from the l 
commence- j 


500 0 0 





I certify that the work herein set forth has been executed in an efficient manner, in accordance 
with the Specification, that the calculations have been made in conformity with Circular No. 1, para- 
graphs 4 and 5, and that the quantities which I have ascertained by measurement are correct. 



Dated this 6th day of June, 1 848. 

( Signature of Inspector,) Henry Newton. 

Note.— In all cases where inspection is made for the purpose of payment, the total quantity of work 
executed is to be inserted in the bill. By this means the bills become records of the extent of work 
•done at each period of payment. 

*** State fully in your Report the manner in which the labourers employed have been paid, and 
whether the whole has been in the current coin of the realm, as required by the 19th section of the 
Act. 



Landed Property Improvement Act. — 10th Viet., c. 32. 

Progress Report on Estate of Sir C. Coote, Bart. 

Sir, Cardtown, Mountrath, June 10, 1848. 

In accordance with the directions of the Commissioners, I beg to state that I have made 
an accurate inspection of the improvements completed on Sir Charles Coote’s estate, which I 
am happy to inform you are being carried on in a most satisfactory and permanent manner, 
and reflect much credit upon Mr. Campbell, the manager of the works. 

Upwards of 50 acres in the heathy deer park, near Ballyfinn, have been completely re- 
claimed, having been limed, drained, and trenched into ridges, in full accordance with the 
specifications, and the ground so treated will be ready next spring for any course of cropping 
which may be adopted. 

The remainder of the works consist chiefly of main drainage in the several baronies of 
Upperwoods, Maryboro’ West, Tinnehinch, and Clondonagh, of which several miles have 
been completed in the best and most effectual manner, relieving and rendering capable of 
cultivation many hundreds of acres of lands hitherto necessarily lying almost wholly useless. 

In my former bill showing the quantity of work executed it will be borne in mind that, 
though there was upwards of 500Z. most judiciously expended, yet there was nothing com- 
pleted, the works being then only in a preparatory stage ; I have therefore thought it better to 
cancel that bill altogether, and to furnish a new bill of the entire quantity of works finished. 
This I have done, and enclosed you have a bill, certifying as the entire amount expended or 
value of work done, the sum of 1056/. 11s. Aid., this i conceive fully entitling Sir Charles 
Coote to another instalment of 500/. 

I enclose the maps, plans, &c., showing the extent and nature of the works executed, and 
Have the honour to be. Sir, 

Your obedient Servant, 

Wm. Stuart Trench. 

P.S. The labourers have been invariably paid in the current coin of the realm. 

To the Secretary, Board of Works, Dublin. 
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Office of Public Works. 

Land Improvement Act.— 10 Viet., c. 32. 

County of Queen's, Baronies of Upperwoods, Maryborough , West Clondariagh, and Tinnahinch. Amount of Loan, £9500. 
Bill showing the Quantity of Work executed, and the estimated value of same from commencement to 10th day 
of June, 1848. — Name of Owner, Sir Charles Coote, Baronet. 



Description of 
Work executed. 


No. 

of 

Lot. 


No. 

of Ord- 
Sheet. 


Reference 
. No. or 
Letter on 
Plan. 


Lineal 

Statute 

Perches. 


Quantity 

Statute 

Measure 




Amount. 


Total. 


Barony. 


Names ofTownlands 
in which Works 
have been executed. 


Limed 

Trenched .... 
Thorough drained 
Subsoiled and levelled 


1 

1 


11 

11 

11 

11 






55 

55 

55 

5 


£. s. d. 
2 10 0 
3 2 6 
2 5 1 
2 10 0 


£. s. d. 
137 10 0 
171 17 6 
123 19 7 
12 10 0 


£. s. d. 


Upperwoods . 


jDeorpark. 


Main drainage . . 

Ditto .... 
One gullet . . 


4 


22 

22 

22 


No. 1,Q toB 
No. 4, Q to X 
Y. 


320 

188 




0 4 81 
0 4 81 


75 6 8 
44 5 2 
2 0 0 






Ballytarsna. 

Manuin. 


Main drainage . . 

Ditto .... 
Aqueduct .... 


4 

4 

2 


17 

12 

12 


No. INtoS 
7 N to M 
O 


350 

112 




0 4 0 
0 4 0 


70 0 0 
22 8 0 
9 11 0 




Maryboro’ Wes 


Cloneuagh. 
Lower Sconce. 


Main drainage 

Ditto .... 
Ditto .... 
Thorough drainage . 
Two gullets . '. . 


5 

6 


15 

15 

15 

15 

15 


■ ' f35 


204 

308 

122 


”7 


0 4 44 
0 3 101 
0 5 3 
3 4 6 
3 3 6 

0 6 43 


44 16 9 
59 13 6 
32 0 6 
22 11 6 
6 7 0 




Clondonagh . 


Cloncourse. 

Ditto. 

Ballydutfe. 


Main drainage . . 

One gullet . . . 


7 

7 


15 

15 


Stop 

V 


104 




33 5 2 
3 0 0 


201 14 5 
52 0 0 

133 9 0 


;; 


Kyle. 

Ditto. 


Main drainage . . 


1 


2 


ICtoB 


320 




0 3 3 


52 0 0 


Tinnahinch . 


Broherla, Wrangles- 
town, Kilmannan. 


Maryborough, West . 
Upperwoods, East and West . 

j [. Overseeing and Implements .< Clondonagh 

Tinnahinch 

Pay Clerk 


21 6 7 
52 13 11 
29 19 2 
11 9 64 
17 19 10 




[ A large store of im- 
plements lias been 
laid in, purchased 
chiefly from those 
on hand after com 
pletion of Mr. La- 
[ boucliere’s letter. 






















a™ 


nt of former 


aill cancelled, works being incomplete. 


Total . . . 

Amount of for-1 
mer Bill . . ) 


1,056 11 4 
0 0 0 




















Total value of 1 
work executed 1 
from the com- j 


1,056 11 4 







I certify that the work herein set forth has been executed in an efficient manner, in accordance with the Specification, that the 
calculations have been made in conformity with Circular No. 1, paragraphs 4 and 5, and that the quantities which I have ascertained 
by measurement are correct. 

Dated this 10th day of June, 1848. 

0 Signature of Inspector,) Wm. Stuart Trench. 

Note . — In all cases where inspection is made for the purpose of payment, the total quantity of work executed is to be inserted in the 
bill. By this means the bills become records of the extent of work done at each period of payment. 

*** State fully in your Report the manner in which the labourers employed have been paid, and whether the whole has been in the 
current coin of the realm, as required by the 19 th section of the Act. 
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Appendix B. 

No. 18 B. 

Instructions for the 
guidance of 

furnishing Designs Instructions for the guidance of Architects when furnishing Designs for Lunatic 
for Land Asylums. Asylums. 

The building to be erected at ’ s intended to 

contain patients, with the requisite accommodation for officers and 

attendants. The architect will bear in mind, that he is designing an hospital, and not a prison, 
taking care, while he provides a building capable of affording the necessary classification and 
security for patients labouring under the excitement attendant on mental disease, that, the 
appearance of restraint and confinement may be as much as possible avoided. The 
enclosure walls need not be more than 6 feet 6 inches high. The airing-yard walls may 
be made 5 feet 6 inches in height, or iron railings may be provided, except where yards 
are used for refractory patients. It will be unnecessary to provide iron bars for any 
windows. , 

The main front of the building and day-rooms to have, if possible, an aspect about south- 
east to south-west ; and in arranging the general plan it is desirable to avoid having the yards 
at the rear much enclosed by projecting buildings. ..... 

The style of architecture best suited to the general quality of the building (materials in this 
country, and admitting also of additions being easily made to the asylums hereafter, is the 
“Gothic,” the main walls being of uncoursed rubble masonry, with cut-stone quoins and 
dressings. It. is open, however, to the architect to submit his views to the Commissioners 
respecting any other style that he may consider more suitable. Whatever style may be adopted, 

no external coating of stucco or other composition will be allowed. 

The whole of the corridors, day-rooms, and sleeping-rooms to be lined with bricks, but not 
plastered. There should be a sound flooring between the ground and first floors ; but this 
may be dispensed with between the first and second floors. The day-rooms and corridors to 
be provided with open fire-places. 

The number of single rooms to-be provided need not exceed one-third of the whole number 
of patients ; they may be made 7 by 9, and 12 feet high. 

The dormitories may be constructed to contain from 3 to 12 beds each, according as 
the architectural arrangements will admit ; at the same time, if dormitories for three patients 
can be avoided, so much the better. Although the maximum is fixed at 12, in some well- 
managed asylums in this country, a greater number of patients sleep in the same dormitory 
•without inconvenience to the regulations of the establishments; so that if circumstances ren- 
dered it very desirable, one or two rooms might be provided for as many as 15 patients. In all 

cases there should be a space of at least 2 feet between the patients’ beds. 

There should be day-rooms provided in each ward, their size depending on the number of 
patients. It has been found an economical arrangement in some of the English asylums to 
make a portion of the corridor serve as a day-room, by adding a projection well lighted. The 
comfort of this arrangement might be increased by having iolding doors sliding into the pro- 
jecting walls, so as in winter to enclose a portion of the corridor, in which an open fire-place, 
in that portion of the corridor, should be provided. 

It will be desirable to have the wards so arranged with respect to each other, and to the 
means of communication, that the medical officer and Others on inspection, may not have to 
retrace their steps. . 

In making the design, there should be- a division of the asylum into three distnnct classes 
for each sex, and a complete separation of sexes. The worst class ot patients, such as refrac- 
tory and epileptic, generally occupying the ground floor; the greatest proportion of single 
rooms will be required for this class. There may, however, be one or two dormitories for 
small numbers provided, with rooms for attendants in the proportion of 1 to every 10 
patients. . 

On the first floor of the building the proportion of single rooms may be diminished, and the 
dormitories made to hold as many as 8 or 10 patients each, with rooms for attendants, say 1 to 
every 14 patients. 

On the upper floor of the building, where the patients are quiet and harmless, very few 
single rooms will be required, and those only to be used in case of patients becoming trouble- 
some during the night. The attendants on this class will be 1 to every 16 patients. 

In each separate ward a warm bath, a water-closet, and a washing-room, must be provided. 
When the arrangement will not admit of a small store-room being provided, a large press for 
clothes in the corridor will suffice for each ward. 

In planning the attendants’ rooms it is desirable to have them near the dormitories ; and if 
immediately adjoining, there may be an opening between for inspection purposes. 

The corridors need not exceed 10 feet in width, and the windows in them should be large, to 
open at the top. The windows* of the building generally will be large, and all, or nearly all, 
the sashes to be of metal ; the windows may be set as low as 3 feet 6 inches from the floor. 
The doors to the single rooms for patients, should be made to open outwards. 

The kitchen to be large and well ventilated, detached from the main building, and ap- 
proached under cover ; the laundry, wash-house, and drying-room, all to be of large dimensions, 
so as to allow of an increased number of patients being admitted to the asylum without having 
to alter these offices. 

* Information on details of windows and other points can be obtained on application to the Commissioners. 
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Two or three work-rooms (for trades) will be required in or adjoining the building on the 
male side. The laundry will be approached from the female side without passing by the 
entrance to the kitchen. 

An engine-room must be provided at the rear of the kitchen, the boiler of which will supply 
the laundry and kitchen with hot water and steam for cooking. 

Sleeping-rooms for a cook and laundress, and two rooms lor steward or clerk, will be required, 
as well as stores for meat and bread. A bakery and dairy should also be near the other stores. 
A large store-room for the matron must be provided. 

The residences* to be provided will be for a medical officer in charge, a principal attendant, 
and a matron. There should also be an office for a clerk, a Board room, surgery, and hall- 
porter’s room. Two rooms, one on each side of entrance-building, to be provided for the 
reception of male and female patients on first arriving, and for friends of patients when visiting 
them. 

Airing-yards will be adjoining the buildings ; say two on each side, with separate ap- 
proaches thereto. The tranquil patients can have access to the pleasure-grounds for 
exercise. 

The staircases leading to the two upper floors should be walled up to the top, and not left 
with open rails. Partition walls, fire-proof, with iron doors to cut off communication, should 
be erected at convenient intervals. 

An infirmary for each sex, detached from the main buildings, to accommodate, say 10 per 
cent, on the number of patients in asylum, with baths and water-closets, kitchen, and attendants’ 
rooms, to be provided ; also a chapel with sittings for half the number of persons in the 
asylum will be required : and it is also desirable to have a large room that, can be used both 
as a school and music-room. These may be arranged as detached buildings, or as forming 
part of the main building. Stables and farm offices not to be placed close to the main build- 
ing. A lodge at the principal entrance to be provided for a gatekeeper. 

In preparing plans it will be unnecessary for the architect to provide for heating and venti- 
lating the main buildings. 

The architect will be required to furnish two complete sets of copies of the contract plans ; 
one for the Commissioners of Public Works, and the second for the use of the clerk of the 
works and the contractor ; to be made to a scale of one-eighth of an inch to a foot. 

Office of Public Works, 

January, 1848. 



Appendix. 

No. 18 ft. 
Instructions lor the 
guidance of Archi- 
tects when furnish- 
ing Designs for 
Lunatic Asylums. 



* Where the number of patients to be provided for is under 300, the residences will be for a manager and a matron. 
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IRELAND APPENDIX TO SIXTEENTH REPORT 

No. 1 D. 

Drainage, Navigation, and Waterpower Acts. — 5 and 6 Vic., c. 89 ; 8 and 9 Vic., c. 69 ; 9 Vic., c. 4; 10 and 11 

Vic., c. 79. 



Return of Applications under the Provisions of the above Acts and Abstracts of the Reports, where same have been 
published from the passing of the Act in' August, 1842, up to this date. 









Catchment 
or Rain 
Basin, the 


flooded 


Length 
of River 


Estimate 


; 2 




No. 






Waters of 






of Total Cost 






received. 


situate. 


which are 
lischarged 


Statute 


Drain 


of Works. 


5*{j 










hrough the 
District. 


Measure. 


mproved. 














tat. Acres. 


1 A eras 


t. Miles. 


£. s. </. 








Blackwater .... 


Meath and Kildare . 


50,000 


3,851 


18 ■ 




1 




i a 






212,480 


4,881 


19 


23,700 0 0 


14 




24 














51 








Cork . 


330 


230 








4 






33,000 


3,448 


12* 


7,224 14 10 






5 




Wexford 


26,752 




13* 








6 


Burrisokane .... 


Tipperary . . 


20,550 


1,206 


12 








1843 
















7 

7a 


Ardee, River Gee, Upper Division 1 


Louth and Meath . 


78,000 


3,240 


12* 


8,388 0 0 


2 


Not followed up ; partly in- 




Meath . 


34,350 


1,717 




4,679 7 2 




9 

10 


Strokesiown, the River Scra- 
mogue, and tributaries. 


Roscommon . 
Roscommon and Mayo 


70.000 

53.000 


7,397 

2,512 


45* 

10* 


6.621 8 7 




District, No. 302. 

More extended examination- 






Wexford 


8,532 


498 




6 








Kilkenny 


3,500 


529 














Wexford 


14,000 


1,998 


H 








14 


The Glyde and Lagan Rivers . 


Meath, Louth, Mo- 


176,813 


6,887 










naghan, ami Cavan. 














15 


Brusna River (Clara) . . \ 


W estmeath and 1 




4,983 


20 


10,397 13 10 


41. 






Extension to Lough Emiel . f 








16 


Oranhill, Turloughs 




Not known. 


974 


8* 














72,320 


4,424 














Wexford 


7,000 


599 


4* 




5 


Not followed up. 


19 


Dodder (mill-power & reservoirs) 


Dublin . 


35,200 


185 


14 






20 


Corrib, Mask and Carra • 


Galway and Mayo . 


780.000 


20,972 


40* 


83,123 2 10] 
36,582 18 4 > 


183 


Drainage. 














11,047 15 10J 




.See No. 107. 


21 


Burris in Ussory, River i\ore 


Queen’s County and 


35,840 


3,232 


14* 


6,896 0 9 




















17 




22 


Upper Boyne and Yellow River 


Mealh, Westmeath, 
Kildare, and King’s 
County. 


304,139 


7,060 


54 










23 \ 
















23g) 


Woodford River and . . 1 

Junction Navigation from the] 


Leitrim, Cavan, andl 
Fermanagh . . J 


101,455 


6,538 


40 


31,692 8 9 
100,165 19 9 


22 & 


Drainage. 

Navigation. 
















24 






57,600 


2,192 


11 








25 


Lough N eagh and tributaries 


Antrim, Derry .Tyrone 


1,411,320 


26,000 


91* 


121,439 4 7 








Down, and Armagh 












Navigation. 




River Fall . . . . f 


Armagh 












[Included in the Lough Neagh 


255 




Antrim and Derry . 












( District. 


















26 














•27 


Not followed up. 


27 


Lower Brusna (Ferbane) . 


King’s County 


389,120 


15,687 


66* 




28 


The Roe River 


Derry . 




2,863 


11* 








29 


Comogue River, near Six-mile- 


Limerick 


61,184 


1,278 


4* 










bridge. 




















Louth . . . 


87,400 


1,449 


6* 








31 


Kilbride River, near Callan 


Kilkenny and Tip- 


8,000 


2,605 


3,956 14 2 


54 






















32 


Bogs of Poulcrissane and Derry- 


Galway . . . 












See Monivea District, No. 1 1 5. 




















33 


The Fergus, lakes and rivers near 


Clare . 


134,400 




52 


44,762 0 0 


65 






Kiltenora, Uurrotin, Ennis, and 
Clare. 
















1844 


The Eslin River, near Mohill 


Leitrim and Longforc 


19,840 


1,855 


15 


7,306 0 0 


81 




35 


The Rhinn River, near Mohill, 
















from Lough Forbes to Lough 




74,000 


4,097 


17 


18,388 0 0 


61 




35a 


















354 


Do. under summary proceedings 
















35 c 


















36 


Ladi’s Island Lake, Slob and 


Wexford 












Postponed ; not remunerative. 




Tide Lands. 






























Ditto ditto. 


1845 


Carrigans, River Cloon • . 




3,330 


635 


3* 


1,922 3 7 


67 






The Bay oi Tralee, Slob and 


Kerry . 


8,3ai 


1,550 






Not followed up by t Pro- 
























Monaghan 












Not followed up; to form- 


















part of Monaghan District. 


41 


Searriff rivers and lakes . 


Clare . 


68,4f 0 


4,380 


15 






N ot followed up. 
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Catchment 




Length 




-c 
















Estimate 




REMARKS. 


No. 




Counties in which 


Waters of 






of Total Cost 




received. 




which are 




DrMn 


of Works. 












Siatire 














hrougli the 
District. 


Measure. 


m proved. 














Stat. Acres. 


St. Acres. 


St. Miles. 


£. s, d. 








Lough Armagh and River Erne.-| 


Cavan, Leitrim, andl 














42a 


Loughs. Oughter, Gowna, and ( 


260,480 




57 


51,969 8 3 


43 






River F.rue, near Scrabb),f 








29 








. 43 


Deel River near Castletown Delvin 


Westmeath and Meath 


64,000 






9,883 3 l> 




44 


Killimor Rivers, Kilcrow and 


Galway . . 


46,341 


6,861 


43* 


25,504 15 5 


18 












.8.65 


Jl? 


5,327 2 0 


25 


Not followed up. 






Louth . 












Galway 


88 320 


7,il0 


52 






Not followed up. 






2,750 


201 










Inny River and Tributaries 


Westmeath, Meatli, 


231,116 


7,763 


4i 










Longford, and Cavan. 
















COMJIENCKMENT OF SuUMAKY 


















PROCEEDINGS. 




























1,067 18 0 


23 




50 


Moyour River, near Newport . 


Mayo . 


6,000 


700 






51 

52 


Owenabrocka River, near Newport! 
Rossow lands adjoining the sea,) 






400 


4* 


1,800 0 0 


21 






















53 


Mullawn lands adjoining the sea,l 








li 


274 0 0 


72 






near Newport . . . ) 




400 






• 53a 


Ditto ditto . ■ . J 
















54 


Shiven or Ballinamore River, and 
part of the Suck. 

G'oul and Erkin, near Durrow, 


Galway and Roscom. 

Kilkenny, Tipperary, 
and Queen’s County. 
Westmeath and Meath 


60,160 


1,420 


23 


5,900 0 0 




To be included in the Suck, 
No. 186. 

Report not published. 




Rathdowney and Urlingford. 
Stonestown or Lisclougher.River, 


23,040 


2,405 


18 


9,233 19 3 




Not followed up. 












6,500 0 0 






-57 


Dungolman River, near Ballymort 


Westmeath and Long- 


28,000 


1 ,801 


11 


15 




58 


Rath or Cloneen, near Moyvore 


Westmeath and Long- 


15,000 


1,240 




4,700 0 0 


37 




-59 


Cappagh River, near Duniry 


Galway . 


34,856 


2,927 


11 


8,531 19 6 


19 




60 


Castle Bernard River, near Birr 


King’s County 


38,000 


1,911 


10 


12,934 0 0 


138 




61 


Annagh and Ballycahalin 


Galway . 


13,120 


1,130 


6 


3,780 0 0 


40 




62 


Lisduff and Killimor (Extension 














See No. 44. 




of Killimor). 
















63 


Feale, Geale, Brick, and Ccoom- 
paun, near Listowel. 


Kerry . 


64,000 


8,470 


20 


20,782 5 10 




Assents not yet perfect. 




Mayo . 












See No. 347. 




Claddagh .... 


County of Town of 


















Galway. 












See No. 144. 


67 


Suck (and Shiven) part of 


Galway and Roscom- 












See Suck, No. 186. 






Galway . 












See Dunkellin, No. 47. 


69 


Fermoyle River, near Brandon Ba; 


Kerry . 












Not followed up. 








8,900 


1,000 


Gi 






Assents not perfect. 


72 




Kerry . 


198,400 


9,602 
































3,600 


230 








See No. 85. 


74 


Clonakilty, Slob, Piers, and Har- 


Cork . . 












75 






35,840 


1,217 


8 


3,908 0 0 


35 




76 


Kilmurry Blackwater (Extension 


Meath . 


2,000 


544 












near Blackwater Bridge). 
































Rejected. 


78 


Meade’s Quay 


County of City of 


























39 




79 


Ballmderry Lake, near Moate . 


Westmeath and King’s 




198 








•80 


Loughnasaggart, near Drumcree 


2,500 


165 


2 










Doonbeg, near Kilkee 


Clare 


33,280 


1,010 


18 


5,590 18 0 




Assents not perfect. 


82 
















Rejected. 




















84 














47 


Not yet published. 




Clonakilty .... 




2,000 


303 








86 


Corstowu Lough, near Drum- 


Meath . . . 














87 


Aclare, River Dee . . . 

Kilmaine (Lake Turlough, Na- 


Mayo . *. ! 


10,000 


1 * 200 


”6 


6,70o" 0 0 


3*1 


** 














24 






Ballybay River 




3,300 


350 








90 






27,000 


3,068 










91 


Ballycasey River 




351 










92 


Headfurd and Loughadaff, near 


















Drumsua. 














9 T 2 
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Counties in which 
situate. 


Catchment 

Basin, the 
Waters of 
which are 
discharged 
through th 
District. 


Flooded 

and 

injured 

Lands, 

Statute 

Measure 


Length 
of River 

Principa 

improved 


Estimate 
of Total Cost 
of Works. 


No. of Districtwhere 
final Notice has 


REMARKS. 


Leitrim . 


Stat. Acres 


St. Acres 


St. Miles 


£. s 


d. 




See Eslin, No. 34. 


Donegal 














Not entertained. 


Kerry . 


3,440 


413 


3 


2,067 9 


6 






4,986 


170 


2* 


8,814 0 


0 




drawn. 


King’s County 














Report not yet published. 


Kildare . 


7,170 


1,231 




2,605 6 


0 


63 




Kerry . 














Report not yet published. 


Carlow . 


40,000 


9,635 


22 


26,469 0 


0 


189 






600 


3i 


1,743 0 


0 






Mayo . 












See Mask and Robe, 107. 


Galway and Ros- 














See Suck, 186. 


Longford . 


18,000 


1,882 


9 


9,026 0 


0 


160 




Tipperary . 














Report not published. 
















Rejected. 






40 




210 0 






Mayo . 


225,000 


14,886 


50 


73,909 9 


3 


174 




Galway . . 














See Suck, 186. 


Tipperary and Water- 














Not entertained. 


Mayo, Sligo, and Ros- 


128,000 


3,003 


25 


11,030 0 


0 


32 




Roscommon , . 














Report not yet published. 






2,800 


14 


14,280 0 


0 


79 




Mayo . 




400 




1,510 0 


0 






Clare . 








8,341 0 








Galway . 


54,000 


3,778 


23 


15,919 0 


0 


176 


















Not vet published. 


Meath . 








870 0 


0 








1,547 


220 




8,811 15 


0 






Galway . 








1,493 10 


0 




Assents not received. 


Mayo . 














See Moy District, 344. 






267 




664 0 


0 


45 






14,270 


1,012 


24 


8,331 16 




82 


















See Dunkeliin, 47. 


Galway and Mayo . 


96,161 


9,803 




40,421 0 


0 


164 




Galway . 




312 


5 


995 0 


0 


108 








827 


7 


2,946 18 




92 




Monaghan . 


11,922 


686 


7 


2,499 2 


0 


109 


















Not followed up; to be in- 


Meath and Dublin . 


2,500 


395 




1,438 0 


0 


154 


eluded in Monaghan Dis- 


Tipperary (North 


13,720 


1,416 




2,513 0 


0 


163 


















Not entertained. 






658 


7 


3,096 0 


g 


55 




Queen’s County 


14,400 


2,847 


12 


12,240 0 


0 




Assents not received. 


Cork . 


10,285 


241 




912 14 


0 


60 




, . . ; 


15,700 


405 


5 


1,025 3 


0 


48 




Tipperary 




520 


3 








Assents not received. 


Mavo . 


30,720 


4,155 




15,299 0 


0 


172 




Down . 


19,000 


375 


11 


I ,385 0 


0 


140 




Galway . 














See Dunmore District, 124 


Mayo . 


800 


141 


’ 1 


505 0 


0 


110 




Meath and Dublin . 


17,360 


1,363 


9 


6,328 5 


o 






Cavan and Meath . 














Not followed up, partly in- 


Clare . 


42,240 


2,266 


•16* 


9,970 0 


0 




eluded in the 1 n ny. 



Longhtnn . and Donlahau, near 
near Letter- 
Traiee Bay . 
near Barrow 



The Swilly Rive 
Kerries River, m 



Ahacurreen Rh 

Harbour. 

Parsonstown, Little BrusnaRi 

Gurtcen Mill-stream, and 
branches, near Johnsto 






District, Roughly 



Shiven and Suck, No. 2 . 

Keenagh River, Coolnahincli, 
and Mosstowu. 

Sluggery Lake, near Abbeville, 
Parish of Lorrha. 

Colligan River, near Dungarvan 
Shandon Stream, near Dungarvav 
Loughs, Mask, Carra, anil Cloon ; 

also Rivers Robe, Ayle, &c. 
Ballaghaig and Suck, near the 
Mills of Ballymoe. 

Suir, Clonmel to Carrick , 

and Bally- 



Hind River .... 

Alick Lough. &c., near Ballina. 

Quinn, River Rine . 

Monivea, Tvaquin, and Abbert . 

Ballingarry Lake, or Turlough . 

Black Bog, near Dunshaughlin. 

Youghal, River Blackwaier . 

Kinturlough, near Dooms Kiu- 

Crossmolina, River of Adder- 
goole, and Lake Lavallv. 

Mullyfarry Lake, near K'illala . 

Tyrone, adjoining Dunkeliin .' 

Dunmore, (Turloughmore,) near 
Tuam. Extension No. 138. 

Boley River, near Portumna . 

Briekey River, near Dungarvan. 

Leesborough River and Lakes, 
nearNewbliss and Rockcorry. 

Castleshane, near Demesne of 
Ditto. See No. 40. 

Curragha, River Hurley . 

Kisdoon River, near Ballylina, 
by Carrigahorig, to Terryglass 
Bay. 

Dromore Lake, in Townland of 
Ballynaris. 

Carrigower River, near Dunlavin 

Gully River, near Durrow and 
Abbeyleix (two Memorials). 

Miles anil Templebryan Rivers, 
near Clonakilty. 

Owenkeagh River . 

Ballycolliion, near Burrisokane. 

Balia, River Manulla 

Magheru River 

Clare and Littera Rivers, near 
Dunmore. 

Carrowmore Lake, near Lonis- 
burgh. 

Tolka River, near Dmiboyne 

Sheelin Lough and Rivers issu- 
ing out of same. 

Six Mile Bridge, River of Owen- 
ogarney, near Tulla Broadford, 
Kilkishin, and Six Mile Bridge 
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NAME of DISTRICT 
for which Memorial has been 
received. 



iCatchment 
or Rain 
Basin, the 
Waters of 

discharged 
through the 
District. ' 



injured 

Lauds, 

, Statute 
'Measure. 



i p s:r'i 

to be 
improved. 



Estimate 
of Total Cost 
of Works. 



Lakes near Cavan . 

Lake of Derrykinlough . 

River Togher, Barony of Kinna- 
talloon. 

Monaghan, near the Townland 
of Rafeenan. 

Oran and Drunamon, River Suck 
Ratooragh, near Skull 
Moyne and Crosspatrick, near 
Killala. 

Owenmore, near Blackwater 
The Barrow and tributaries above 
and below Monastereven. 
Garristown River, Delvin . 
Kilcock, Blackbog River . 
Feighmane .... 
Farranreegh .... 
Kill Lough .... 
Hen River, near Skibbereen 
Loughs, near Castlebar . 
Clonlost River, near the Deal . 
Morning Star River, near Bruff 



Fermanagh, Cavan, 
Monaghan, Done- 
gan, Leitrim, 
Tyrone. 



Roscommon • 

Cork . 

Mayo . 

Sligo 

Kildare, King's, ar 
Queen’s County. 
Dublin and Meath 
Meath . 

Valencia, Kerry 

Cork (West Riding) 
Mayo . 

Westmeath . 
Limerick . 



Stat. Acres. 



r the Chapel of 



Caol River, 

Valenti a. 

Rathkeale, River Deal . 

W allscour t River, near Loughrea 
Kilchreest or Roxborough River,]! 
near Loughrea. > 

Ditto | 

Ncwparfc or Ballinlava, near 
VVallscourt River and Newgrove. 
Nenagh. .... 
Lough Crew. Ballyfore River, &c. 
The Robe River . 

Auburn Villa, Galboula River . 
Ternies, near Coramore, Island 
of Valentin. 

Maigue and Kilmallock, near 

Drumcliffe River . . . 

Loughbeg, near Castlegregory . 
Crosmolina Lake and River of 
Farra. 

River Finn .... 

Islen River .... 
Arrigideen River 
Banuon River. 

Carrigbull River . 

Lakes of Rubble and Criga- 
ballagh, near Swineford. 
Lisnaward, Upper Two Mile Mill- 
dam, near Dromore 
Gweebarra River, Lough, M'Hugh 
Gweebarra River, near Glenties . 
Skeagh River, near Ballynode . 
Dromore River, near Ballybay 
and Cootehill. 

The Suck River, and tributaries, 
near Ballinasloe. 

Askillaun Lakes, near Louisburgh 
Toneymore River, near Bally- 
connell. 

Gortmullen River, 
connell. 

Augheowal River 
Aghbilliniade River 



r Bally- 



« Derryli: 



Drumshemuek River 
Corratrasna River, ne 



rylin. 



Der- 



r Coraclare, 



Rathfure, &c. 

Derrylin and Dresteman River 
(Corraclare, Mallalun,& Legin) 
CoiTyhala River, near Lough 
Erne. 

Coradomer and Terreroe . 
Drumbominy .... 






Tipperary 
Meath . 

M ayo 
Galway • 

Limerick 

Sligo . 

Kerry . 

Mayo '. 

Monaghan and Fer 
nianagh. 

Cork 



Mayo . 

Down . 

Donegal. . 
Monaghan . 

Galway and Ros- 

Fermanagh (Barony 
of Knockuny). 



17,000 

5 joOO 



Report not yet published. 
Drainage in conjunction 
with navigation in con- 
nexion with Loughs Outer 
and Gowlan District. 

Assents not received, No.4'2 a. 

Not followed up. 

Not published. 



Included in Suck, 1 



Not followed up. 
Not yet published. 



Not yet published. 

Not followed up; memorial 
informal. 



Included in Dunkellin, No. 47. 
Report not yet published. 



Rejected. 

Included in Finn, No. 17C. 
Report not yet published. 
Rejected. 



To be included in Lough 
Erne, 413. 

Included in Balinamore and 
Bullyconnell, 23. 



Included in Lough Erne, 143. 
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No. 


NAME OF DISTRICT 
for which Memorial has been 
received. 


Counties in which 
situate. 


Catchment 

Basin, the 
Waters of 

discharged 


Flooded 

and 

Lands, 

Statute 


Length 
of River 

iriucipal 


Estimate 
of Total Cost 
of Works. 


j. 


REMARKS. 








hrough the 

District. 




mproved 














A.,.« 


St. Acres. 


St. Miles. 


£. s. rf. 






199 


Swanlinbar, Stragowna River . 1 






1,382 








Assent not received. 


200 


Aghawena River, near Swanlin-J 














201 j 


Maguire’s Bridge . . 

River near Brookborough 
Minney Burns, near Tattykeeran 
Clean River, near Five-mile Town 1 






1,210 


30 


8,464 0 0 




Assents not received. 


Bridge. 

Cooncen River, near Ashbrooke 1 
Ballindanagh, near Maguire's! 


of Magherastephana) 












[ 




202 


Hollybrooke River, near Lis- 


,, ,, 








.. V 




Not yet published. 


203 


naskea. 














Included in Maguire’s Bridge. 




near Dewyree. 
















I 


Moor Lough . • • j 

Derrylea Stream, near Lisnaskea 


















Corsmshin Stream . . . j 
















204 ' 


Kilturk, or Lough Killygrcen . 1 
Stream near Newtown Butler . . 
Miltate River, near Newtown 
Butler. 

Killafole Lake to Moorlough . 


Fermanagh (Barony 
of Coole). 


10,000 


472 


9 


3,348 0 0 




Assents not received. 


205 


Loughgare and Lisrane . . 1 




600 


302 


2 


1,878 0 0 




Assents not received. 




turko. near Newtown Butler . 














See Parsons-green. 


206 


Mullahorn River, near Newtown 


, j >>■ 












207 


Butler. 

Galoon and Cavanagh, near 














Included in Lough Erne, 1 43 . 


203 


Gabion. 


Fermanagh (Barony 












See 176, not yet published. 




















209 


Currygranny and Briskill, Drum- 


Longford . 


4,200 


550 




2,211 0 0 




Assents not received. 












H 

5 


1,374 1 7 
1,106 11 0 






•210 

211 


Knocknabolay, &c. . 
Tawnawoggawn to the Sea at 


: : : 


2,200 


314 


111 


>J 1, 




















212 


Doontrusk and Carrasallagh, J 




2,800 


233 


H 


960 0 0 




Assents not received. 


213 


Derrycooldrim and Doouturke . ) 




400 


76 


1 


355 0 0 


73 






through Red Hill and Knock- 
















215 


nage. 

Cauamore Lake, connecting 


..... 






.. 






Not published. 




Crewegan and Rusin Rubble. 




700 


127 


2* 


685 0 0 


74 




217 


Curranboy near Curranboe 




200 

500 


62 




231 0 0 


70 




219 


Broad Lough Lake . 




1,000 




3i 






Not published. 


220 


Freenbeg Lake, near the National 
School. 










274’ 0 0 
8,597* 0 0 


72 

124 




222 

223 

224 


Mullawn and Carrakennedy 
Loughnahinch, nuur Ballingarry 
Kilmaganny and Kells, River 


Tipperary 

Kilkenny . . 


400 
18,’ 000 


2^592 


4 


Not published. 






Fermanagh and Mo- 












See 176. 


226 


Feeagh Lough, near River of 


naghan. 
Mayo . 












Not published. 






Fermanagh . 








5,035* 0 0 


175 


See Finn, No. 176. 






Westmeath and King s 










.229 


Ncnagh and Castle Otway River, 


County. 

Tipperary 












Not published. 


230 


Slegara River, near Townland of 


Carlow . 












Rejected. 


231 

232 

233 


Balbriggan, Delvin River 
Letterkenny, Ballymacool River 
Lavally River. 


Dublin and Meath . 
Donegal . 

Galway . . . 


M73 

1,400 


"61 

327 




318' 0 0 
1,030 0 0 


170 


See Garristown. 
See Suck, 186. 


235 




Kildare (Barony of 




132 




224 0 0 


87 






Carbury). 












Rejected. 






Kildare . 










146 


236a 

237 


Kilmore and Martinstown 
Cloouagh, Dysart China, Killion 




2*419 


116 

373 


*3 


779 0 0 


Assents not received. 


238 


River .... 

Foran Well Stream. 




3,800 

2,740 


878 

329 


"l* 


2,436 0 0 


121 


Assents not received. 


240 


Carbury Mill Stream 














240a 


Cushalmg River 
















241 


Moyvallv (Southern) 




1,400 


327 




1,030 0 0 




See Aleckafir. 


242 

243 


Moyvally ..... 
Ba.lycowan River, near Clonard 
Cloughjordun, River Jordan . 


Tipperary and King’s 




235 




395* 13 4 


64. 


Report not yet received. 




County. 
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Return of Applications under the Provisions of the Drainage, Navigation, and Waterpower Acts, &c. — continued. 









Catchment 


Flooded 


Length 
of River 

Principal 




: 2 




No. 


NAME OF DISTRICT 
for which Memorial has been 
received. 


Counties in which 
situate. , 


Basin, the 
W aters of 

discharged 


Lands, 

Statute 


Estimate 
of Total Cost 
of Works. 




REMARKS. 








hrough the 


Measure. 






. .a - 










District. 






-c 




1846 










£. s. d. 






A thonry 














Included in Lavally, 233 






County of the Town . 












Included in Lough Corrib, 20. 


247 


Frieth Stream,' near Williams- 


Kildare . 














2dS 














107 


See No. 240. 




Garr Stream, near Wilhamstown 


,, . 


3,600 




2i 








250 


Tee Lough, near Carbury 
Kilkandrick Mill Stream, near 














See Foran Well. 


252 


Garrisker. 

Ballvgibbon Stream, near Eden- 














Included in Garr. 


253 


Coome River, near Drummond 














Included in Burrow, 152. 




Balliulig Stream, near Garrisker 






265 


1 


810 1 8 




Asseuts not received. 






















Kilcaimin .... 


Galway . . • 












Not followed up. 


257 


Derrygorriff .... 


Mayo 














253 


Comploon Lakes, near Derryla- 


















hiubeg and Callakane. 
















259 


Kiliarnet .... 
















260 


Tawneymeltague . 
















261 


































Included in the Barron, 152V 


263 


Kilgowan Mill-stream, near Kil- 


Kildare . 














cullen and Ballvtore. 
















264 


New Abbey Mill-stream, near 


Ditto and Wicklow . 


6,316 


1,569 


4 






Assents nut received. 




















265 


C.laureen River, near Cragbrien 


Clare 


3,000 


240 


2 


1,015 0 0 






266 


Castlemartyr, Womanagh River, 


Cork . . . 


12,960 




13 


























267 


Errive River, near the Killeries. 




















, , 






























Not followod up. 


269 


Cross near Runet, near the sea . 
















270 


Westport River 


















Roson, and Newport 














See Shandrum. 


272 


Ayle River, near Ballyhean 














Included in Lough Mash and 


2/3 


Owemvell or Backlon River, near 














Not followed up. 




Clooua. 
















274 


Crosslough Coolboreen Lake, 






81 




340 0 0 


179 






and Mannen River, near Cara- 
holly. 
















275 


Kilmastulla .... 














Report not published. 


276 


'I liree Castles, River Nore, near 


Kilkenny . . 














Freshford. 














277 


Laracor River and tributaries. 


Meath . 


18,500 


2,183 


18$ 


9 j 922 0 0 




Assents not received.. 


















278 


Pilltown, River Pill. 














Report not published. 


279 
















280 


















281 


De.rynine . . . 1 


West Offaly). 












Afterwards presented for la- 


















283 


Derry holmes .... 


King’s County 


22,400 


2,788 


10 


3,608 0 0 


192 




284 


1' idaue River, near l'idane Moy- 


Galway . . . 












Included in Suck. 






















Ballinree Stream, near Ballinree 














Report not yet complete. 


286 


Ballinakill and Cullentry River, 


Meath . 


1,350 


415 


2 


691 5 0 


152 




near Enfield. 
















287 


Banlehinch River, near the sea 


Mayo . 












Report uot made. 


288 




Meath . 










156 ) 


One district. 


289 






3,900 


"506 


4 


1,210 0 0 


156. j 


290 




Kildare . 
















and Rath.ingan. 
















291 


Croghau Lakes, Lissidaly, Ballin- 












159 






villa, Knockroe, and Corbally. 
















292 
























3,567 


424 


*<$ 


1,284 0 0 


186 






Noy and Baconstown Stream, 
































294 


Corclough Lough, near Belmulle 


















Woodville Stream, near Parsons- 


Mayo . 


















King’s County 














296 


Derrinlough Lake and tributary 






























Report not made. 




Parkmore, now Rape Mills 










f 2,44418 0 




298 


Carrigower .... 


Wicklow 


12,000 


685 


7 




Mill power. 


299 


AVilkingstown River, near Navan 


Meath . 


10,600 


373 




1,295 0 0 


139 




Shanbogh .... 




301 




1,441 12 0 


157 






Clegarrow Stream . 
















301 


Carrha, near Lisdooverna Spa . 


Clare . 














302 


Milltown. River 


Meath . 












Report not published. 




Meelick River 


Clare . 
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IRELAND APPENDIX TO SIXTEENTH REPORT 



Return of Applications under the Provisions of the Drainage, Navigation, and Waterpower Acts, &c. — continued. 



Length 
of River 



Flooded 
and ^ 

Lands, 

Statute 

Measure. 



Estimate 
of Total Cost 
of Works. 



NAME of DISTRICTS 

for which Memorial has been 
received. 



Waters of I 
which are 
discharged 
through the 
District. 



Counties in which 



Principal 

improved 



REMARKS. 



Stat. Acres. 



Report not published. 
Assents not received. 



Kilcornau and Ardnacranny 
Ratteen or Griffenstown, : 
Kumegertl. 

Boards Mill . 

Cavetown . » 

The Bonnet River . . 

Lisbony . . • 

Durhainstown, near Navan 



Westmeath 



Meath . 
Roscommon 
Leitrim . 
Tipperary 
Meath . 



Report not published. 



Included in Irishtown, &c. 
No. 311. 



Irishtown, Ongenstown, & Stream 
Glenarriff River, Red Bay 
Grange Stream, near Navan 



Antrim 

Meath 



Included in Irishtown, &c. 
No. 311. 

Report not published. 

Not entertained. 



Cloonascra River . ■ • 

Skane River . . . • 

Buncon Lake & Ballyhcarn River 
Creevagli .... 
Modubawn River, near Cootehill 
The Bush and its tributaries, near j 
Dervock and Bushmills. 

Gloreen River, near Abbeyleix . 
Castlefinn, Finn, and Mourne 
Rivers, near Strabane. 

LisdtifF 

Kitmastulla River, extension of 
No. 275, near Birdhill. 

Sites It in River .... 
Barry River .... 
Ruthearncy .... 
Legan River .... 
Shinglass and Forney 
Derrygowna .... 
Rappa Castle River. 

Banteogtic River 

Gully River .... 

Coolaney .... 

M illtown Stream 
Stratford .... 
Wottonstown .... 
Erkin River (extension of) 
Dunderry River 

Finnawn River . . . 

Newtown .... 
Moynlagh ■ • • . 

Monasteruris ■ • . - 

Annulee .... 

liaford . . . . 

Tay River (and its tributary) 
Saleen Lake .... 

White River .... 
Ballykniafe .... 
Farrahy. .... 
Cloncat ..... 
ICilleary River 
Kings’ River and tributaries 
Newtown .... 
Carrig . .... 



Galway . 

Mcatli . 

Mayo 

Longford 

Antrim . 



Report not made. 

Included in Annnlee, No. 343. 
Report not published. 

, , not complete. 

Report unfavourable; rejected. 



Queen’s County . 
Tyrone and Donegal 

Galway . . • 

Tipperary . • 

Longford 



See 275. 



Report not complete. 



Westmeath 

Longford 

Queen's County 

SHgV . 

Wicklow 

Queen’s County 
Meath . 



Included in the Moy, 344. 
See No. 133. 



See No. 55. 

Report not published. 

Not entertained. 
Report not complete. 
, , not published. 



King’s County 
Sligo . 
King’s County 

Galway . . 

Waterford 

Co?k ’. ! 

Longford 
Mayo . 

Clare 



Report not published. 

Report not complete. 

Report not published. 

Not entertained. 

Report not published. 

Not entertained. 

Included in Parsonstown, 96. 

Report not complete. 



Meath . 
Kilkenny 
King’s County 
Tipperary . 



Sullane 

Bride 



Westmeath 
Waterford 
Westmeath 
Queen’s' County 



Sheetin'. . 
Ballmabarrogue 
Whitelough River . 
Attanagh River 
Bloody Bridge 
Boryblone River . 
Gloreen River . 
Parsonstown Extensi 



Not published. 



Tipperary and Ki 
County. 
Kilkenny 
Carlow . 

Cork . . 



See No. 96. 



Report not complete. 
Assents not received. 
See 179. 



Newtown 
Bandon (part of) 
Euniskrane River 
Newberry Hall 
Clongill River. 
Breeoge . 

Ballagh . 

Clady . 
Woodford River 
Mouivea 



Kildare . 
Meath . 
Sligo . 
Wexford 
Longford 
Londonderry 
Galway . 



Report not published. 



Report not complete. 
Not published. 

See No.’ ’l 15. 
Poslponed. 



Dunmoran River 




OF THE COMMISSIONERS OF PUBLIC WORKS. 2 

Return of Applications under the Provisions of the Drainage, Navigation, and Waterpower Acts, &c. — continued. 



NAME of DISTRICTS 

for which Memorial lias been 



Catchment | 

Basin, the 
Waters of 
which are 
discharged 
[through thel 
District. 



Statute 

Measure. 



Estimate 
of Total Cost 
of Works. 



Colt River 
Gloure . . 

Colebrook 

Shannon and Kisdooi 
Den River 
Ballinaboola River 
Aghavea 
Lanuagh . 

Newtown 
Cloonbearlow . 

Finglass . 

Redcross 
Ardanairy . 

Shannon Hill Stream 
Cranagh River 
River, Finawn 
Camcor River . 

Blackmoor, Kildare. 

River Bride . 

Glasson River and Lake McKer- 

Ballinacostelle, Mannin, and 
Caber. 

River, near Ballyhaunis . 

Upper part of Killadullisk River 
River, Barony of Kilmain. 
Owenloboughlaira River, near 
Ballaghadereen. 

Near Kinsale .... 
Lake Lough Gill . . • 

Bike River .... 
Ballykelly Stream ... 
Batlinacarrig and Clonlion Rivers 

Drumelis Bog. • . • 

Callahan . . . 

Griffenrath .... 
Lurgan River .... 
Owenure River and tributaries, 
(included in Elphin district). 
Fuuchiondagh Lake and Rivers. 
Shower River and tributaries 
Clonlohan .... 
Quoile or Annacloy River. . 

Aghris 

Coolboreen .... 
Errive River .... 
Grange River and Lakeof Levally 
Unchin and Arrow . . . 

Shinrone (T reacy’s Mill) . 
Cloonacusha Stream (Killimore) 
Lisdeligney, Derrysickal and 
Listleligney (Killimor). 

Flurry River, near Flurry Bridge 
Eskerboy River, near Killimor . 
Lurganrnore and Lurganbeg, ad- 
joining the Listleligney River, 



Queen’s County 

Westmeath 

Fermanagh 

Tipperary 

Meath 

Wexford 

Fermanagh 

Mayo . 

Meath . 

King's County 

Longford 

Dublin . 

Wicklow 

Wicklow 

Galway . 

Roscommon 

King’s County 

Kildare . 

Cork 

Westmeath 



Londonderry . 
Monaghan and Louth 
King’s and Queen’s 

Waterford 
Kildare . 

Cavan 



Stat. Acres. 



Tipperary 
Clare . 
Down . 
Sligo . 
Mayo . 






(Killimor). 

Kill River, near Ballytt 

Aughrim, changed to Killal- 
iaghton. 

Easky River, near Newport 

Baili-'boroogh River • 

The Fergus 
Kilbeggar, . 

Syngefield (Castle Bernard) 
Cordroon River, near Cong, a tri- 
butary to Lough Corrib. 
Brosna River, near Mullingar 
Lackatinna River, near Louglit 
Magheramore River, near Kil 



Nanny River, near Tuam 
Rath River (Mill) . 
Inny River (Mill) . 
Dungolman River (Mill) 
WTutefield River 

Total 



Galway . 

Sligo . 
King’s County 
Galway . 



Cavan . 

Clare . 

King’s County and 
Westmeath. 

King's County 



See No. 96. 

Report not published. 
See No. 202. 

See No. 130. 

Report not complete. 
Withdrawn. 

See No. 201. 



Not entertained. 

Report not completed. 
Included in Den. See No. 386. 



Report not complete. 
Rejected; not on proper form. 
Report not published. 



Not entertained. 

» M ]. 

Report not complete. 

To he included in Fermoy, 
No. 69. 

Report not complete. 

Report not published. 



Report not published. 
Report not complete. 



Informul ; not entertained. 
See No. 75. 

Report not complete. 

Report not published. 

Not complete. 

Included in No. 429. 



Report not complete. 



,, ,, See No. 60. 

Included in Lough Corrib, 
Mask, and Carra. 

See No. 15. 

See Dunkillan. 

See Killimor. 

Not yet examined. 

See No. 58. 

See No. 49. 

See No. 57. . 



7,577,337 359,968 1,695J 



e of Public Works, Dublin , 
'July 15, 1848. 



Compiled and Prepared by John Latimer. 



By order, 

Jos. C. Walker, Secretary. 

2 K 
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IRELAND APPENDIX TO SIXTEENTH REPORT 



Appendix. No. 2 D. 

No. 2D. 



Return of Appli- 
cations for Drainage 
of Lands of 
Individual Pro- 
prietors. 



Summary Proceedings Act. 

9 Viet., c. 4. 

RETURN of Applications for Drainage of Lands of Individual Proprietors, which, on the 
10th June, 1847, were transferred to Land Improvement Act, 10 Viet., c. 32. 













No. of 


— 






Estimated Am 


mint 


of 




County. 




Final 


Acreage. 




required 




Memorial. 










Notice. 








Reports 


omplete. 


1846 












A. 


R. 


p. 


£. 


s . 


d. 


28 Mur. 


John A. O’Neil . 


Galwav . 






91 


1,743 


•0 


0 


4,100 


0 


0 


25 April 


Thomas G. IStonev 


Tipperary 






16 


370 


0 


0 


1,335 


0 


0 


28 April 


The Earl of Devon . 


Limerick 






56 


426 


0 


0 


1,989 


0 


10 


23 May 


Edward Waller . 


Tipperary 






30 


140 


0 


0 


603 


3 


4 


10 July 


Pierce Nagle . 


Cork . .. 






77 


1,000 


.0 


0 


8,091 


0 


0 


5 Oct. 


The Marquis of Bath 


Monaghan, 


3aronj 




20,000 


0 


0 










and Lord Ashburton. 


of Farney. 




















E. G. Shirley and 


, , 








30,000 


0 


0* 










Charles Shirley. 
Richard F. G. Dawson 










40 


•0 


0* 








, , 


James Bashford . 


, , 


, 






40 


0 


0* 








, , 


William H. Kenny . 










14,000 


0 


0* 








9 Oct. 


William Hennessey ", 


Cork . 








402 


0 


0* 








29 Oct. 


George Walpole . 


Tipperary 




















17 Nov. 


Colonel Hugh W. Bar- 


Fermanagh 






93 1 
























1,610 


0 


0 


11,039 


0 


0 


.» 


. , , . , 


Leitrim. . 






131 J 














19 Nov. 


John Wynne . 


, , 






jj|4 


















Sligo. 






ills’ ] 


5,650 


0 


0 


47,831 


0 


0 


26 Nov. 


The Rev. Thomas At- 


Mayo 






| 96 ) 
















kinson and Matthew 
Atkinson. 






397 


0 


0 


.1,440 


0 


0 


30 Nov. 




, , 






1 ” 1 














1 Dec. 


Peirce Mahony . 


Wicklow 








30 


0 


0 


160 


0 


0 


5 Dec. 


The Earl of Arran . 


Donegal . 






66- 


1,000 


0 


0- 


6,908 


6 


8 


1 Dec. 


Peirce Mahony . 


Wicklow 






104 


460 


0 


0 


2,510 


0 


0 


7 Dec. 


John Leslie . 


Donegal . 






94 


2,800 


0 


0 


20,226 


0 


0 


14 Dec. 


C. P. Leslie . . . 


Meath . 






144 


1,063 


0 


0 


6,957 


0 


0 


19 Dec. 


Edmund MacDonnell 


Antrim . 






133 


1,624 


0 


0 


17,052 


0 


0 




and Lord Antrim. 






















21 Dec. 


Myles W. O. Reilly . 


Galway . 








1,000 


0 


0 


7,224 


0 


0 


25 Nov. 


Peirce Mahony . 


W icklow 






85 


180 


0 


0 


1,092 


0 


0 


15 Dec. 


Thomas H. Graydon . 


Galway . 








120 


0 


0 








24 Dec. 


The Earl of Arran . 


Mayo 








30,000 


0 


0 


8,500 


0 


0 


26 Dec. 




Wexford . 








400 


0 


0 


1,421 


0 


0 


17 Dec. 


John Hamilton . 


Donegal . 






76 


600 


0 


0 


4,143 


0 


0 




, , , , 






75 


2,117 


0 


0 


14,625 


0 


0 






, , 






86 


1,700 


0 


0 


11,744 


0 


0 


27 Dec. 


Sir J. M. Stronge 


Armagh . 








70 


0 


0 


501 


7 


6 




Peirce Mahony 


Kerry . 






95 


900 


0 


0 


7,521 


0 


0 


28 Dec. 


Limerick 








1,500 


0 


0 


9,977 


0 


0 


26 Dec. 


Henrv Lethem 


Donegal . 








3,800 


0 


0 








29 Dec. 


Eliot Warburton . 


Kildare . 






98 


55 


3 


0 


312 


10 


0 




, , 


Kilkenny 








60 


0 


0 










A. Rickey. 


Mayo 








5,000 


0 


0 








26 Dec. 


Foliot Barton . 


I'ermanagh 






93 


1,000 


0 


0 


7,200 


0 


0 


21 Dec. 


Henry Lethem 


Donegal . 








640 


0 


0 


3,591 


0 


0 


26 Dec. 


Thomas Kernaghan . 


Fermanagh 








517 


0 


0 


3,569 


0 


0 


31 Dec. 


William O’Hara . 


Clare 








425 


0 


0 


2,800 


0 


0 


, , 




Galway . 






.. 


2,500 


0 


0 








30 Dec. 


Right Hon. R. L. Sheil 










300 


0 


0 


744 


0 


0 


28 Dec. 


The Earl ol Antrim . 


Antrim . 








621 


0 


0 


6,504 


19 


6 


30 Dec. 
1847 
2 Jan. 


John Woolsey 


Louth 






89' 


56 


0 


0 


420 


0 


0 


Thomas Studdart . 


Clare. 






.. 


60 


0 


0 


458 


0 


0 


4 Jan. 


A. 0. B. Bellingham . 


Louth 








39 


1 


0 


200 


0 


0 


5 Jan. 


Peirce Creagh 


Clare. 








1,400 


0 


0 








4 Jan. 


E. D. Freeman . 


Kerry 






122 


140 


0 


0 


584 


9 


8 


, , 


Edmund McDonnell . 


Antrim . 






.132 


1,284 


0 


0 


7,225 


3 


6 


6 Jan. 


The Rev. Geo. C. Baker 


Dublin . 






148 


19 


0 


0 


107 


7 


3 


6 Jan. 


Rev. Rich. A. Horner 


tyrone . 




:} 


149 


460 


0 


0 ' 


2,973 


17 


8 



* Undertaken under Mr. Labouchere’s Letter. 
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Return of Applications for Drainage of Lands of Individual Proprietors, &c .—continued. 



Date 

Of 

Memorial. 


Name of Memorialist. 


County. 


No. of 
Final 


Acreage. 


Estimated Amount 
required so far as 
Reports complete. 


1847 








A. 


n. 


r. 


£. 


5 . 


d. 


2 Jan. 


Nich. L. Tottenham . 


Leitrim . . 




350 


0 


0 








6 Jan. 


Earl of Mat'o 


Kildare . 




120 


0 


0 








2 Jan. 


Lee M'Kinstry . 


Armagh . . . 




500 


0 


0 


2,830 


0 


0 


4 Jan. 


William Irwin 


Fermanagh . 




100 


0 


0 










John Richardson . 






1,000 


0 


0 










The Rt. lion. F. Shaw 


Dublin . . . 


84 


75 


0 


0 


546 


0 


0 




Mary Susanna Brooke 


Donegal . 




150 


0 


0 


1 ,760 


0 


0 


7 Jan. 


W. Drummond Delap 


Louth . . . 




155 


0 


0 


1 ,024 


0 


0 


6 Jan. 


CharlesPowell Leslie. 


Monaghan and 




2,800 


0 


0 


17,106 


16 


8 






Tyrone. 
















8 Jan. 


Thos. S. Flemming . 


Kildare . 




2,000 


0 


0 










W. M. Smyth 


Clare. . 




15 


0 


0 








, , 


Sir Alan E. Bellingham 


Louth 




1,573 


0 


0 








, , 


Hezlett Hamilton. 


Fermanagh . 


88 


194 


0 


0 


1,233 


0 


0 


, , 


The Rev. Francis Law 


Tipperary . 




1,000 


0 


0 








9 Jan. 


Henry Maturin . 


Donegal . 




45 


0 


0 








8 Jan. 


Henry Mitchell . 


Tyrone . 




1,200 


0 


0 








9 Jan. 


Rich. Oliver Aldworth 


Cork. . . . . 










1,366 


0 


0 


11 Jan. 


The Marquis of Sligo 


Mayo . . . 




160 


0 


0 
















128 


0 


0 








9 Jan. 


The Rev. Thos. Birney 


Donegal . . . 




230 


0 


0 








11 Jan. 


The Earl of Courtown 


Wexford . . .1 


143 


471 


0 


0 


2,344 


0 


0 


’ ; 


John Barton . 


Longford 




350 


0 


0 










Rev. Abel J. Ram . 


Wexford. . . 


142 


45 


0 


0 


241 


10 


6 


12 Jan. 


Walter Newton . 


Carlow . 




8 


0 


0 










P. J. Newton. 






8 


0 


0 










Samuel Sparks . 


Wexford . . . 




550 


0 


0 








9 Jan. 


Lord Carew . 


W aterford . . . 




250 


0 


0 












Wexford . . . 




320 


0 


0 


2,637 


0 


0 


12 Jan. 


Rev. Charles Miller . 


Louth . 


90 


24 


0 


0 


200 


0 


0 


13 Jan. 


George Farran 


Dublin . . 


136 


30 


0 


0 


216 


14 


4 


14 Jan. 


William Cox . 


Cork . . . • . 




50 


0 


0 








1 1 Jan. 


Anthony Grayson 


Donegal . 




2,000 


0 


0 








13 Jan. 


J. W. Kelly . . . 


Galway . 




40 


0 


0 








15 Jan. 


Rev. E. M. Hamilton 


Donegal . 




300 


0 


0 








14 Jan. 


Ponsonby Shaw . 


Dublin . 


102 


16 


0 


0 


132 


0 


0 


15 Jan. 


J. E. Redmond . . 


Wexford . . . 




71 


0 


0 


357 


5 


0 




Thomas J. Dimsdale . 


Londonderry 




5,000 


0 


0 








12 Jan. 


Robert Atkins Rogers 


Cork 




55 


0 


0 








15 Jan. 


Lord Oranmore . 


Mayo 




3,500 


0 


0 


16,144 


0 


0 


, , 


Rev. E. W. Hamilton 


Meath . 


99 


8 


0 


0 


95 


0 


0 


,, 


Lady Harriett Fordo. 


Down , 


128 


70 


0 


0 


497 


0 


0 


18 Jan. 


J. E. Curry, agent to 


Waterford . . 




232 


0 


0 


1,681 


0 


0 




Duke of Devonshire. 


















, , 


John McClintock 


Louth . 


100 


102 


0 


0 


940 


0 


0 


6 Jan. 


Thomas E. Wakefield 


Queen’s County . 




500 


0 


0 








19 Jan. 


Rev. James Irvine . 


Donegal . 




7- 


0 


0 








18 Jan. 


Thomas Kernaghan . 


Leitrim . 


-103 


100 


0 


0 


1,285 


o. 


0 


19 Jan. 


Rev. John Irvine 


Donegal . 




20 


0 


0 


148 


0 


0 


15 Jan. 


Lady Harriett Forde . 


Down . . 


129 


60 


0- 


0 


446 


5 


9 


16 Jan. 


David Stewart Kerr, 


» » 


127 


11,000 


0 


0 


75,504 


0 


0 




M.P. 


















21 Jan. 


Hugh Lyons Montgo- 


Leitrim .• 


• .»• 


66 


0 


0 


639 


0 


0 




merv. 


















17 Jan. 


John McLaughlin 


Mayo 




517- 


0 


0 


3,155 


16 


0 


16 Jan. 


The Rev. W. Brown- 




130 


784 


0 


0 


5,831 


14 


0 




low Forde. 


















22 Jan. 


George Grehan . 


Cork . .. . 




300 


0 


0 


2,317 


0 


0 


. 21 Jan. 


John James Leckey . 


Carlow . . . 


123 


902 


0 


0 


6,006 


0 


0 


22 Jan. 


Rev. William Atkins. 


Donegal .• . 




30 


0 


0 


286 


0 


0 


1846. 




















30 Dec. 


Rev. John Leslie . 








0 


0 


2,900 


0 


0 


1847. 




















20 Jan. 


Isabella Short 


Mayo .. . 




2,350 


0 


0 








25 Jan. 


Rev. James Campbell 


Armagh .. . 




20. 


0 


0 








, , 


Alan 0. B. Bellingham 


Louth .... 


150- 


39 


0 


0 


200 


0 


0 


22 Jan. 


Lydia Matilda Golf . 






350 


0 


0 








27 Jan. 


William O’ Brien . 


Waterford • . 




100 


0 


0 


2,079 


0 


0 


26 Jan. 


Andrew Alex. Watt . 


Donegal . . 




1,958 


0 


0 








27 Jan. 


Viscount Harburton . 


Kildare . 


119 


126 


2 


0 


1,271 


11 


5 


26 Jan. 


Lord Oranmore . 


Mayo - . . 


101- 


114- 


0- 


0 


836 


0 


0 














2 


C 2 







Appendix. 

No. 2D. - 
Return of Appli- 
cations for Drainage 
of Lands of 
Individual Pro- 
prietors. 
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Appendix. Return of Applications for Drainage of Lands of Individual Proprietors, &c .—continued. 



JNo. 2 D. Datu 

Return of Appli- of 

cations for Drainage Memorial. 


Name of Memorialist. 


County. 


No. 
of Fina 
Notice. 




Estimated Amount 
required so far as 
Reports complete. 


Individual Pro- 1847 








A P . 


£. *. d. 


pnetors. 2, J„„. 


William Talbot Crosbie 


Kerry . . . 




4,000 0 0 




, , 


Peter David Latouche 


Leitrim . 


126 


74 0 0 


685 17 1 


29 Jan. 


James Lendrum . . 


Tyrone . . . 


145 


762 0 0 


4,544 7 9 


1 Feb. 


John Hvacinth Talbot 


Wexford 




205 0 0 




28 Jan. 


John Keown . 


Down 




31 0 0 




26 Jan. 


Earl of Antrim . 


Antrim . 


132 


1,284 0 0 


7,225 0 0 


2 Feb. 


Sir R. A. O’Donnell, 


Mayo . . . 




1,573 0 0 


16,669 0 0 




Bart. 










, , 


Cornelius Ryan . 


Cork . . 




60 0 0 


357 0 0 


28 Jan. 


Garrett O’Moore . 


King’s County . 




125 0 0 


361 0 0 














8 Feb. 


The Marquis of Sligo 


Mayo 




3,285 0 0 


19,430 0 0 


10 Feb. 


The Earl of Ports- 


Wexford. 




440 0 0 






mouth. 










28 Jan. 


John R. Dickson 


Leitrim . 




669 0 0 


5,191 13 0 


29 Jan. 


Rev. Wm. O'Sullivan . 


Tyrone . . . 


120 


40 .0 0 


201 5 0 


11 Feb. 


William James Wallace 


Wexford 




50 0 0 




10 Feb. 


William Andrews 


Galwav . 




494 0 0 


575 0 O 


12 Feb. 


R. M. Smyth 


Londonderry 




90 0 0 






Henry Anderson . 


Antrim . . . 


147 


123 0 0 


1,232 1 9 


13 Feb. 


John R. Dickson 


Donegal . 




600 0 0 


4,767 0 0 


9 Feb. 


Judith Wood . 


Sligo 




70 0 0 




11 Feb. 


Rev. C. L. Montgomery 


Leitrim . 




120 0 0 


1,106 0 O 


6 Feb. 


Josh. VVark and 


Donegal . 




100 0 0 


737 0 0 




. others. 










, , 


Claudius Hamilton and 






120' 0 0 


884 0 0 




others. 










19 Jan. 


Earl of Longford . 


Westmeath . 




90 0 0 


352 0 0 


17 Feb. 


Charles Tottenham 


Wicklow . . . 




367 0 0 


600 0 0 


20 Feb. 


Rev. Geo. C. Baker . 


Dublin . . . . 


148 


88 0 0 


506 0 0 


19 Feb. 


Sir Robert Bateson, 


Limerick . 




600 0 0 






Bart. 












William Henry Scott 


Roscommon . 




108 0 0 




20 Feb. 


John Lentaigne . 


Dublin . . . 




314 0 0 


2,268 0 O 


23 Feb. 


Eyre C. Baldwin . 


Tipperary 




30 0 0 




27 Feb. 


George Bruce 


Cork . . . 




1,200 0 0 




1 1 Jan. 


Lieut.-General Sir R. 


Mavo . . . 


137 


138 0 0 


807 0 8 




Arbuthnot. 










25 Feb. 


Samuel D. Power 


Limerick 




664 0 0 




, , 


Henry Richardson . 


Londonderry 




18,154 0 0 




14 Feb. 


Earl of Antrim . 


Antrim . 




3,200 0 0 




2 Mar. 


A. T. K. Gore . . 


Mayo and Sligo . 




733 0 0 




3 Mar. 


George II. Stock . 


Mavo 




1,000 0 0 


1 ,082 0 0 


17 Feb. 


William Burke . 


Galway . 




130 0 0 




15 Feb. 


Eliza Roberts 


Mavo . 




50 0 0 


497 0 0 


12 Feb. 


Lord Clonbrock . 


Galway . . . | 




1,068 0 0 


6,025 17 11 


ft Mar. 


Thomas Rowley . 


Sligo . . . 




170 0 0 


786 0 0 


8 Mar. 


Richard M. Fox . 


Longford . . 


135 


478 0 0 


3,840 3 3£ 


, , 


Nicholas Read . 


Dublin . . . 




8 0 0 


96 0 0 




Philip Read . 


Galway . 




100 0 0 




10 Mar. 


W. B. Savage 


King’s County . 




21 0 0 




17 Mar. 


Guy L. Loyd 


Roscommon . 




1,880 0 0 


6,328 0 0 


18 Mar. 


A. Gore .... 


Mayo . . 




376 0 0 




13 Mar. 


John McHugh 


Sligo .. . . 




112 0 0 


469 0 0 


20 Mar. 


Thomas Paget 


Mavo 




300 0 0 


2,365 0 0 


22 Mar. 


William Kennedy 


Wexford . . 




25 0 0 


391 0 O 


15 Mar. 


Lord Frankfort . 


Kilkenny 




3,000 0 0 


572 0 0 


17 Mar. 


James Sinclair 


Tyrone . 




275 0 0 


380 0 0 


25 Mar. 


F. J. Hamilton . 


Kildare . 




80 0 0 




22 Mur. 


Rev. R. St. George . 


Fermanagh . 




75 0 0 




11 Feb. 


James Wallace . 


Wexford 




50 0 0 




29 Mar. 


P. O. La Touche . 


Wicklow 




40 0 0 


379 0 O 


25 Mar. 


Lord Palmerston . 






362 0 0 


3,315 0 0 


30 Mar. 


J. M. Cullen . 


Leitrim . 




148 0 0 




20 Mar. 


W. J. A. Shaw . . 


Meath ... 




485 0 0 


333 0 O 


10 April 


Earl of Wicklow . 


Wicklow . 




100 0 0 




14 April 


Hon. E. Wingfield . 


Sligo . . . 




5,000 0 0 




13 April 


Samuel W. Blackall . 


Longford 




700 0 0 


1,532 0 0 


, , 


, , , , 


, , . . 




210 0 0 




10 April 


Clement Milward 


Kilkenny 




686 0 0 


1,019 0 O 


15 April 


Viscount Harburton . 


Kildare . 




SO 0 0 


569 0 0 


17 Mar. 


James Sinclair 


Donegal . . . 




130 0 0 


1 ,437 0 O 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 249 



Return of Applications for Drainage of Lands of Individual Proprietors, &e. — continued. Appendix. 



Date 

Memorial. 


Name of Memorialist. 


County. 


No. 

of Final 
Notice. 


Acreage. 


Estimated Amount 

required so far as 
Ueports complete. 


1847. 








A. R. P. 


£. «. d. 


21 April 


Daniel Leahy, D.L. . 


Limerick . . 




17 0 0 




6 April 


Earl of Roden and W. 


Tyrone . . . 




9,000 0 0 


1,934 0 0 




Wingfield for Yis- 












count Powerscourt. 










26 April 


E. Synge .... 


Clare 




150 0 0 




, , 


John G. Burges and 


Tyrone . 




16 0 0 


187 0 0 




Alexander Moutray. 










6 May 


Nathaniel Alexander, 


Antrim . 




4,000 0 0 






M.P. 










13 May 


Thomas Howley, J. P. 


Sligo . . . 




20' 0 0 




1 April 


Earl of Roden and W. 


W icklow 




25,000 0 0 






Wingfield for Vis- 












count Powerscourt. 










4 June 


R. B. Clayton and 


Wexford . . 




40 0 0 






others. 










22 May 


W. T. Crosbie . . 


Kerry . . 




1,809 0 0 




14 May 


H. White . .. . 


King’s County . 




40 0 0 




, , 


, , , , 


Queen’s County . 




27 2 0 


144 0 0 


25 May 


Thomas Ilowley, J. P. 






17 0 0 




21 May 


R. M. O’Ferrall . . 


Kildare . . . 




200 0 0 




1 May 


John Woolsey 


Louth 




30 0 0 




8 Jul v 


Sir II. W. Barron, 


Waterford . 




27 0 0 






Bart., M.P. 














Gross total . 




282,490 0 0 


490,815 6 0* 



Compiled and Prepared by John Latimer. 



No. 2 D. 
Return of Appli- 
cations for Drainage 
of Lnnds-of 
Individual Pro- 
prietors. 



Office of Public Works, Dublin, 
July 15, 1848. 



By order, 

Jos. C. Walker, Secretary. 
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Appendix. 

No. 3. D. 
Districts in which 
Final Notices have 
been issued. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

F. Appendix. 

Fish-Curing Stations. p. 

Office of Public Works, Custom House, Dublin, staffim*” 0 ® 
Sir, March 6, 1848. 

The accountant forwarded to the Treasury on the 29th ultimo, a statement of the 
accounts of the several fish-curing establishments now under the management of the Board. 

The result on the whole transaction, up to the 31st December last, was a loss of 
1126/. 16s. 2\d., leaving, as may be perceived by the stock account, assets to the value of 
30531. 10s. 9 §d., inclusive of a sum of 997/. 17s. 7\d., cash in hand at that time, besides a 
sum of 1000/., balance of the original fund ; (5000/.) in the hands of the Lords of the Trea- 
sury, and not yet drawn 1 by this Board. 

It will be seen that a large proportion, fully one- fourth of the whole loss sustained, has been 
occasioned by the failure of the Roundstone Station, the cause of which has already been ex- 
plained in the Board’s communications to the Treasury upon this subject. 

Whilst the accounts referred to are to be considered as furnishing an unfavourable statement 
of the. affairs of the stations in a pecuniary point of view, the Board wish to observe, that the 
results in every other respect have been highly satisfactory. 

In the stations on the south-west coast, though but little return in a pecuniary way has been 
obtained, advantages appear in the spur which has been given to industry and in the benefits 
of example and education necessarily conferred through the operations of these stations. 

These advantages can scarcely be over-rated, and the Board would look confidently for- 
ward to pecuniary profits also from these stations, if steadily maintained for such a period as 
would encourage private parties to invest funds in providing boats and gear, and by these means 
be enabled to procure a greater quantity of fish than would be sufficient for the local demand. 

With reference to the stations on the north-west coast, which have been for a longer time 
established, but which may be said to be only now coming fully into operation, the beneficial 
results are daily increasing ; and since the termination of last year, the Board’s agents have 
been enabled to sell considerable quantities of cured fish at a large profit — that is, calculated 
on the whole transaction of the purchase, cure, and sale of same. In furnishing this account, 
the Board also desire to call attention to the policy and principles upon which these stations 
have been planned in the most remote parts of the coast of Ireland, and to show how far they 
have served the purpose for which they were established. Whilst it is admitted that the main 
object in the establishment of the stations was to prove that the curing of fish might, if con- 
ducted by private enterprise, be carried on with profitable results, it must be observed that, as 
Government establishments, the Board were scrupulously obliged to avoid all interference with 
private enterprise : and thus, in the endeavour to afford instruction and example, it was im- 
possible to pursue that course which a regard for profit alone would have directed them to 
adopt. 

The very plan which was laid down for the guidance of the Board purposely excluded 
them from rendering available the means which private parties would have adopted, and thus 
the climax of opposition to profitable trading was reached — by selling salt in small quantities 
at cost price, to set up rival curers in the localities of these stations. 

The carrying out of these principles and policy has had the effect of shutting out to a great 
extent the Board’s agents from the fresh fish-market, but has been attended with results of a 
beneficial nature in other respects, far more extensive than could have been anticipated. 

The markets on the south-west coast are now most abundantly supplied with cured fish, and 
this abundance is mainly, if not solely attributable to the existence of the stations, with the ad- 
vantages afforded by the sale of salt and fishing gear. 

I have, &c., 

C. E. Trevelyan, Esq. Jos. C. Walker, Secretary. 

Gentlemen, Treasury Chambers, March 11, 1848. 

I am commanded by the Lords Commissioners of Her Majesty’s Treasury, to acquaint 
you that they have perused with satisfaction your Report of the 7th instant, respecting the 
Fish curing establishments under your management ; and my Lords do not doubt that the 
Government curing stations will, under the careful management of your Board and its officers, 
prove to be productive of much benefit to Ireland. 

Their Lordships continue to be of opinion that it. is very desirable that pecuniary profit 
should be steadily kept in view in the management of these stations, in order to encourage 
the establishment of other similar stations by private parties, and to make the limited fund 
applicable to the maintenance of the Government stations last as long as possible. 

Any one of the existing stations which may prove to be unproductive of profit, or of much 
public benefit, should be discontinued. 

I am, & c., 

The Commissioners of Public Works, Dublin. (Signed) C. E. Trevelyan. 



No. 1. F. 

Instructions for Agents at Curing Stations. 

It is necessary that the agent at each curing station should clearly comprehend the 
policy and objects which the Board have in view, and the principles to be observed in carrying 
out these objects. 

2 L 2 



No. I. F. 

Instructions for 
Agents at 
Curing Stations. 
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Appendix. 

No. I. F. 
Instructions lor 
Agents at 
Curing Stations. 



The objects sought to be effected are, — 

1. To afford employment and fair remuneration to the fishermen, by purchasing the 
fish which they may take, thus ensuring to them, as far as possible, a steady daily 
market. 

2. By a regular market, to promote an increased capture of fish, and thus provide 
an additional quantity of cheap food for the country. 

3. To render that food valuable and available to the fullest extent, by adopting 
such inodes of cure as may be required to preserve it ; and such also as will suit the 
demands for its use, either near the coasts or in markets of the interior. 

The foregoing being the leading objects of the Board, the following instructions as to the 
purchasing of fish are to be strictly adhered to ; observing, as stated in the papers already 
furnished to the agents, that the intention of establishing these stations is chiefly for the 
purchase and curing of “ Round Fish,” in order thereby to remedy in some degree the evils 
which arise from the variable nature of the herring fishery. 

When the herring fishery occurs, there will, generally speaking, be found sufficient pur- 
chasers to take off the supply without the intervention of the Board’s agents ; but as upon the 
first arrival of herrings near the station there may be some deficiency of demand, and as it may 
be desirable to introduce improved modes of curing, or to provide a small stock of this fish for 
smoking, the Board do not object to a small amount of capital being, under such circum- 
stances,' ’devoted to this purpose, taking care, although prices are not herein defined for such 
purchases, to be guided by the same principles as are set forth hereinafter with reference to 
Round Fish. 



Instructions as to Prices to be paid at Stations for Green Fish for Curing. 



All the fish purchased is to be taken only at such prices as will yield a fair profit when 
cured. 

To render the matter simple, and interfere least with the confirmed habits of the people, 
ling, cod, hake, pollock, and haddock, are to be bought by the dozen. 

The fish are to be divided into three classes, — 

1st Class. Cod, hake, and pollock, to be all sizes above 18 inches in length, from the back 
of the head to the butt of the tail. 

2nd Class. Cod, hake, and pollock, to be sizes of 18 inches, and not less than 14. Same 
measurement. 

3rd Class. Cod, hake, and pollock, all sizes under 14 inches, fit for curing. 

For each class of these fish it is proposed to fix two prices ; one, the highest, to be given by 
the agents in periods when the supply is small, and the demand by other purchasers nearly 
sufficient to take off the supply ; the other, the lowest, to be given, no matter how abundant 
the supply or deficient the demand. Between these two prices the Agents will be at liberty to 
use their own discretion, according to the circumstances of the case, and the instructions 
impressed upon them as to the objects in forming these establishments. 

As the Board are not about to buy fish when the demand for it in the fresh state is equal to 
the supply, |their Agents are not, under such circumstances, to purchase, unless parties shall be 
willing to sell at the prices fixed. On the other hand, when the supply greatly exceeds the 
demand by other purchasers, the Agents should be ready to take, at a price not less than the 
proposed lowest price, eveiy fish that can be had as far as the means at their disposal will per- 
mit ; the Agent, using a sound discretion as to the precise price to be given between the highest 
and the lowest, according to the peculiar circumstances of the case, the state of the weather, 
the presence or absence of buyers, and all the other circumstances and peculiarities which 
affect markets, and especially fish-markets, leaning, on all occasions, to as remunerative a price 
to the fisherman as would be consistent with ensuring a full and fair profit on the cured article, 
including all expenses ; and the Agent is at. the same time to remember, that, as a great object 
is to set an example to private traders, and lead to the establishment of permanent, curing 
stations for the benefit of the fisherman, it is of the greatest importance to the fishermen them- 
selves that the fish should be sold at a price that would ensure a fair profit to the curer, and 
so establish a steady daily market. 

Prices. 

Highest Price. Lowest Price. 



s. d. 

For First Class Ling, per dozen (size not fixed) . .60 

„ Cod, per dozen . . . .50 

„ Hake and Pollock, per dozen . .26 

„ Haddock (size unfixed) per dozen . 2 0 

Second Class. 

For Second Class Ling and Cod, per dozen (size not 

fixed J . . . . . . . .30 

Third Class. 



s. d. 
4 0 
3 0 
1 6 
1 0 



2 0 



For Ling, Cod, Haddock, Hake, and Pollock, not 
of either of the other classes . . . .16 10 

The Agent’s duty is to produce a market, not by the amount of his purchases, or the height 
of his prices, but by his readiness to purchase, regularly and steadily, whenever parties are 
willing to take these prices. 

Scales and weights having been provided for each station, it is directed that all fish pur- 
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chased shall, upon its being brought to the curing station, be weighed in bulk, according to its 
class, and the weight duly registered, so as to pave the way towards the adoption of a fixed 
price for the purchase of fresh fish for curing by the stone or cwt. at equally remunerative j 
prices as those fixed upon by the dozen. .... i'- 

ll i s a l so directed, that all cured fish leaving the store shall be weighed in similar classes, the c 
weight duly registered, and the total weights of both fresh fish bought and cured fish sold, 
reported to the Board every week and month. 

The Agents should be watchful to ascertain as nearly as they can, the probable amount of 
outlay for the purchase of fish for each coming week, that they may have sufficient funds in 
hands to meet it. This may not, in the commencement, be easy to accomplish, but, after a 
little experience, may be attained without difficulty. 

The Agents should explain to the fishermen, and impress upon them, that their interests lie 
in capturing large quantities, for which they will find purchasers ; inasmuch, as the quantity 
they can sell at fair, though low prices, will remunerate them far better than the high prices 
they only occasionally obtained for a few fish. 

The Board rely upon their Agents and Fish Curers earnestly and zealously devoting their 
whole time to carrying into effect their instructions with the same spirit and feeling, as regards 
industry and attention, which they would adopt if conducting this important and useful under- 
taking for their own private benefit. 

The Agents should be very careful not to interfere or mix themselves up with any local 
differences, or party matters ; nor, on any account, to transact business for any party what- 
soever, except the Board. If any undue interference with them should be attempted, or any 
suggestions, with regard to a departure from the policy prescribed, should be pressed upon 
them, they should avoid engaging in any debate upon the subject, and simply state that they 
had prescribed duties to perform by which they were bound ; at the same time, they should 
courteously hear all communications, and endeavour to glean from all parties every useful 
information affecting the fisheries. 

If any matters arise, upon which the Agents are not herein specially instructed, they are to 
report the same to the Board for instructions. 

As regards all matters of detail connected with the buying and curing of fish, the Agents are 
for the present, to communicate with the Inspectors of Fisheries, who are fully instructed as to 
the pi-inciples which the Board wish to have carried out, and who will constantly communicate 
directly with the Agents, and frequently visit the stations. 

The Agents are to send up by every Monday’s post, their weekly accounts on the prescribed 
forms, directed to the Secretary of the Board, in Dublin, marking on the left hand corner of 
the Envelope, in all communications, the words “ Fish Curing.” A monthly abstract account, 
for the information of the Treasury, according to the form and instructions annexed, is also to 
be regularly forwarded, so as to arrive in Dublin on or before the 5th of each month. 

All transactions whatever, with purchasers or sellers, are to be strictly cash transactions ; 
the Agents and their Sureties being held responsible for any losses arising from any breach of 
this rule, made without the sanction, in writing, of the secretary of the Board. 

Funds will be placed to the credit of the Agents at the nearest Banks ; and they will be 
enabled to obtain the necessary supplies of cash by drafts of their own upon these Banks. 

Whenever the Agent, for the protection of cash in his own possession, and by reason of the 
remoteness of the station from the Bank, shall deem it requisite, the Board will furnish a 
suitable Cash-Box, to be kept at any Police Station or other secure place. 

It is of vital importance to the success of the whole measure, that the accounts be kept with 
the utmost accuracy ; and in such detail, both as to weights and prices, as will enable a clear 
and satisfactory account of the cost, and the profit and loss on all transactions, to be rendered 
at any moment it is required. Great care must be taken to enter up regularly the Day-Book 
and post the Ledger ; and all purchases and sales should be entered in the detail required in 
Docket-Books to be provided for the purpose. 

All persons employed in the Curing Station, or business connected therewith, are to be paid, 
where practicable by task, for the quantity of work done, or proportionably for the time 
devoted industriously to the business for which they shall be engaged, at a fair remunerating 
price, but not much exceeding the rate of the country in any case. 

Persons employed with any degree of regularity are to be paid weekly; persons by task, or 
for the performance of any particular service, when that service is performed. 

Receipts and proper Vouchers are to be taken for all payments ; and the names of all persons 
employed in works of labour, &c., are to be regularly entered in the Pay Lists, and their receipts 
taken thereon. 

The Agents and Fish Curers will, as far as practicable, without deranging the progress of their 
business, afford every information to persons desirous of seeing the operations of curing, so soon 
as the people shall have been somewhat trained to the pursnit ; and it is particularly desirable 
that some active, intelligent, young men, who have got some education, should be trained in 
the proper modes of coopering and curing, so that when fully instructed they may be removed 
to other stations if necessary. 

The Board also direct, that whenever the fishermen or other persons in the neighbourhood, 
shall be anxious to adopt the best modes of curing, that every facility should be afforded 
them ; and that where it can be done without trenching on the proper business of the station, 
such men shall be shown practically the mode of fitting up the necessary means of curing and 
drying, or smoking the fish in their own houses. 

Salt. 

For the benefit of poor fishermen, labourers, and others of good character, who shall be dis- 
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posed to cure their own fish, (according to printed instructions, to be given gratis at the station,) 
and who shall not be shopkeepers or traders, salt is to be sold by the Agents in small quan- 
tities. 

In selling salt to those who may require it, care must be taken that no persons, except those 
who want to cure their own fish, shall obtain it, as some who traffic in a small way might 
attempt to obtain it for the purpose of selling it again, which would defeat the object intended ; 
and the quantity sold to each person should be limited to four stone at one time. 

Fishing Tackle. 

A small quantity of fishing tackle and gear will be furnished for each station, to be sold for 
cash in small quantities, and only to fishermen who require such aid. The price at which the 
article is to be sold by retail is to cover the wholesale price, the cost of carriage, and five per 
cent, thereon, to cover loss and risk. 

Sale of Cured Fish. 

The price at which this article is to be sold, should be regulated by the ordinary rules of 
such traffic, the market price for a similar article being the primary guide : but where, by 
economic arrangements, a covering price for the article, including all the expenses ol its pur- 
chase, cure, the establishment of the station, the rent of the stores, &c., with an allowance for 
profit sufficient to induce a private trader to enter on the speculation, can be fixed at a lower 
rate than that of the market, it is to be adopted and- acted upon ; the detail, calculations, with 
reasons, being reported to the Commissioners. 

When fish shall have been cured, it will be desirable to dispose of it as quickly as possible, 
in the immediate locality of each station ; but if the demand be not sufficient for the supply on 
hands, purchasers must be sought for in the neighbouring towns or other markets in the 
interior, according to arrangements which will be subsequently, from time to time, com- 
municated when required. 

No. 2. F. 

Extract from Fishery Report, by Wm. J. Ffennell, Inspector of Fisheries. 

Ou the 28th of October, 1846, Mr. Ffennell received instructions to proceed to Scotland to 
obtain information upon the Fisheries, and engage Curers, preparatory to establishing Curing 
stations. The following is an extract from his report on the subject, dated November 28, 1846. 

“ Sir Thomas Dick Lauder paid me great attention, and evinced a warm desire to render all 
the assistance he could in furnishing me with information. He placed me under the care of 
Mr. John Miller, Inspector-General of Fisheries, who accompanied me to the principal fishing 
stations on the east coast of Scotland, and introduced me to some of the prinoipal Fish-Curers 
and Merchants. I felt greatly indebted to Mr. Miller for the aid he afforded me ; he spared 
no pains in furnishing me with information, and thoroughly acquainted as he is with the whole 
detail and management of the Scotch Fisheries, his services were most valuable ; subsequently, 
his prompt attention to every communication from the Board deserves acknowledgment.” 

“ He procured and forwarded coopers’ tools for the different Stations which were required, and 
could not be obtained in this country. Upon his recommendation five Curers were engaged, 
Mr. Lowe, Mr. Bruce, Mr. Brown, Mr. Windram, and Mr. Miller. They have all performed 
their duties with zeal and efficiency, and their conduct has been in everyway unexceptionable.” 
“That a set of cooper’s tools could not be found in Ireland suitable to making the vessels re- 
quired in Fish-Curing is an evidence of the backward state in which the Irish fisheries remain, 
considered commercially. In Scotland the Trade of ‘ Cooper and Fish-Curer’ are combined.” 

“ Great numbers derive employment through this ; men serve five years’ apprenticeship to the 
combined trade, and receive from 1Z. to 1Z. 10 j. per week wages.” 

“I found in my communication with Sir Thomas D. Lauder, and Mr. Miller, that the Scotch 
Fishing Board, exercise not only an active superintendence over the curing of fish, but also an 
anxious care over the general commercial system and interest of the persons engaged in this 
branch of commerce.” 

“The system of applying the Crown Brand to the cured fish, which the Local Inspectors 
examine upon requisition, and sanction only when the quality is unobjectionable,, is approved by 
most, if not all, of .the principal persons engaged largely in the trade. It is not compulsory, 
but for almost all foreign markets, and the English markets, they avail themselves of it, and it 
is recognized in those markets as a guarantee of good quality.” 

“ For the Irish market it is seldom sought, as the people of that country do not appreciate a 
superior cure or quality, and most of the inferior fish is sent there.” 

“ Upon one occasion, when I visited Sir Thomas D. Lauder, I found him engaged in sending 
samples of Scotch Cured Fish to Prussia, and found that he frequently negotiated with Foreign 
Countries for the sale of it. In the course of conversation, he said to me, that undoubtedly a 
jealousy has existed on the part of Scotland towards Ireland, with respect to the promotion of 
fisheries ; that Ireland, he believed, would now receive any assistance which might be sought to 
improve her condition, as the sympathy of all was directed towards her. He therefore suggested 
that all jealousies should be laid aside, and that a mutual effort should be made to induce the Irish 
and Scotch Members of Parliament, to press upon the Government the necessity, in their negotia- 
tions with other countries, of treating for a reduction of duties upon British and Irish Cured Fish. 
He said that if this were done, that Scotland would not require Ireland for a market (which was 
now their best), and that both Countries would have an ample outlet for all their surplus Fish. 

« In December, 1846, the Curing Stations on the West Coast, were put into operation. The 
accounts will show the amount of fish purchased and sold. The good effected is not at all to be 
estimated by this mere result. By securing a market, the fishermen were protected against the 
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advantage habitually before taken of them by purchasers when gluts occurred. The instruc- Appendix, 
tions which have been imparted in the modes of cure have been highly advantageous, and will 
be lasting in the neighbourhood of the stations (Killybegs and Belmullet). The fish exposed Extinct from 
for sale by the local dealers is very superior now, as contrasted with what it was before. All Fishery Report, bv 
have had access to the curing-houses, and have been afforded an opportunity .of witnessing the Wm. J. Ffenneil, ' 
whole process practised, by the Scotch curers, and those employed . in the Curing-Houses have Inspector of 
been initiated. Two persons have been perfectly instructed at Killibegs, one sent by Lord fisheries. 
Courtown, the other by Mr. Le Hunt, of Wexford. Lord Courtown, and Mr. Le Hunt, are 
about to establish -curing-houses. Many have applied for plans of smoking-houses, and been 
furnished with them by Mr. M'Owen, the Agent at Belmullet, who is by profession a builder.” 

“ General Thompson, who was furnished within plan, has erected a smoking- house at his place 
in the Killeries. The Hon. David Plunkett, so late as the 10th June (inst.), has obtained a 
plan, and is about to erect another at. the head of the Killery Bay. His first object is to kipper 
salmon, but he expresses his intention of smoking herrings also. A great impetus has unques- 
tionably been given, and many have embarked in promoting the Fisheries.” 



No. 3. F. 



An Abstract of the -Receipts and Expenditure of the several Fish-curing Stations, from 
1st January to 1st May, 1848. 



Receipts. 




Expenditure 






£. s. d. 




£. s. d. 


Fish . . . . . 


768 8 74 


Fish 


927 1 5 


Tackle .... 


233 10 7f 


Tackle .... 


328 6 9 


Salt 


595 4 10i 


Salt ..... 


1,399 18 1 






Salaries 


1,332 2 2 






Incidents .... 


514 16 8 






Plant .... 


131 3 7 






Turf .... 


32 10 0 






Buildings ..... 


709 0 4 








5,374 19 0 




1,597 4 1J 


Less receipts as per contra 


1,597 4 1* 








3,777 14 10f 






Amount in Bank 


553 17 10 






Agents’ balances in hands 


194 0 8| 






Tools purchased by J. Miller, 








to he sent to stations . 


30 2 10 






Amount due by John Fowler, 








late agent to Valencia station 


75 0 44 






Stock of tackle sent to Custom 








House .... 


49 10 4 








4,680 7 0 


Killybegs : — 










457 17 4 


Fish ..... 


605 11 74 


Salt .... 


67 8 1 


Salt ..... 


236 2 6 


Tackle 


4 5 1 


Tackle .... 


24 8 11 


Balance 


1,021 6 lli 


Salaries . ' . 


320 9 1 






Incidents .... 


162 11 6 






Plant .... 


45 4 6 






Turf 


1 7 8 






Buildings .... 


155 1 8 




1,550 17 54 




1,550 17 54 


Belmullet : — 








Fish ... 


242 16 8 


Fish 


254 11 84 


Tackle 


30 12 3 


Tackle .... 




Salt .... 


75 11 9 


Salt ..... 




Balance 


641 3 7 


Salaries .... 


275 13 0 






Incidents .... 


106 11 5 






Turf 


4 8 8 






Buildings .... 


89 2 74 






Plant .... 


37 17 9 




990 4 3 




990 4 3 


Roundstone : — 








Fish .... 




Fish 


0 12 5 


Tackle 


45 14 9 


Tackle .... 


37 13 11 


Salt . 


120 15 3 


Salt 




Balance 


275 1 11 


Salaries .... 


159 19 G 






Incidents . 


61 7 1 






Turf 


0 7 4 






Buildings .... 


29 5 4 




441 11 11 




441 11 11 



No. 3. F. 
Abstract of the 
Receipts and Ex- 
penditure of the 
several Fish-curing 
Stations, from 
January 1 to May 1, 
1848. 
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An Abstract of the Receipts and Expenditure, &c. — continued. 



Receipts. 


£. *. d. 


Expenditure. 


£. 5. d. 


Baltimore : — 








Fish i 


31 14 1 


Fish 


14 8 3 


Tackle 


48 18 11 


Tackle .... 


51 12 6 


Salt .... 


137 10 6* 


Salt ..... 


191 5 10 


Balance . . 


421 17 5£ 


Salaries .... 


211 5 10 






Incidents .... 


63 13 2 






Plant .... 


16 5 6 






Turf 


1 15 8 






Buildings .... 


89 14 3 




640 1 0 




640 1 0 


Valencia : — 








Fish .... 


1 10 6 


Fish 


6 10 8 


Tackle 


50 0 0 


Tackle .... 


43 3 11* 


Salt .... 


51 6 7£ 


Salt 


305 15 9 


Balance 


496 7 11 


Salaries . 


91 3 7 






Incidents .... 


33 3 3 






Plant .... 


3 2 0 






Turf 


3 9 11 






Buildings .... 


112 15 11 




599 5 0* 




599 5 0* 


Castletown : — 








Fish .... 


21 4 11 


Fish 


17 14 1* 


Tackle . . 


33 6 9& 


Tackle . 


61 18 7 


Salt .... 


142 0 3 


Salt 


257 3 5* 


Balance . • 


550 0 6 


Salaries .... 


171 16 5 






Incidents .... 


42 18 6 






Plant .... 


3 0 10 






Turf 


19 13 0£ 






Buildings .... 


172 7 6 




746 12 5£ 




746 12 5i 


Inniscoe : — 








Fish .... 


13 5 2 


Fish 


27 12 7i 


Tackle 


20 12 9 


Salt 


87 10 7 


Salt .... 


0 12 5 


Tackle .... 


57 3 5 


Balance 


371 14 6* 


Salaries .... 


101 12 8 






Incidents .... 


44 11 10 






Plant .... 


25 12 11 






Turf 


17 9 






Buildings .... 


60 13 1 




406 4 10* 




406 4 10* 











No. 4. F. 
Report of Messrs. 
Barry and Ffennell. 



No. 4. F. 

Report of Messrs. Barry and Ffennell. 

Baltimore Station. 

Sir Glandore, February 7, 1848. 

Since we hail the pleasure of writing from Castletown Berehaven, on the 1st instant, 
we have received communications from the Board of the 1st and 5th. The former, enclosing 
Captain Lyster’s Report of the 29th January, on the progress and prospects of the. Baltimore 
Station, reached us at that place, and induced us, of course, to be more particular in our in- 

S dries in regard to that establishment. On Saturday morning, we proceeded to Schull, for 
e purpose of visiting and inquiring into the Coosheen Fishery ; and on our arrival here, we 
received, in your letter of the 5th instant, the final instructions of the Board to take immediate 
measures for “ the abandonment of the station at Baltimore,” unless we should be enabled to 
give “very strong reasons for giving it a farther trial.” 

We are not insensible to the responsibility which we incur in offering an opinion on this im- 
portant step ; and while we fully concur in the apparent absurdity of continuing to uphold an 
establishment where so little direct effect seems to be produced, we feel bound to lay before the 
Commissioners some facts connected with the undertaking which may be worthy of their con- 
sideration. This information has been derived less from the written or verbal statements of 
the persons employed, to whom it may be not unreasonable to attribute interested motives, 
than from intercourse with all classes of persons along the coast, from Galley to the Mizzen 
Head. 

It is quite true that there is more cured fish, not only “in the neighbourhood of Baltimore,” 
but along the whole coast from Kinsale to Bantry, “ than there is a market for,” or than has 
been remembered for several years ; but it is equally certain that among the causes for this 
abundance, it is not unreasonable to claim for the Government curing stations at Baltimore and 
C astletown a very prominent position. The Board will remember the deplorable statements 
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which were correctly made of the distressed circumstances of the fisheries on the southern Appendix. 

coast in the spring of 1847 ; and while we are willing to give all due credit to such benevolent 

and useful persons as Captain Thomas at Coosheen, the Rev. Mr. Bushe at Castlehaven, and Report of Messrs 
the Rev. Mr. Stewart at Rathbarry, we cannot forget that to our stations may fairly be attri- Barry and Ffennell. 
buted — 

1st, The impulse and general movement produced by the fact that the Government had 
directed its attention practically to that important branch of industry. 

2nd, That the facilities afforded to procure salt and fishing gear on reasonable terms, to- 
gether with the introduction of improved appliances for curing fish in the best manner, and 
above all, the conviction established that, after supplying the local markets, the takers of fish 
may have been certain of a demand at the stations which should preclude the possibility of a 
glut, operated most powerfully in calling forth the sinking energies of the coast population, and 
as an object of general encouragement, not only fishing, but curing, became the fashion. To 
these measures and to that movement, next to the mercy of a bountiful Providence, may have 
been attributed the abundance which now prevails. In this country, the possibility of produc- 
ing smoked herrings and sprats, not inferior to those imported from Yarmouth, Liverpool, and 
Scotland, was never dreamt of, until our curers proved it ; neither was it believed that the best 
cured ling of Shetland could be equalled, if not surpassed, on our coast, till the wonder of the 
neighbouring gentry and of the fishermen was excited by visiting our stations. No mystery ; no 
concealment ; the humblest individual was invited, nay, solicited to examine every branch of the 
novel mode and interesting process ; and although we cannot boast that a universal improve- 
ment has yet taken place in the general system of cure, we are quite convinced that wherever 
the process was conducted on a large scale, and by intelligent, persons, the results of our pro- 
ceedings in an educational point have been eminently useful. It is only justice to say, that to 
Sir T. Dick Lauder and Mr. Miller, of the Scotch Fishery Board, we have all great reason 
to be grateful for the judgment with which they selected the curers, Messrs. Lowe and Bruce, 
who have been indefatigable in their efforts to render the stations generally useful. 

We now come to facts. Nearly 100 tons of salt, purchased at the Baltimore Station, have 
been consumed in the immediate vicinity of that place. Into Glandore upwards of 150 tons 
were imported, of which there is not a pound on hands. The imports into Kinsale, Bantry, 
and Castletown, by private parties, were not less than usual, owing to the wise determination 
of the Board not to interfere unduly with private enterprize, but to charge a reasonable profit 
on all salt sold at the station. 

The same judicious principle observed in fixing our prices for fresh fish, though at first 
greatly complained of by all classes, may now be referred to as a most salutary and provident 
determination. 

Every effort made to induce our agents to increase their prices was resisted, and the conse- 
quence has been a most abundant supply in the fresh market through the summer ; and calcu- 
lating from the consumption of salt, and from the large stocks of fish now offered for sale, 
certainly it is no exaggeration to believe that over 2000 tons of fish have been cured. 

On our recent visit to Coosheen, the very intelligent manager, Captain Thomas, readily 
acknowledged his obligations to the Board’s agent and curer at Baltimore. He has just finished 
a smoking establishment, and notwithstanding the low prices of fish at present, this energetic 
gentleman is quite determined to persevere. 

Another smoking-house, on a large scale, has been erected at Glandore, and although no 
small degree of inconvenience has been experienced by several industrious persons in the dis- 
trict, who have invested nearly their whole means in buying and curing fish, the operative 
fishermen seem to be still on the alert in supplying the fresh market. 

The expectation that our agents would have been forced to increase their prices, and the 
latent hope of the revival of the bounty on production, were the main causes why the people 
preferred curing their own fish to selling at the station prices. This speculative disposition, 
very general among the working-classes on the coast, was increased by a liberal offer from a 
large proprietor in the vicinity of Baltimore, to allow for cured fish in payment of rent a price 
fully equal to double its present value. All parties, except those tenants, are now convinced 
that it would have been much more advantageous to have sold their fish fresh at the station; 
and, if they had done so, we should have now on our hands a large stock of fish, which, even 
allowing for the superiority of cure, would have yielded little if any profit. 

In short, we are thoroughly convinced that the curing stations of the south have, in their 
general effects, in the production of increased food and increased industry, yielded to the 
country, under its present circumstances, an ample return for the expenditure. 

In considering the question of “ abandonment of the Baltimore Station,” we cannot of course 
forget that, the present limited fund available for the purpose is in rapid progress of extinction, 
and while we are quite at a loss to know how far the Government may be disposed to incur any > 

expense in continuing such a course of useful instruction as has been only just commenced, we 
feel bound to say, that if there be not a determination to withhold all national pecuniary aid, we 
cannot imagine a more favourable mode of encouraging the coast fisheries than by extending, 
rather than diminishing, the number of stations on the north-west and south coasts ; and we are 
seriously apprehensive that bad consequences may follow at this critical moment, where the 
coast population are but emerging from a miserable state of destitution, if any means of legiti- 
mate encouragement or accommodation be too suddenly withdrawn. 

In our intercourse with the agents, both here and on the north-west coast, we have constantly 
impressed upon them the great, importance of rendering the establishments reproductive and 
remunerative. We have even urged, that in order to be valuable as examples, they should be 
sell-supporting ; while we did so, we felt the great unreasonableness of expecting that, under 
the present circumstances of the country, and within the first year — and such a year too — they 
could possibly be so. We are convinced that private enterprise, directed to the same objects, 

2 M 
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could not have produced such results as we sought for from establishments shackled by regu- 
lations which, though wise and unexceptionable for a higher purpose, were quite inconsistent 
with the principles of commercial monopoly or commerial success. We called for profits, and 
yet we counselled the people to supply all the fresh markets before they came to us. We 
supplied the people with the very means of becoming our competitors, by selling them salt, 
by teaching them to cure their fish. In truth, we fear that upon this coast the spirit of enter- 
prise and of imitation carried many of our people too far in their speculations, and in accumu- 
lating stocks of cured fish. . .. 

There is but one limit to the extent to which our shores may be made available lor pro- 
ductive employment for the people. That limit is the extent of a natural and legitimate 
demand, not alone domestic but foreign. For the first facilities of transport into the interior 
will be required, and can only be expected from concentration of capital; for the second, a 
decided improvement in the quality of the cured fish will be quite indispensable, and can only 
be expected from continued instruction and example; and from the establishment of curing- 
houses through the country by companies or by individuals. 

Is there no danger that if we now abandon any of those places, an impression will prevail 
that the case of the Irish fisheries is hopeless. Re-action is more to be feared than exertion 
was to have been expected. The general feeling among the most intelligent persons here is, 
that if in addition to the dearth of demand for the stock on hand any of the stations be wholly 

abandoned, it will produce an unexampled depression. 

The guardians of the Skibbereen Union have, under the advice of their medical attendants, 
determined to become customers to the Baltimore station for cured fish; this in truth is the 

only steady source of demand that can be looked to at present. . 

We have now laid before the Commissioners our views on the subject, and having called a 
meeting at Clonakilty for to-morrow, we shall after that be better enabled to explain further 
what the general feelings and prospects of the district are. 

Our impression is, that after having reduced the expenses of those stations, which may be 
done by several alterations which we should be prepared to suggest, it may be very desirable 
to continue them for the next spring and summer ; but this must depend altogether on having 
the means, and of course we shall immediately act upon the Board’s final order, after they 
shall have considered our suggestions. . . 

This subject is of so much importance, that we shall loose no time after our meeting at 
Clonakilty in proceeding to Dublin, leaving for the present unfinished the duties assigned to 
us in reference to the River Lee Fisheries. 

We are, &c., 



J. C. Walker, Esq., Secretary. 



J. Redmond Barry. 
W. J. Ffennell. 



May 26, 1848. 

I am commanded to inform you that the Lords have had under their consideration their 
minute, dated 23 Oct,, 1846, and the subsequent correspondence relating to the six stations 
which were established under iheir directions on the western coast ot Ireland, for the purpose 
of enlarging the supplies of food during the scarcity, and of introducing improved modes ot 
curino- fish, under the superintendence of persons recommended by the Board of Fisheries in 
Scotland, the sum of 5000?. having been placed at their Lordships’ disposal for this object by 
the Governor of the Irish Re-productive Loan Fund. 

The objects for which these arrangements were made having been to a great extent accom- 
plished, and it being obviously inexpedient that establishments of this description should be 
permanently supported out of the public revenue, their Lordships are pleased to direct that 
three of the six stations be brought to a close before the end of August next, and the remain- 
ing three before the end of December ; those stations being first discontinued from which the 
smallest public benefit is obtained. , . . 

The Commissioners of Public Works will report to this Board the measures taken by them 
for this purpose, and will render a final account, showing the pecuniary result of the establish- 
ment of the curing stations, after crediting the proceeds of the materials and stock in hand. 

C. E. Trevelyan. 



No. 5 F. 
Extract from a 
Letter of J. R. 
Barry, Esq., dated 
Valencia, May 16, 
1848. 



No. 5 F. 

VALENICA. 

Extract from a Letter of J. R. Barry, Esq., dated Valencia, May 16, 1848. 

Having by this morning’s post received from Mr. Mulvany a communication, dated at 
Skibbereen on the 13th instant, announcing his sudden return to Dublin by command of his 
Excellency the Lord Lieutenant, and the impossibility of his visiting either Castletown or this 
place at present, I beg to report, for the information of the Board, the progress of affairs at 
this station. 

A sojourn in this quarter of nearly a week has enabled me with confidence to confirm my 
former anticipations as to the great productiveness and importance of this locality as a source 
of food and employment. I believe it to be in all its circumstances scarcely equalled by any 
portion of the coast of Ireland. From Brandon Head to the Durzey Island there is fish 
enough to supply the British Islands ; while upon the shores of that space there is a dense 
and miserable population, not one-fourth employed. The two most important banks are 
those of the Blaskets on the north and the Skellys on the south. It seldom happens that, at 
the same time, the fishing is equally productive in both places ; the first being generally a 
spring and summer fishery, while the other is more often abundant as an autumn fishery ; for 
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the last month there has been an unusually large take by the Dingle boats off the Blaskets. 
It became no less than a glut. Mr. King, the very intelligent and active newly-appointed 
agent at this station, finding that the local supply from the southward continued to be incon- 
siderable, solicited the Board’s permission on the 26th April and 2nd May to visit Dingle, 
with a view to relieving the people of that quarter of a portion of their surplus take, and 
proposed that he should be permitted to take a small place there temporary for the purpose of 
receiving the fish, which, after being cleaned and salted, he proposed to bring back here in 
some of the return boats, for the purpose of having the cure completed. Having received pio 
answer to this suggestion, he expressed to the people on the northern shore his readiness to 
receive their fish at the station ; of which they have availed themselves to such an extent, 
that within the last week he has paid away upwards of 60/., and obtained a very large stock 
ol cod, ling, and haddock. Mr. King has been at work night and day, occasionally relieved 
by the assistance of his indefatigable wife, and it is but fair to say that I never in my life 
have witnessed more ardent zeal or untiring activity than they have evinced. The length of the 
voyage from the northern fishing-ground, the intensity of the heat during the last week, and 
the enormous influx of fish coming in, altogether necessarily operated unfavourably upon its 
quality ; much of it having become discoloured, and nearly the whole of the cod and ling, 
though of enormous size, having been shotten or spawned fish. But the price was so low, 
and so much care has been taken of it in the progress of cure, that I have no doubt of its 
yielding a considerable profit for domestic consumption, its quality being much superior to the 
ordinary run of home-cured fish, though considerably inferior to that which has been produced 
(in very small quantities it is true) at the other stations. If I had felt myself authorized to 
take any step under “ any circumstances, without the direct orders or sanction of the Board,” 
I should certainly have approved of the course proposed by Mr. King, in reference to a 
temporary place at Dingle, while the fishery continued so abundant on the northern side of 
the bay. The Board will have learned from Mr. King, that for some time after his arrival 
here, Mr. Bennett’s establishment having been recruited by some funds from England, was at 
full work, and so long as the money lasted, continued to purchase fish here at high prices. 
The little stimulus given by this movement only increased the supplies at our station, and 
about a third of the fish received was from Port Magee boats, and generally in better order 
than the fish from the north. Our station is now literally overloaded, and nothing but the 
most, considerate arrangement made by Mrs. King in giving up the only room they had for 
their own use could have enabled them to stow away the dried fish. Captain Bennett was 
quite right in saying that for anything like large operations more space and accommodation 
than the two concerns afford would be required. 

Up to this time it will be remembered that Mr. King has had no regular curer ; however, 
when I saw the heavy business likely to be done here, I ventured to write for Mr. Bruce to 
come here at once from Baltimore ; and as Mr. King informs me that he has this morning 
received Mr. Mulvany’s approval of the Dingle project, he proposes when he receives the 
order to leave Mr. Bruce in charge here and proceed to Dingle. 

A considerable increase of activity is quite observable on this harbour, most especially at 
Port Magee; but the great advantage enjoyed by the fishermen on the north shore is to be 
traced to the facility of procuring bait, which abounds in the mussel-beds or banks on the 
north of Dingle Bay. There is immediately opposite to our station a spot most favourably 
circumstanced for the establishment of an artificial mussel-bed, and I have more than once 
urged the expediency of such a formation, quite conscious that it would soon return the 
whole cost. On the first establishment of this station I counted upon a more active spirit of 
practical co-operation on the part of the proprietors and other inhabitants than we have 
experienced. 

BALTIMORE. 

Curing Establishments. 

Return from the Baltimore Station. 

A return received from Captain Lyster in answer to some queries sent to him lately, 
exhibits, in miniature, some interesting results which it may be worth while recording in 
reference to the cure of what is call “rough fish.” 

It appears that from the commencement there have been purchased — 



Fish. 


No.. 




Cost. 


Cured and Dried, 
Produced. 


Sold for. 


Ling. . . 

Cod . . . 

Haddock 
Hake 


93 

29 

616 

1044 


lbs. 

1,069 

442 

2,304 

6,967 


£. s. d. 
1 12 4 
0 9 1 
3 13 7 
7 4 4 


lbs. 

337 

111 

628 

1,167 


£. *. d. 
2 16 2 

0 18 7 

(Sold . . . . 2 4 11 

(Value on hand . 2 16 0 

(Sold .... 1 5 9 
(Value on hand . 12 17 0 


Salt used in C 
stone, at 3 d. 


luring 99‘ 
per stone 


10,782 
1 lbs., or 71 


12 19 4 
0 17 9 


2,243 j 

Heads 


22 18 5 

and oil sold . . 0 16 11 






£ 


13 17 1 




£ 23 15 4 



2 M 2 
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Appendix. 

No. 5 F. 
Return from the 
Baltimore Station. 



Extract from Letter 
of J. Redmond 
Barry to Joseph C. 
Walker, Esq., 
Secretary to the 
.Board of Works. 



From this return it appears — , , , . . , 

1st That 10,782 lbs. gross of green fish weighed from the boat, with garbage, cost 
121 S>. id., or 288i, or s fraction and a farthing per lb. 

2nd. That 10,782 lbs. of green fish, as above, produced of dry fish, 2243 lbs., oi little 

m< 3rd!^That the quantity of salt used in curing this fish was 994 lbs or 71 stone, or about 
10 lbs. to the cwt. of green fish, or about 50 lbs. of salt to the cwt. of dry fish. 

£. 

4th. That the produce of fish sold was . . . • • 

That the produce of heads sold • ••••• 

Value of fish on hand at present, market price of 16s. 6 d. per 
cwt. or 3s. per dozen .•■•••• 



7 5 5 
0 16 11 



Or 30s. per 6 score. 



Cost of fish 

Cost of salt at 3 d. per stone . 



£. s. d. 
12 9 4 
0 17 9 



£ 9 18 3 



Gross profit to cover labour and expense of establishment and interest on capital in stock 
and building, &c. 

I can pledge myself to the accuracy of these results. 

1 J J. Redmond Barry. 

October 29, 1847. 



CASTLETOWN BEREHAVEN. 

Extract from Letter of J. Redmond Barry, dated Castletown Berehaven, May 9, 1848, 
to Joseph C. Walker, Esq., Secretary to the Board of Works. 

Curing Stations. 

This late movement on the part of the Society of Friends seems to be quite suffi- 
cient to justify a continuation of this station for the present, and, at least, during the summer. 
It is true that the business done here is very small indeed. 

£. s . d. 

The total cost of fish purchased was . . . 17 7 11 

The cost of salt used in its cure, 12 cwt., 2 j. .140 

The proportion of labour . . • ■ .10 0 



The produce of fish sold was . 
The value of fish on hand 



4 4 

6 10 



Which would leave a gross profit of 



Salt. 



The total cost and charges of two cargoes of salt 

received here, 203 tons, was .... 250 12 



The sales to this day were 74 tons 15 cwt. • 

2 qrs . 14 lbs 144 6 9 

Value of salt on hand, if sold at present retail price. 200 0 0 



Deduct for cost and charges 



344 6 9 
. 250 12 6 



£ 94 14 3 profit. 



Notwithstanding a loss and allowance for wastage and weighing in small quantity 
27 tons, there will be a profit of nearly 40 per cent, on the salt, and more than 50 per cent. 

^Thufifis clear that, if our operations had not been upon a miniature scale, the concern 
would have yielded an ample return in many, but every one in this country admits that the 
indirect benefits that have resulted from the establishment are considerable. A model has 
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been exhibited of a well-arranged, well-regulated curing establishment, in a country most Appendix, 
primitively deficient in such objects. NoTf 

An article has been produced such as never was seen or understood in this quarter before. Extract from Letter 
The mode of producing this article has been fully and generally explained and has been 0 f J. Redmond 
proved to be simple and easily prasticable. Barry to Joseph C. 

Of the general conduct, demeanour, attention, and ability of Mr. Low, the curer, I can Walker, Esq., 
hardly say too much in praise. The united duties of agent and curer are most unexcep- Eoard o'/Works. 
tionably performed ; and if business should come, I think him quite competent to both 
offices. 



No. 6 F. 

Fisheries — Ireland. 

Instructions for the Curing of Fish, Herrings, Cod, Ling, Hake, &c., by Sir Thomas 

Dick Lauder, Bart., Secretary to the Board of British Fisheries. With Prefatory 

Remarks. Ordered to be published by the Commissioners of Public Works of Ireland, 

for the information of Persons interested in the Fisheries. 

Prefatory Remarks. 

The Board Public of Works, as Commissioners of Fisheries in Ireland, having received 
from Sir Thomas Dick Lauder, Bart, the annexed papers, have directed them to be printed 
and distributed amongst the Fishermen, and other persons interested, with a view to promote 
the establishment of a system of curing, as the most certain basis for the permanent improve- 
ment and extension of the sea fisheries. 

Whilst, the Irish coast abounds with fish, it is a well known fact, that a very great portion 
of the salt or cured fish consumed in Ireland is imported from Scotland, where a spirit of 
trade and enterprise has gradually led to an extensive, distinct, and profitable investment of 
capital, skill, and labour, in the curing of fish. 

•The formation of curing establishments, where judiciously managed, affords a steady daily 
market for the fruits of the fisherman’s labour, and affords extensive employment in the various 
trades connected therewith. 

In the present season of distress and privation arising from the failure of the potato crop, it 
appears to be essentially necessary to call attention to the vast supply of food of nutritious 
quality that surrounds the island, and which a moderate degree of local energy, foresight, and 
enterprise, might readily make available in aid of the pressing wants of the country, whilst 
the result of properly directed exertions would be the permanent improvement of the Fisheries, 
and profitable employment to a large portion of the coast population. 

During this season large quantities of fish taken on the coast, have been lost, or sold at a 
nominal price for manure, from the want of local energy to provide suitable means of curing, 
or even a sufficient supply of salt; and this has taken place in portions of the country where 
it has since been reported that, men have died of starvation. 

The curing of fish is a trade that may advantageously be pursued on a large scale, with a 
considerable investment of capital, or which may be profitably followed in the cabin of the 
fisherman’s family, when properly instructed. 

The preparation, washing, salting, drying, or smoking of the fish, with its subsequent trans- 
mission to market, and its sale, would afford profitable employment to great numbers of women 
and children, as well as men, whilst the offal will sell well as a useful manure, and valuable 
oils in addition may be extracted from the fish. 

The establishment of curing stations, especially for round fish, which may be had almost 
without intermission throughout the year, producing a steady daily market for the fishermen, 
will lead to increased exertion on their part ; and the certain success attendant on perseverance, 
and increased industry, notwithstanding long-established habits, will enable them to procure 
improved tackle, and to adopt improved modes of fishing. The fishermen, when encouraged 
by a fair steady price, will proceed to sea to look for and follow the fish, rather than wait, as 
is too frequently the case at present, for the fish to come to them. 

Where a wholesome and even delicate article of food for home consumption, and for keeping 
during a period of two to four weeks, can be prepared by an hour’s immersion in pickle, and 
a few hours’ drying or smoking, with even turf fuel, the immense loss annually sustained by 
ihe people in many parts of Ireland, from the total neglect of any system of curing, can 
scarcely be calculated. 

In any case, even a small outlay would effect much good, and judiciously managed, be amply 
remunerative ; whilst there can be little doubt, that if the trade be entered upon in an enlarged 
spirit of enterprise and skill, and with sufficient capital, the Irish merchant might soon need 
no other “ official brand” than his own name, to render his cured fish acceptable at the highest 
price in the English or other markets of the world. 

It is hoped that, the many useful observations in the annexed papers may be carefully con- 
sidered and acted upon, as far as practicable, at least by the fishermen themselves, to whom 
the Commissioners present the work with the best wishes for their instruction and improve- 
ment. 

Office of Public Works, Dublin, November 18, 1846. 
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Appendix. Food — Employment. Fish Curing. 

No. 6 F. To correct, as far as may be practicable, by improved methods of curing, the objection 

Instructions for the which exists to highly salted fish as a wholesome dietary in the absence of potatoes, is an object 
Herrings Cod °*' g reat importance in the present emergency. This can be effected with little difficulty. 
Ling, Hake, &’c., either upon a large scale, by persons who might be disposed to embark in fish curing as a 
by Sir Thomas Dick matter of commerce, or by persons whose object would be to obtain a supply merely for 
Lauder, Bart., domestic purposes. 

BoaTtl oT British The m0<l0 “ do P ,el1 in Scotland of preparing haddock in a partially cured state, might. 
Fisheries. under the present circumstances of this country, be applied, with highly valuable results, not 

only to that particular fish but to all other descriptions of round fish. By this method the 
fish is rendered wholesome and palatable with bread or meal ; while the article can be so far 
cured as to preserve it for a week or a month, as circumstances connected with consumption and 
transit to distant places might require. 

If curing upon a large scale be the object, a smoking-house should be prepared, fitted for 
the purpose with suitable racks to hang the fish upon. Ordinary existing buildings, may, with 
little expense, be rendered available, or temporary ones can be erected. 

In Scotland many fishermen prepare the fish not only for their own use, but also for sale, to 
a very large amount, at their own fire-sides, by appropriating a space under their common 
chimneys, where the heat and smoke are applied without, in any way, interfering with the other 
arrangements of their houses ; and in those districts where timber is not to be had, peat or 
turf is used, and answers every puipose. 

The fish, when freed from the intestines, is split, washed, and thoroughly cleaned from all 
impurities ; it is then put into salt for from one hour to four, and smoked and dried from six 
hours to twelve; the degrees of salting and smoking being modified according to the 
size and thickness of the fish and the length of time it may be required to preserve it for con- 
sumption. At Findun in Scotland, from whence the smoked fish called “ Findun Haddock,” 
or “ Finnon Haddy,” as the natives there term it, first emanated, the fishermen use nothing 
but turf in the smoking process ; 300 fish can be prepared at an ordinary sized domestic 
fire-side at the same time. The fire-places and chimneys are of similar construction to those 
of the “ cabins” on the Irish coast; the fish, when cleansed and split, is hung from timber 
rods which are run through it so as to keep it extended ; those rods are placed across the 
space from the wall to the mantle-piece at either side of the hearth, small quantities of damp 
turf being lighted on the floor underneath it, the smoke from which performs its office and 
ascends through the common chimney. 

For a near market, where the fish will be consumed in four or five days, half an hour in 
salt or pickle, and four to six hours’ smoking will be sufficient. To supply the markets of 
Aberdeen and adjacent country, great quantities of .this description of fish are sent from a 
distance as far as 80 miles northwards, upon carts; the degree of cure being regulated to 
preserve it for the time which must elapse before it can be used, viz., an additional half hour 
or more in salt, and two or more hours’ additional smoke as may be required, with reference 
to the state of the weather, distance, from a market, or taste of the consumers. 

The commerce in this description of fish has grown in Scotland to a very large amount ; 
many have embarked in it on a large commercial scale, have erected extensive curing houses 
and purchase the fish from the captors who confine themselves solely to the trade of fishing. 
The process is applicable to the smaller sizes of different descriptions of round fish as well as 
haddock, and might with great advantage be adopted, more particularly in districts where the 
means of transit do not exist for carrying fish to markets in a perfectly fresh state, and where 
a great amount of food is often lost to the immediate inhabitants from the difficulty of pre- 
serving the surplus quantity not required for immediate use. 

The good quality of the fish, when cured, greatly depends upon proper washing and 
cleansing. When a quantity has been provided, in large establishments, one person removes 
the head and intestines, laying aside the liver, which contains oil, the fish is thrown into a tub 
of fresh water; another person takes it from this vessel, lays it on a large board, splits it to 
the tail, and throws it into another tub of pure fresh water; it is taken by a third person from 
this vessal, who, with a brush made of heather or heath, scrubs off all slime and other 
impurities, and throws it into a third vessel of water; it is taken by a fourth person from this 
vessel, laid flat in a vat or tub, shaking salt between each layer of fish ; after remaining in the 
salt, for the time required, it is again washed in fresh water and put upon the rods as before 
described, and hung up for smoking; the fire is not lighted until the water and moisture have 
ceased dropping from it. The time occupied in this preparation is very short, though there 
are four immersions in water ; each fish passes very quickly from each person, and the time 
occupied in the whole process is only a few hours, so that fish taken in the evening can be in a 
market several miles distant on the following day. 

The oil obtained from the livers is a considerable item in the profits, and furnishes light in 
the curing houses when night work may be necessary. 

. Upon the east coast of Scotland, the offal (heads and intestines) is eagerly sought for 
by farmers, who engage it from the fish merchants, and pay 7s. per cart load fo° it for 
manure. 

It is hoped that these simple directions for producing an increased amount of valuable and 
wholesome food, will be acted upon by the fishermen and farmers living near the coast; 
and that traders in maritime towns. Relief Committees, and Local Societies of benevolent 
persons will be induced, under the pressing circumstances arising from the failure of the potato 
crop, and the great diminution of the ordinary supplies of food, to increase the supply and 
relieve the distressed, by promoting this simple and cheap mode of curing fish, and thereby 
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giving, at the same time, a wholesome stimulus to the fisheires, by affording increased employ- 
ment, remunerative prices, and a steady market to the numerous class of persons engaged 'in 
the sea-coast fisheries. 

Office of Public Works, Fishery Department, 

December 18, 1846. 



Directions for Taking and Curing Herrings. 

[Printed and circulated by the Honourable the Commissioners of the Board of British Fisheries.] 

Fresh herrings, when in prime condition, form a cheap, delicate, and nutritious article of 
food, and when promptly and efficiently cured, they become valuable as provision ; but 
their value in these respects must necessarily depend entirely on the condition of the fish 
when caught, and on the degree of promptitude and care which may be exercised in curing 
them. ° 

Herrings, in regard to their condition, may be divided into three classes, viz. maties 

full fish — and spent or shotten fish. Maties are those fish in which the roes and milts are 
perfectly but not largely developed— and it is well to understand, that this is the state of the 
fish in which it is truly in the best condition for food, and when it will be found most delicious 
to eat, as well as most nutritive. Although it does not exhibit whilst in this condition so 
bulky an appearance as it does when it is in that of a full fish, it is in reality much fatter, for 
the bulk of the full fish is deceptively produced by the great enlargement of the roe or milt, 
and this does not take place without a corresponding diminution of the body of the fish. The 
full fish, however, are those which are most sought after in a mercantile point of view, because 
of their larger appearance. The spent or shotten fish having just performed their function of 
spawning, and having been thereby reduced to a miserable, lean, and poor state, are unpa- 
lateable, and more or less unwholesome as food when in a fresh state, and in a still oreater 
degree when cured. The more immediately they are taken after spawning the worse they 
will be, and the longer the time that expires after their performance of that function the less 
unpalateable or unwholesome they will become. But it is always advisable to avoid takino- 
or using them in any way until they shall have had time to be fully recruited after then- 
thorough exhaustion from spawning. 

The different classes of persons directly employed in the trade which produces the article 
of commerce called salted or pickled herrings, are fishermen, fish-curers, gutters, packers, and 
coopers, and if the portion of work which more immediately belongs to each of these classes 
be in any instance improperly performed, the whole value of the article may be so impaired 
as to be rendered altogether unmarketable. Each class, therefore, should perform it duties 
carefully and expertly, so that by the care and attention exercised by all of them towards one 
object, their united exertions may bring the manufactured fish to the highest degree of per- 
fection of which it is capable. If the fishermen are so careless in handling the fish as to injure 
them in any way, the mischief cannot be repaired by curers ; and if curers fail in their part 
the exertions of gutters and packers will avail nothing in making amends for their neglect ; 
a.nd although all these may have done their parts well, if coopers be inattentive to their par- 
ticular duty, the fish, however well cured, may be destroyed. Hence it is necessary to have 
the most vigilant superintendence over all these departments, which, if properly exercised, will 
not much increase the expense of production, whilst it will insure well-cured herrings, and a 
ready market, and likewise raise the character of our British fisheries still higher in foreign 
countries* ° 
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Fishermen. 

It is advisable, in the first place, to consider those things that require to be attended to in 
the capture of the fish. The Dutch mode of taking them, by employing vessels of from 60 to 
90 tons, has many advantages over that of our British fishermen, who use boats only, and 
especially that of enabling the crews to cure their herrings immediately on board, and almost 
before they are well dead. This may be considered as one great cause of the superior flavour 
of Dutch cured fish, as the fish must suffer to a certain extent every moment they remain 
without having salt applied to them. In one point, however, our boats have an advantage 
over the Dutch vessels, that much finer netting can be used in them, the weight of the Dutch 
vessels requiring stronger nets, made of heavier twine, which is not likely to be so successful 
in taking fish as nets made of twine of a finer description. Any general introduction of the 
use of such vessels as are used by the Dutch, however, cannot perhaps be looked for ; but it 
pomted out as a thing most desirable, that the boats employed by our fishermen 
should be as large as possible, to be convenient for rowing in calms. Were well-built, well- 
£Jgg e dj and well-found boats of from 15 to 18 tons more common amongst our fishermen than 
they are, and were these always manned by at least six men and a boy, we should hear of 
fewer lives being lost — and much more might be achieved by hardihood in contending with 
Heavy seas and gales of wind, and thus much more fish might be captured. But this is not 
all for although the fish when caught could not perhaps be cured directly on board of such 
boats, as they are with so much advantage in the Dutch vessels, they could at least be much 
better preserved until landed than they possibly can be in smaller boats. The boat ought to 
e put into perfect order, and properly tarred, and the tar well hardened before the fishing 
season commences, for if the tar happens to have been too recently applied, those fish which 
accidentally touch the skin of the boat, will be contaminated with a taste of tar, and as early 
caught fish are often slightly salted and hurried to market, to obtain high prices as an imme- 
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diate delicacy, if the flavour, or even the smell of tar is perceptible in the pickle or fish of a 
sino-le barrel,' the character of the whole parcel may be injured. It is most essential that all 
boats should be furnished with pumps, th6 occasional working of which, it necessary, will keep 
the boat dry, for nothing is found to be more prejudicial to the fish than their being permitted 
to wash backwards and forwards in a bath of seawater, filling the bottom of the boat, by 
which they have their scales rubbed off by friction, against each other, and they are macerated 
in such a manner as to lose the greater and richer part of their nat ural juices, and to become 
flabby, unsightly, and tasteless; and if in addition to the pump the boat were floored with 
deal boards, perforated with holes large enough to allow any water that might be shipped to 
find its way downwards, it would not only add greatly to the comfort of the crew, but it would 
tend to keep the fish in much better state till they should be landed Bottom, or limber 
boards, foot spars, and walking planks, may be considered as essentials for the preservation of 
the fish. Whenever the fish are landed, the limber boards should be removed, and the whole 
interior of the boat should be properly washed and scrubbed. This should be done daily 
during the fishing season, and thus the glut is much more easily removed, and the boat is ren- 
dered 0 clean, and freed from all taint or smell, before proceeding to sea on each successive 
voyage. Each boat should be provided with a comfortable place forward, for the crew retiring 
occasionally to sleep or to shelter in, covered with a half deck and every man should have a 
comfortable oil-skin canvass coat and trousers and boots ; and if each were to be provided with 
the patent Edinburgh safety cape, invented by Mr. Simpson, or such safety packets as arc now 
furnished to the coast guard, many lives would be saved which would otherwise be lost. As 
every large boat may have a fire on board, coffee in any quantity could be heated for the crew, 
and this would be found on trial to be much comfortable and nourishing drink for them, and 
much more enduring in its effects than any spirituous liquor, and tree from all after bad 

t0 Where large fleets of fishing boats are assembled, it is a common practice for the whole fleet 
to follow the course pursued by the first boat that puts to sea, and to run for the same hshing- 
around. This may be a wise mode of procedure where the certainty of finding a body of fish 
in that particular quarter may have been already ascertained, but when this happens not to 
have been the case, it would be much more advisable for the boats to go in separate courses, 
so as to increase the chance of some of them falling in with the body of fish; and when that 
has been discovered, the other boats of the fleet might afterwards join them, and thus all 
mfoht fish successfully ; whereas by the present practice, if the fish are not encountered by the 
first boat, the whole fleet are likely to be equally disappointed. Under any circumstances, the 
boats should not crowd too much together, but leave sufficient intervals ot room between each 
other, so that the trains of nets may be shot without any risk of one train interfering with or 
getting entangled with another. A good and efficient net ought to be 50 yards long on the 
back Tope, by 14 yards deep : and a good and proper train should contain 26 of these lie s, 
hano-ini in succession from the back rope, thus containing altogether 18,200 square yards, 
stretching over a line of sea of 1,300 yards in length. The swing or net rope should be 
about 120 yards long, so that the whole length of nets and line may stretch along 1420 
vards of sea or about four-fifths of a mile. These nets should be properly tanned; and it 
done with the drug called catechue, or terra japonica, it will be found much better than oak 
bark ; but care must be taken when using it, not to overdo the process, otherwise the meshes 
may become contracted and too much hardened. Sir William Burnet s patent likewise has 
been found extremely good for the preservation of nels. And further, whilst on the subject 
of nels, it may be well that fishermen should know that Messrs. Jamieson of Kilbmue, and 
Mr. Paterson at Musselburgh, have manufactured a particular description ot small twine tor 
nets, which, whilst it is equally strong with the common net, is much less easily seen by the 
fish in the water, and has consequently been found by experiments made by orders ot the 
Board, to be much more successful than the ordinary nets. _ * . , 

The train of nets having been carefully and regularly coiled up in the boat, should, on 
arrival at the fishing ground, be gradually shot out with equal care and attention, and then 
the boat lies with the train attached to it. After the train shall have remained in the wa er for 
such a length of time as may appear necessary for allowing the herrings to mesh, during 
which time°the nets must have been occasionally pulled up a little and examined, so that when 
no likelihood of herrings may appear, the nets may be hauled, the ground shifted, and the 
nets shot elsewhere, and when it is found that the herrings have meshed the train must be 
carefully and not too rapidly hauled up. And now comes a part of the fishing process which 
demands the most serious attention from the fishermen, as the future value of the fish may 
be immensely deteriorated if this part of these instructions be neglected. 1 he whole ot the 
fish should be carefully shaken out from each successive part of the net as it is taken into the 
boat. If this is not done, the herrings are liable to be much jerked about with every pull 
that the net receives whilst in the boat, and so they are stript ot their scales, are bruised, 
torn and broken, and become soft, and more or less tainted, and consequently they are thus, 
even before cure, rendered to a great extent unmarketable; whilst herrings immediately 
shaken from the net in the manner here enjoined, being alive at the lime, fall easily Irom the 
meshes into the bottom of the boat, where they remain in a beautiful state, with every scale 
adhering to them, and continue firm and uninjured until the boat reaches the beach, where 
they are immediately and promptly delivered. To secure attention to this most important 
matter, fish-curers, 'in contracting with fishermen, should make an arrangement that, all 
herrino-s brought to the shore in the nets should be paid for a reduced price; and no indul- 
gence Should be allowed as to this rule, unless in cases where stormy weather may have ren- 
dered it impossible for the fishermen to shake the herrings out of the nets whilst hauling. It 
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becomes the more essential to impress all this the more strongly both on fishermen and curers, 
that the plan of shaking out the herrings from the nets as they are hauled is but too seldom 
followed, and this in defiance of all the means which the Board of Fisheries has taken to <ret 
the proper practice pursued, its Commissioners having, so far back as the 22nd June, 1816, 
issued, through its secretary, an order to its officers to do all in their power to promote the 
adoption of this most important practice ; but notwithstanding all the exertions of the officers, 
it is still very universally neglected. It is earnestly hoped, however, that the fish-curers, to 
whom a mode of correcting the evil has been pointed out as existing in their own hands, will 
now seriously bestir themselves to put. an end to the practice of allowing the herrings to be 
brought ashore in the nets, which so much destroys them even before a single step is taken in 
the process of cure. Another precaution would be highly valuable if it could be adopted. 
If a piece of an old sail were fitted so as to cover the space from the mainmast of the boat 
to the pump, the moment after the herrings were shaken into it from the nets, and made fast 
over each gunnel, so as not to interfere with the management of the boat either in sailino- or 
rowing, the fish would be kept from all risk of suffering from the sun, and if a boat-hook or 
boom were placed fore and aft under it, they would be protected both from rain and sea water 
until ready for delivery. These precautions would not only preserve the fish in prime con- 
dition till the curing process should commence, but the boat’s crew would find their account 
in attending to them, from the great saving of time and labour which would thus be secured 
to them on their landing. Thus a crew which might reach the shore at 6 o’clock, a. m., with 
a large take of herrings, having their nets all shaken, and the fish ready for immediate 
removal, might land, spread their nets, or hang them on the drying poles, and, in ordinary 
circumstances, they might have their fish delivered by 10 o’clock, get themselves washed, and 
take their victuals, and then go to bed and sleep comfortably for four or five hours, after which 
they \yould have ample time to mend their nets, and to carry them down to the boat, so as to 
be ready to proceed to the fishery, full of that strength, vigour, and energy, necessary to 
prosecute it successfully, whilst other fishermen, on the contrary, who have had similar 
success, but who may have hauled their nets without shaking the fish out of them, have all 
this to do after, reaching the harbour, and that with much greater difficulty, for it is often 
found to be so impossible to draw the nets from under the fish, that those on the top require 
to be shovelled to another part of the boat, or landed before all the nets can be got out, the 
effects of all which on fish caught during the hotter months may be easily imagined. But as 
regards the fishermen themselves, from all these difficulties, the day is far spent before the 
fish are delivered and the nets all spread out or hung up, so that before they have reached 
home, washed, and had food, there is no time left for sleep or for mending their nets, and the 
preparation for the ensuing night’s fishery is begun without befitting energy. Such crews, 
too, often arrive so late at the fishing ground from these causes, that they cannot easily find a 
clear berth to shoot their nets in ; and when they do obtain it, no sooner are the nets fairly out 
of the boat, than the men are asleep, or at all events they are so fatigued, from want of rest, 
that they have not courage to haul their nets, so as to change their ground if necessary, and 
to take a second shot, and therefore they thus, too often, return disappointed. 

When the herrings are landed from the boat, they ought to be measured by the legal cran 
measure, and not counted, unless the quantity taken be so small as not to fill a cran measure. 
As it is for the interest of both fishermen and fish-curers that the cran measure should be 
used, as it affords the truest and justest mode of dealing both for buyer and seller, every one 
should unite in putting an end to the practice of reckoning the fish by numbers, as the law is, 
that nothing is to be used but the cran measure, having the brand of the Board of Fisheries 
on it. 

Fish-curers. 

If fish-curers have the desire they ought to have, to compel the men who fish for them to 
handle the herrings with proper care from the time of their capture to that of their delivery, 
they should certainly do their best to set them a good example, by seeing that everythin* is 
done in their own department strictly as it should be. If they leave their herrings after 
delivery in the curing boxes exposed to the sun or rain, it is not very likely that they null have 
much influence in persuading the fishermen to shake the herrings out of their nets as they are 
hauling them, or to take any other necessary precaution for their preservation, seeing that all 
such care would be thrown away if the fish-curer should thus neglect the herrings alter he has 
received them. It is the fish-curer’s business, therefore, to see that the receiving boxes and 
tubs have proper awnings over them, and likewise that the barrels, when packed, are properly 
covered and protected from the sun and rain ; and much of the good or bad character of British 
cured herrings will depend on the attention which may be paid by curers to these injunctions, 
for the neglect of them may, and probably will, give an incurable taint to the fish. The sooner 
salt is applied to the herrings the better, as it secures the adhesion of the scales, so important 
to the after appearance of the fish. For this purpose, salt should be sprinkled over them as 
they are emptied in successive portions from the cran measure into the receiving or guttino- 
box. All herrings should be gutted, cured, and packed, on the day they are caught. If this 
cannot be accomplished, they ought not to be cured as gutted herrings. They may, however, 
be cured as ungutted herrings, or made into red herrings. 

Guttei's. 

Gutting, and packing also, should commence immediately after the first cran is delivered ; 
but this practice is too much neglected, particularly on days when the fishing has been partial, 
or when the state of the tide may have occasioned an irregular delivery. Although a number 
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of gutters are in attendance, they do not begin until such a quantity of fish is delivered as will' 
give constant employment to all. Thus unnecessary delay, exposure, and deterioration of the 
fish takes place ; all which might be obviated on such days, and the parlies satisfied, by dividing 
the payment for the whole number of barrels gutted and packed equally among all. A most 
important matter is, to see that the herrings are properly picked and assorted into maties, full- 
fish, and spent-fish ; and this should be done as the gutting goes on. by having baskets or tubs 
for each particular sort. ; and to prevent all after mistake, the barrels into which these several 
sorts of fish are separately packed, should be immediately and severally marked, by means of 
a marking iron, with respective letters, M , F , or S . 

Great care should be taken by gutters and packers to remove all fish which have lost their 
heads, or which have been broken, bruised, or torn in the bellies, so that they may be packed 
separately. 

Bad gutting, and tearing the bellies of the fish, often arises from the knives being blunt. To 
prevent this, the gutting knives should be collected, and delivered to one of the coopers every 
evening, who should have the particular duty of seeing them all carefully sharpened on a smooth 
stone, and returned to the gutters in the morning. Due attention to this will be likely to pro- 
duce neater gutting ; the bones will be cut and not left exposed ; and the fish will not present 
that ragged appearance which so often disfigures them. Whether the fish are gutted for con- 
tinental sale or for exportation out of Europe, the orifice left at the top of the belly of the fish 
should be as small as possible, and particular attention should be paid that the breast, be not 
laceratpd or torn down, so as to leave the bones exposed. The incision with the knife should 
be made in the throat quite down to the back-bone, and the knife turned round with the hand, 
and drawn upwards under the breast-fins, and not downwards along the belly of the fish, other- 
wise the orifice will be made too large, and the roe or milt will be exposed. 

The fish must be cleared, not only of the gut, but of the liver, stomach, and gills, which last, 
being full of blood, is known to taint the fish in a short time after it is killed; and the incision 
of the knife should be made down to the back-bone, so as to allow the blood to flow freely 
from the great blood-vessel of the fish, which will tend much to the after preservation of the 
herring. 

In order to understand the Dutch manner of gutting herrings, we must suppose that the fish 
is held in the hollow of the left hand, with its belly uppermost, and the head and shoulders 
projecting about an inch before the forefinger and thumb; that the gutting knife is held in the 
right hand, with the forefinger and thumb grasping the blade to within an inch or so of the 
point ; let the knife then be plunged into the throat of the fish at the side next the right hand, 
and thrust down so as to touch the back-bone, and so forced through to the other side, with the 
point a little projecting therefrom, and let the fore-finger then be turned over the head of the 
fish, and placed under the point of the knife, and the flat part of the thumb laid on the breast- 
fins or gip of the fish, and pressed on the broad part of the knife ; the entrails are then to be 
gently started, the gut and gip seized between the knuckles of the fore and middle-fingers, and 
a sudden pull given, by which means the crown-gut, anatomically called the pyloric appendages, 
will be left hanging from the body of the fish, while the gills, fore-fins, heart, liver, &c., will 
fall into the hollow of the hand. This is what is understood to be the mode of gutting practised 
by the Dutch, in which it is necessary to observe that only one pull is required to bring away 
everything that they consider to be necessary, when the operation has been performed in a 
proper manner. In the British method the only difference is, that a second, and sometimes 
even a third and fourth pull are necessary, because the whole of the intestines, including the 
crown-gut, are extracted. It will thus be found, that the breast or belly of the fish is most 
frequently lacerated in the act of removing these parts of the entrails, owing to the gut ters making 
the pull downwards towards the tail of the fish, instead of making it upwards towards the head. 
Curers should therefore give the most particular instructions to their gutters to make the pull 
upwards and not downwards, so as to leave the orifice as small as possible, and to prevent the 
breast of the fish from being torn. That mode of gutting by which the crown-gut is left attached, 
is peculiarly well adapted for the continental market, where it is believed that the crown-gut has 
a powerful influence in improving the flavour of the fish, and where the appearance of the herring 
is held to be greatly injured when it has been by chance removed. 

Packers. 

The packing of the fish should be proceeded with as expeditiously as the gutting, and in fact 
both operations should be carried on at the same time, the usual proportion of persons employed 
being two in gutting and one in packing. The moment the first herrings are gutted, the curing 
process should begin. The proportion of salt to be used must vary according to the season of 
the year and the nature of the fish, as well as the market for which it may be destined. The 
Dutch use one barrel of small Spanish or Portuguese salt for sprinkling eleven barrels of herrings, 
in order that, they may be more conveniently handled, and one barrel of great salt for packing 
seven and a half or eight barrels of herrings for the European market ; and if this quantity 
should be found rather small, an additional plateful of salt is introduced into the middle of the 
cask to supply the deficiency. The calculation for each barrel of herrings may be about five- ' 
sixteenths of a barrel of coarse Spanish salt. It must' be observed, however, that whilst the 
Dutch mode of cure may produce a perishable article of luxury for the table, it is not capable 
of producing that imperishable article of commerce required by British and continental mer- 
chants. But the parties employed in the cure must be the best judges of the quantity of salt 
to be used for the different markets for which the herrings may be intended. It is, moreover, 
difficult to lay down any well-defined rule as to this point, from the circumstance, that there are, 
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Coopers. 

It is the duty of the cooper to see that all his barrels are properly made, and of the legal 
size. It is of the greatest importance that he should ascertain whether they are sufficiently 
tight for containing the original pickle, because there is no after remedy for the evil effects pro- 
duced in the fish by its escape. Barrels should be constructed of well-seasoned wood, and be 
made tight in the bottoms, and seams, and croze, by introducing the broad-leaved water plant 
called the sedge or flag, which would tend to secure the original pickle under all circumstances. 
During the period of the curing, the cooper's first employment in the morning should be to 
examine every barrel packed on the previous day, in order to discover if any of them have lost 
the pickle, so that he may have all such barrels immediately re-packed, salted, and pickled. 
A very common practice is to pour pickle repeatedly into barrels of the previous day’s packing, 
which have thus run dry, without having, in the first place, secured the leak; and' then after- 
wards to use the herrings of such dried barrels for filling up such barrels of herrings as are well 
cured and tight. This is a practice which should never be allowed, as the distribution of these 
dry, and consequently bad herrings amongst the herrings of a number of otherwise well cured 
barrels, has a tendency to destroy the whole. 

As already stated, the cooper in charge should see that the gutters are furnished every morning 
with sharp knives. He should be careful to strew salt among the herrings as they are turned 
into the gutting boxes — give a general but strict attention to the gutters, in order to insure that 
they do their work properly — see that the herrings are properly sorted, and that, all the broken 
and injured fish are removed — take care that the fish are sufficiently and effectually roused. 
Then he should see that every barrel is seasoned with water, and the hoops properly driven 
before they are given to the packers. He should likewise keep his eyes over the packers, to see 
that the tiers of herrings are regularly laid and salted, and that a cover is placed on every 
barrel immediately after it has been completely packed. The cooper should write with red 
keel or black coal the name of the packer on the bottom or quarter of each barrel as it is 
delivered, together with the date of packing, and the letter M, or P, or S, for mixed, full, or 
spent fish, as the case may be. Where this excellent regulation is practised, it is found to be 
a check to bad or imperfect, selection, as well as to bad gutting and irregular salting; and it 
prevents the different descriptions of herrings from being packed up together, when the barrels 
are unheaded in order to be filled up, or for being bung packed. 

After the herrings have been allowed one, two, or, at most, three days to pine, the barrels 
should be filled up with herrings of the same date as to capture and cure, and of the same 
description as those which they contain, care being taken not to pour off - much pickle, or unduly 
to press the fish. The barrels should then be headed up and tightened in the hoops, and laid 
on their sides, and this always under cover, so as to be shaded from the sun’s rays, which are 
seriously injurious to the fish; and they should be rolled half over every second or third day, 

2 N 2 



several qualities and sizes of Liverpool fishing salt, which are of different degrees of strength. 
Many curers use only one kind, whilst others use a mixture, and very frequently both Lisbon 
and Liverpool salt are jointly used for curing the herrings of the same barrel. Thus the 
quantity of salt required for fish free from glut, and early salted under cover, would be quite 
insufficient for fish mixed with glut, and delivered in the afternoon of a sultry or wet day. It 
must be remembered, however, that the use of Spanish or Portuguese salt produce a much better 
cured article than is produced by Liverpool salt. The herrings are then carried to the rousing- 
tubs, where they receive the first part of the cure, called rousing or roiling, that, is, working 
them well to and fro among salt. In performing this operation, the packers should mix a proper 
quantity of salt among the fish as they are emptied into the rousing-tubs, and the herrings 
should be turned over continually, until a proper proportion shall have adhered to each. When 
this has been done, a small quantity of salt should be scattered in the bottom of each barrel, 
and the packer should begin by laying the herrings into the barrel in regular tiers, each tier 
being composed of rows laid across the barrel, taking care to keep the heads of the herrings at 
each end of each row, close to the inside of the staves of the barrel, with their tails inwards, 
and making up the deficiency in the middle of each row by laying herrings in the same line. 
Care should be taken to scatter salt on the heads. The head herrings should then be placed. 
These are laid across the heads of the herrings already forming the tier, and these herrings 
should also receive a sprinkling of salt, which should likewise be thrown into the centre of the 
tier. The second tier must be packed in the same way, taking care that the herrings shall be 
placed directly across those of the first, and so on alternately, the herrings of each successive 
tier crossing those o( that below it. A proportion of salt, should be distributed over each tier, 
St. Ube’s or Lisbon salt being always preferred for this purpose. When the barrel is completed, 
a little additional salt should be put on the top tier. Herrings intended for the Continent 
should be packed on their backs; but for the Irish market they are preferred when packed flat,, 
or more on their sides. The fish in each barrel should be all of the same kind and quality 
throughout. The nefarious practice of packing inferior herrings in the middle of the barrel, 
or superior herrings at the top, is always discovered, sooner or later, to the confusion and loss 
of character of the curer. The barrel should be filled above the chime of the cask, in which 
state they are allowed to stand till the following day, or even longer, when, by the pinino- or 
shrinking of the herrings from the effects of the salt, they fall down so much in the barrel "that 
it requires to be filled up. The moment the barrels are packed they should be properly covered 
over, to prevent the sun’s rays or rain penetrating the fish. All vessels which go to cure on 
open beaches or shores should be provided with old sails, or some other such covering, to pro- 
tect the fish from the sun and rain ; for if spread on the beach without any such protection, 
they will infallibly be spoiled. 
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Appendix. until (hey are bung packed, which part of the process of cure should be performed within fifteen 

days from the date of the capture of the herrings ; and not sooner than that period if it be the 

Instructions for the 0 ^.! RCt °f the curer to obtain the official brand of the Board of British Fisheries at bung packing. 
Curing of Fish, When the pickle has been sufficiently poured ofij a handful of salt, if required, should be thrown 
Herrings, Cod, around the insides of the barrels, and the herrings should be pressed close to the insides of the 
Ling, Hake, &c., casks, and additional fish, of the same description and date of cure, should be packed in until 
by Sir Thomas Dick the barrel is properly filled, after which it should be flagged, headed, blown, and tightened; 
Secretary to the and the curing marks should be scratched on the side. The barrel may then have its pickle 
Board of British poured in, and be finally bunged up. 

Fisheries. 



Ile-packing Herrings. 

For the purpose of preserving the fish in warm climates, and in order to enable them to be 
exported out of Enrope, all herrings must be re-packed ; and before the re-packing commences, 
15 days must have intervened from the date of their capture and first salting. For this 
purpose the herrings must be emptied out of each barrel in which they were originally packed 
into a large tub or box filled with clean pickle, where they are washed and freed from all 
glut; after which they are placed in open baskets, to allow the water to escape, and then 
weighed, when 224 lbs. of fish are allowed to each packer for every barrel. The fish are then 
regularly re-packed into the same barrels, and Liverpool great salt is strewed on each tier as 
packed until the barrel is full; the fish are then dunted, that is, the head is jumped upon by 
the packer, and when the quantity of fish weighed does not fill the barrel, more is added. 
The barrel is then headed, flagged, and tightened ; the quarter of the head end of the barrel 
hooped up, and an iron binding hoop, one inch in breadth, driven on each end ; the chime 
hoops are then nailed, which completes the process of full binding. The barrels are then 
placed in tiers, each bored in the centre of the bulge, filled up with strong pickle made from 
clean salt, and bunged ; and they are then ready lor inspection, official branding, and ship- 
ment to any place out of Europe. 

Herrings are called sea sticks when they are shipped off, soon after being taken and cured, 
so as to be first in the market for early consumption, and so to obtain a high price. When 
barrels containing sea stick herrings are cured on board of vessels cleared out for the fishery, 
or shipped to be carried to other stations, if the lower tiers are not carefully stowed, and the 
barrels well hooped and tightened, they are apt to lose the pickle, and if kept for any length 
of time in this state they will be found on landing to be gilded and tainted. Sufficient 
attention and care will prevent this, and if it be properly guarded against the cure of the 
herrings will be improved by the voyage, as they will be free from undue pressure, and as they 
will be found when opened to be well flooded with pickle. Whether the barrels of herrings 
are prepared for the official brand of the Board of British Fisheries or not, they should be 
kept constantly full of pickle, and where a leak appears, the barrel should be made tight, or 
the fish should be taken from it and re-packed into a sufficient barrel. Barrels should be 
rolled half round weekly until shipment. Herrings must have been cured for 15 days before 
the official brand can be applied for. If the curer wishes to have the brand, he must give 
the officer notice, stating that it is his intention at such a time and place to have so many 
barrels of herrings branded — maties or full fish — as the case may be, and as a matter of 
course the officer attends. In the first place, he sees that the owner’s name, with the place 
where and the year when cured, are branded on the barrels, all of which should be done 
prior to the officer’s appearance. The officer having taken the required declaration of the 
curer, and gauged the barrels, each of which ought to be of a size capable of containing 32 
gallons English wine measure, he proceeds to examine the casks and herrings, causing so 
many thereof to be opened for his inspection, taking out the heads and the bottoms of the 
alternate barrels respectively, so as to satisfy himself that the herrings are in all parts of the 
barrels perfectly what they ought to be before he proceeds to apply the brand to them. 

A cooper should be in constant attendance on board of every vessel during the time 
herrings are shipping, to replace hoops, chimes, or any other damage the barrels may have 
sustained by cartage, and to nail the chime hoops, if not previously done. The master of 
every vessel should be bound to use slings, and not crane hooks, for hoisting the barrels on 
board, and to stow every barrel, bung upwards, without the use of a crow-bar. 

The superiority of Dutch cured herrings arises chiefly from scrupulous attention being 
given to the different directions which have been detailed in this treatise, and in a great degree 
also to Lisbon or Saint Ube’s salt only being used in their cure, as well as to their being 
packed into oak barrels alone, whilst ours are cured with Liverpool salt, and packed into 
barrels made of birch or alder. 

As it is extremely desirable, and very much for the interest of fishermen, and all parties 
concerned in the herring fisheries, that the practice of taking herring fry, or undersized 
herrings, should be put an end to, each fisherman should hold it to be his duty to aid the 
Board of British Fisheries in stopping it. It is chiefly under the pretence of taking sprats 
or garvies that this destructive practice is pursued. It is therefore important that the distin- 
guishing marks of the young herring and the garvie or sprat should be so generally known 
as to be rendered familiar to all. These have been described by Mr. James Wilson, of 
Woodville, the well-known naturalist, in a communication made to the Secretary of the 
Board, from which the following is extracted 

“ 1st. The first character to which I would direct your attention is one which is so distin- 
guishable by touch as well as sight, that it would be quite easy by means of it to divide into 
two separate portions the largest and most intermingled mass of these fishes, even in total 
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darkness. I refer to the jagged or spiny edging which prevails along the lower outline of the 
sprat or garvie, almost all the way from throat to tail. This character is scarcely at all 
perceptible in the true herring. It. is slightly developed in the fry, but soon disappears. It 
seems never absent in the garvie, but grows with its growth, and . presents so stiff a toothing 
along the abdominal line, that if a fish is held not. very tightly by the sides between the finger 
and thumb, and then a finger of the other hand is pressed along that under line from tail to 
throat, the projections will present so much resistance that the fish itself will be moved 
forwards, 

“ 2nd. The eye of the herring is proportionally larger than that, of the garvie, so that if 
you place a young herring beside a garvie of greater size, its eye will nevertheless be larger 
than that of the garvie, and if the fishes are themselves of the same size, the difference of the 
eye will be of course the more perceptible. 

“ 3rd, The third character is less obvious, till attention is called towards it, than the two 
preceding, but it is of equal importance, being not less constant, and discriminative. If you 
observe the position of the dorsal or back fin of the herring, and suppose a line drawn perpen- 
dicularly downwards from its foremost portion where it enters the back, as in the annexed 
figures, you will find that such line will invariably fall in advance of the ventral or belly fin 
beneath it. But if you draw a similar line from the front portion of a garvie’s dorsal fin, it 
will invariably drop behind the insertion of the ventral fin. 

“ 4th. The fourth character of distinction results from or is connected with the character 
just mentioned. There is a shorter space and fewer divisional lines between the pectoral or 
breast fin and the ventral fin in the garvie than in the herring, so that the anterior portion of 
its body is less elongated. 

“ 5th. The divisional plates or segments which occupy the lower space between the pectoral 
and ventral fins are larger in size and fewer in number in the garvie than in the herring, there 
being about 15 in the former and about 20 in the latter. In conformity with this distinction 
in the outer aspect, the number of ribs is different, being considerably smaller in amount in 
the garvie than in the herring. 

“ Many other distinctions of a minuter kind are known to naturalists, but I think the 
preceding will suffice for the object you have in view, viz., that the difference between the 
sprat or garvie and the fry of the true herring may be ascertained with ease and accuracy by 
all who desire to do so. I subjoin an outline sketch of a garvie and a young herring, to show 
the five points above referred to.” 

By order of the Honourable the Commissioners, 

Tuos. Dick Lauder, 

Royal Institution, June 26, 1845. Secretary Board of Fisheries. 

Directions for Curing Cod, Ling, Tush, and Hake. 

[Printed and circulated by the Honourable the Commissioners of the Board of British Fisheries.] 
Before noticing the cure of cod, ling, tusk, and hake, it may be right to mention, that, where 
circumstances afford it, welled smacks should always be employed in the capture of the fish ; 
for the fishermen cannot only better preserve their bait in good condition in such craft, but the 
process of cleaning and salting the fish as they are caught can be carried on in them with the 
greatest convenience and advantage. But whether the fishing be so prosecuted, or by means 
of boats, it is essential — never to allow the lines to remain so long down that the fish may die 
upon them ; and if boats are employed in their capture, they ought to return to the shore 
with the fish as soon as possible after they are caught; and the fish taken on different days 
ought. never to be mixed together. 

As it is an unquestionable fact that two pavcels of fish which are of equal size and quality 
when taken will, from the difference of the cure alone, obtain very different prices in the same 
market, it is obvious that not only the knowledge but the practice of the best mode of curing 
must be of the most essential importance to the individual curers, as well to the country from 
which the article of commerce is to be exported. And surely, when it is understood that it. is 
not extra expense, but only a little additional attention that is necessary, to produce this 
superiority of excellence in the fish cured, and that all the attention required may be easily 
given in the course of the operations of bleeding, cleaning, and drying, by the fishermen or 
their families — it may be hoped that curers or their superintendents will, for their own sakes, 
see that everything necessary be promptly and efficiently done that may insure a ready and 
profitable sale of their fish. 

Perhaps the best process of cure is that practised in Yorkshire, where the object of the 
curers is to produce the finest fish for the Spanish market. As this affords by far the highest 
price for fish, it ought to be the study, as it is obviously the interest, of all fish curers to bring 
their article of commerce to such a degree of perfection as may make sure of this market. 
That this must be well worthy of their best endeavours is best proved by the fact, that the 
curers at Eyemouth, by entering into direct correspondence with some of the principal Spanish 
merchants in London, are now offered, for stamped cod,* what amounts to 3 1. a-ton more 
than they got previously. Any curer, in any quarter, may have an opportunity of opening up 
such a direct correspondence, by application to Mr. Campbell, the chief officer of the Board 
of British Fisheries in London, who will be happy to inform applicants of the names of the 
firms of the different Spanish houses ; but it must be observed, that no attempt to do so need 
be made unless the fish are of such quality as to merit the official stamp,* and that they shall 
have actually received it from the fishery officer of the district. 

* Refers to an official brand used in Scotland. 
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The moment a fish is taken off the hook it should be bled. This may be done by the 
person who is employed in taking it off the hook. The fish must then be headed, split up, 
and gutted ; in doing which the sound should be carefully preserved for cure. The fish should 
then have the bone removed, care being taken that it shall be cut away to within 20 or 22 
joints of the tail, not directly across, but by the splitter pointing the knife towards the tail, and 
cutting the bone through two joints at. once, in a sloping direction, so as to leave the appearance 
of the figure 8. This looks best, and it has this advantage, that the fish are not mangled, as 
they are apt to be when the bone is cut square through one joint. A slight incision should 
be also made along all the adhering part of the bone, to allow any remaining blood to escape, 
and the splitter should then drop his fish into clean water. The fish should then be thoroughly 
washed in the sea from all impurities ; but where this cannot so immediately be accomplished, 
they should be dropped instantly into a large tub or vat full of sea water, where they should 
be carefully washed, and the water should be poured out of it when it gets foul, and fresh 
water supplied. Care must be taken to remove the black skin that adheres to the laps of the 
fish. 

If these operations cannot all be performed on board the fishing craft immediately after cap- 
ture, the fish, upon being taken off the hook and immediately bled, which is absolutely essential, 
should be put into boxes, or some convenience, to keep them from exposure to the air, and 
from being trampled on, which would be extremely hurtful to them. But it may be again 
repeated, that, the more of the above operations that can be performed immediately after 
capture the better. If the salting can be done on board the craft it will be of the greatest 
advantage, as the sooner the fish are in salt after they are taken out of their native element 
the greater is the chance that their cure will be successful. But, whether cured at sea or on 
shore, they ought in no case to be permitted to remain a longer period before being laid in 
salt than 48 hours. 

Some curers think, that instead of laying the fish in salt immediately after they are washed, 
they ought to be left to soak in water for twelve hours, or allowed to remain in a heap for the 
same period, before being salted. This has been done by many, under the impression that it 
will make the fish, when cured in pickle, appear thick and plump at market, and because the 
coating of slime found on the skin, when the fish comes to be repacked or dried, thus becomes 
thicker and easier removed than if the fish were salted from the washer’s hand. But the fact 
is, that the swelling of the fish, and the thick coating of slime, indicate tainting, and it is there- 
fore obvious that when fish remain without salt for twelve hours, the pickle will just so much 
the sooner become sour, so that the fish must be thereby injured. Herrings, though a richer 
fish than cod, are never soaked in water before salting, or allowed to remain for hours without 
salt after being gutted ; the reverse is the universal practice. In the same manner, therefore, 
the sooner that cod, ling, tusk, or hake can be salted after being throughly washed, the better 
will the cure and the quality be, and the less salt will be required. The salting should always 
be carried on in vats, tubs, or troughs, which should have cover. But whether the fish are 
to be so cured, or by that very inferior mode called bulk, they must be regularly laid in 
layers of their backs, one over the other, each layer being carefully spread over with a sufficient 
quantity of salt, 45 or 50 pounds of Liverpool salt per cwt. of dried fish being about, 
sufficient. Where this quantity cannot be given, a day or two longer in salt may be required; 
and if salted in bulk, they will certainly require to remain a few days longer. Over-saltino - is 
frequently practised to increase the weight of fish, but nothing is more fallacious, — not only is 
the sap thus extracted, and the fish made lighter, but as the drying advances, they become 
encrusted with salt, which falls off at every handling, whilst the fish are so much deteriorated 
as to be rejected as salt-burned, or taken at a very reduced price. In Yorkshire, where the 
mode of cure is such as to produce the most perfect article, the whole of the fish are salted in 
tubs or vats, three days being generally allowed them to remain in salt ; and one ton of salt is 
allowed to cure three tons of fish, — but if the fish are large, more salt will be required than if 
they are smaller. This is a difficult matter to manage where the climate is damp, for if the 
season happens to be wet, and the fish do not receive a sufficient quantity of salt, they will soon 
get mited. The knowledge of their having taken in a sufficient quantity of salt so as to be 
enough cured in that respect, or whether (hey are yet too soft, must be obtained by the grip of 
the hand of an experienced curer before they are taken out of the pickle. If the fish be salted 
when fresh off the hook, they will take in no more salt than will perfectly cure them, however 
much may be given them ; but if they are not fresh, by giving them too much salt they will 
get salt-burned. 

After the fish are drawn from the vats, they should be well washed, and the pickle brushed 
out in the sea, or in sea water, and then they must be built up in a long pile on a stony beach, 
taking care that each fish is placed in a sloping direction, that is to say, with its head higher 
than its tail, so as to allow the salt water to be well dripped out of them. They may remain 
in this slate for a day or two before they are laid out for the purpose of drying. 

By far the best mode of drying the fish is that practised in Yorkshire, and all fish-curers 
are earnestly recommended to adopt it, as nothing will so certainly tend to ensure their fish to 
taking in the Spanish market, which will amply repay them for any trifling additional expense 
to which they may be put at first by making a proper provision for it. The Yorkshire curers use 
flakes of wood, raised on posts three feet high, of such length as may be found most convenient, 
and about four feet wide. These are constructed at top with a platfoi'm of cross-bars, placed 
six inches asunder, on which the fish are to be laid. The greatest possible advantage is derived 
from these flakes, and it is the earnest desire of the Board of Fisheries to see them brought 
into universal use among fish-curers, as they are far superior to any stony beach whatsoever, 
howsoever favourable for the purpose. The great advantage of the flake is, that it preserves 
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the fish clean, and, owing to the current of air passing underneath, the drying process goes on Appendix. 

simulianeously below as well as above; and it prevents all chance of the fish beincr sun-burnt, 

blistered, or scalded, when first laid out, as frequently happens when they are placed on a hot j { 6 F ' 

stony beach on a warm day. But when a stony beach is to be used, the' greatest care should Caring ofFis” 16 
be taken not to lay the fish down when the stones are too warm from the heat of the sun, Herrings, Cod,’ 
otherwise they will certainly get sun-burned, and no subsequent care will be successful in curing Bing, flake, &e., 
them properly. In all cases, whether the flake or the beach be used, great care must be taken l ,y Sir Thomas Dick 
not to expose the fish to a powerful sun for the first few days, and that, they be not dried too Secretary tothe 
hastily, otherwise they will heat, become brittle, and loose from the skin, and appear as half Board of British 
roasted, and so be unsaleable. At first they should be laid on their backs ; but towards ni<*ht Fisheries, 
they should be laid back upwards, in small heaps or clamps, which ought to be increased in 
size as the fish get harder ; and during the process of drying, the fish may be laid with their 
back or belly upwards alternately, as occasion may point out. As they acquire firmness, fre- 
quent turning is advantageous ; and as the heaps become enlarged, stones or weights may be 
placed on them to facilitate pressing, which imparts to them a smooth and compact surface. 

When the fish are about half dried or so, it will then be easy to tell whether they have got too 
much salt, and if so, the skin side should be laid up to the sun during the heat of the day for 
future drying, which will draw the salt from the surface of the fish side, and tend to make them 
appear of a fine greenish colour. When the fish are gathered together in heaps in the evening, 
they should be carefully covered with matting or canvass during the night, as well as when 
damp weather prevents their being laid out. After a fortnight's drying, the fish should be 
put into a pack, or steeple, for the purpose of sweating, and they ought to be allowed to remain 
in that state for twelve days, carefully covered, after which they should be laid out to dry for 
a week, and then, alter sweating them a second time for four or six days, two or three more 
days of drying should be sufficient, to complete them. But of course this must all depend on 
the state of the weather ; and according as that may be favourable or otherwise, the whole 
time employed in curing them may average from six to eight weeks. The pining and sweating 
of the fish is a most important part of the cure, and must be extremely well attended to, for if 
not properly sweated before they are housed, they will soon get mited, slimed, discoloured, and 
unsaleable. Fish prepared for the Spanish market require to be lightly salted, quite trans- 
parent, and of a pure greenish colour, and very hard dried. After the fish are properly 
sweated, pined, and finished, they should be housed, but never in a warm day, or warm from 
the beach or flakes; they should always be cellared in a cool state, either in the evening or 
morning, and with this precaution, and always provided that they have been properly pined 
and sweated, they will keep for a long time without being slimed or mited, care being taken 
to have the air excluded from them by proper covers, and by their being put into a tight cellar 
or warehouse. Many of the Yorkshire curers, when packing their fish in their stores, after 
being fully dried, lay a small quantity of clean straw between each layer of fish. This tends 
to draw the surplus salt from the surface of the fish, prevents them from getting slimy or 
mited, and very much improves their colour. 

When fish caught in winter are to remain in salt until the drying season arrives, a little 
additional salt is necessary, and if laid in bulk, they should be carefully covered with matting 
or canvas to ensure cleanliness, and to prevent them from getting discoloured. 

When the fish are to be cured in pickle, they may remain the same time salted in vats, 
before being repacked into barrels. On removal they should be carefully scrubbed and w-ashed 
with clean water, and the slime well scraped off with a knife from the skin and back fins. The 
fish may be then repacked in barrels, with clean salt, and prepared for market. The number 
of fish in each barrel should be scratched on the side of it. For curing and repacking for the 
home market, 84 lbs. of salt’per barrel is sufficient, but 1 12 lbs. will be required for fish intended 
for exportation. 



By order of the Honourable the Commissioners, 

Thomas Djck Lauder, 

Secretary to the Board of British Fisheries. 

Royal Institution., June 26, 1843. 



Directions for Curing Cod, Ling, Tusk, and Hake, Wet, or in Pickle. Directions for 

This is a mode of curing which produces a valuable article of merchandize — very useful in Jj' ur j n £ 
household economy, and its wider extension becomes a most desirable object in promoting the Wet'orln Pickfe 
interests of tl*e British Fisheries. The most approved mode of conducting this description of 
cure is as follows : — 

The fish having been properly split,, scrubbed, and washed, should be salted in large tubs, 
or square boxes, capable of retaining the pickle, and properly covered from the sun and rain. 

After being 48 hours in salt, they may be washed in clean fresh water, and the skin of each 
fish must be well scrubbed with a small heather scrubber, or a hand brush, which is some- 
times used for the purpose. Having been perfectly cleared of slime, and well rinsed in cold 
fresh water, they are laid in a heap and allowed to drip, and are then repacked into barrels 
with clean salt. In performing this process, the skin side of the fish is kept, next to the bottom 
of the barrel, and they are regularly packed up with a proper quantity of salt on each layer,' 
keeping them as flat as possible, and close to the sides of the barrel. The fish should be col- ■ 
lected, and assorted into three or four sizes, and each size should be packed in different barrels. 1 

If the fish have been firmly packed, and the barrels allowed to stand on end one night 
properly covered before being tightened, it will not be necessary to jump upon them. The 
uppermost or top fish in the barrel is then placed with the skin upwards, and salt is strewed' 
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on it. The barrels must then be flagged and tightened, laid down, tiered, bored on the side, 
and filled up with pickle, which should always be made from clean salt, and it should be 
skimmed when necessary, as any impurity in the pickle injures the whiteness of the fish. 

The number and kind of fish contained in each barrel must then be scratched on t he side, 
with the date of repacking, and if the casks and fish are found on inspection to be in all 
respects agreeable to law, and to the Board’s regulations, the barrels may then be officially 
branded. 

By order of the Honourable the Commisssioners; 

Thomas Dick Lauder, 

Secretary to the Board of British Fisheries. 

Royal Institution, June 26, 1845. 



Irish Sea- Coast 
Fisheries. 



Irish Sea- Coast Fisheries. 

Food— Employment — Fish-curing. 

The Commissioners of Public Works having deputed Mr. Ffennell, one of their In- 
spectors of Fisheries, to visit the Curing Establishments in Scotland, and to make himself 
acquainted with the several modes of curing fish of various descriptions adopted there, and par- 
ticularly those practised by the fishermen in their own dwellings, they publish for the informa- 
tion of persons living near the coast, the accompanying instructions prepared by Mr. Ffennell. 

To correct, as far as may be practicable, by improved methods of curing, the objection 
which exists to highly salted fish as a wholesome dietary in the absence of potatoes, is an object 
of great, importance in the present emergency. This can be effected with little difficulty, either 
upon a large scale, by persons who might be disposed to embark in fish-curing as a matter of 
commerce, or by persons whose object would be to obtain a supply merely for domestic pur- 
poses. 

The mode adopted in Scotland of preparing haddock in a partially cured state, might, under 
the present circumstances of this country, be applied, with highly valuable results, not only 
to that particular fish, but to all other descriptions of round fish. By this method the fish is 
rendered wholesome and palatable with bread or meal ; while t he article can be so far cured as 
to preserve it for a week or a month, as circumstances connected with consumption and transit 
to distant places might require. 

If curino- upon a large scale be the object, a smoking house should be prepared, fitted for 
the purpose with suitable racks to hang the fish upon. Ordinary existing buildings may, with 
little expense, be rendered available, or temporary ones can be erected. 

In Scotland many fishermen prepare the fish not only for their own use, but also for sale, to 
a very large amount, at their own fire-sides, by appropriating a space under their common 
chimneys, where the heat and smoke are applied without, in any way, interfering with the other 
arrangements of their houses ; and in those districts where timber is not to be had, peat or turf 
is used, and answers every purpose. 

The fish, when freed from the intestines, is split, washed, and thoroughly cleansed from all im- 
purities ; it is then put into salt for from one hour to four, and smoked and dried from six hours 
to twelve ; the degrees of salting and smoking being modified according to the size and thick- 
ness of the fish, and the length of time it may be required to preserve it for consumption. At 
Findon in Scotland, whence the smoked fish called ‘‘ Fiudon Haddock,” or “ Finnan Haddy,” 
(as the natives there term it,) first emanated, the fishermen use nothing but turf in the smoking 
process. Three hundred fish can be prepared at an ordinary sized domestic fire-side at the 
same time. The fire-places and chimneys are of similar construction to those of the ‘‘ cabins” 
on the Irish coast. The head of the fish having been removed, and the fish cleansed and split, 
it is hung from timber rods, which are passed across the upper or widest part so as to keep it 
extended ; those rods are then placed across the space from the wall to the mantle-piece, at 
either side of the hearth, and small quantities of damp turf being lighted on the floor under- 
neath it, the smoke performs its office and ascends through the common chimney. 

For a near market, where the fish will be consumed in about four or five days, half-an-hour 
in salt or pickle, and four to six hours’ smoking will be sufficient. To supply the markets of 
Aberdeen and the adjacent country, great quantities of this description of fish are sent upon 
carts so great a distance as 80 miles northwards ; the degree of cure being regulated to pre- 
serve it for the time which must elapse before it. can be used, viz., an additional half hour or 
more in salt, and two or more hours’ additional smoke as may be required, regard being had 
to the state of the weather, the distance from a market, and the taste of the cpnsumers. 

The commerce in this description of fish has grown in Scotland to a very great amount ; 
many have embarked in if. on a large commercial scale, have erected extensive curing houses, 
and purchase the fish from the captors, who confine themselves solely to the trade of 
fishing. The process is applicable to the smaller sizes of different descriptions of round fish as 
well as haddock, and might with great advantage be adopted, more particularly in districts 
where the means of transit do not exist for carrying fish to markets in a perfectly fresh state, 
and where a great amount of food is often lost to the immediate inhabitants from the difficulty 
of preserving the surplus quantity not required for immediate use. 

The good quality of the fish, when cured, greatly depends upon proper washing and 
cleansing. When a quantity has been provided, in large establishments, one person removes 
the head and intestines, and laying aside the liver, which contains oil, the fish is thrown 
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into a tub of fresh water ; another person takes it from this vessel, lays it on a large board, splits 
it to the tail, and throws it into another tub of pure fresh water : it is taken by a third person 
from this vessel, who, with a brush made of heather or heath, scrubs off all slime and other 
impurities, and throws it into a third vessel of water ; it is taken by a fourth person from this 
vessel, and laid flat in a vat or tub, salt being shaken between each layer of fish ; after remaining 
in the salt for the time required, it is again washed in fresh water, put upon the rods as before 
described, and hung up for smoking; the fire is not lighted until the water and moisture have 
ceased dropping from it. 

The time occupied in this preparation is very short, though there are four immersions in 
water ; the fish pass very quickly from each person, and the time consumed in the whole process 
is only a few hours ; so that fish taken in the evening can be in a market several miles distant on 
the following day. 

The oil obtained from the livers is a considerable item in the profits, and furnishes light in 
the curing houses when night-work may be necessary. 

Upon the east coast of Scotland the offal (heads and intestines) are eagerly sought for by 
farmers, who engage it from the fish merchants, and pay 7 s. per cart load for it for manure. 

It is hoped that these simple directions for producing an increased amount of valuable and 
wholesome food, will be acted upon by the fishermen and farmers living near the coast ; and 
that traders in maritime towns, relief committees, and local societies of benevolent persons, will 
be induced, under the pressing circumstances arising from the failure of the potato crop, and 
the great diminution of the ordinary supplies of food, to increase the supply and relieve the 
distressed, by promoting this simple and cheap mode of curing fish, and thereby giving, at the 
same time, a wholesome stimulus to the fisheries, by affording increased employment, remune- 
rative prices, and a steady market, to the numerous class of persons engaged in the sea-coast 
fisheries. 

Office of Public Works, Fishery Department, 

December 28, 1846. 



(No. 7 F.) 

Description of Bait for Sea Fisheries, and Remarks on the various Kinds suited to the 
Fisheries of the Coast of Ireland, by Henry Eeles Roderick, Esq. 

Prefatory Remarks. 

The Board of Public Works, as Commissioners of Fisheries in Ireland, having received 
from its author a paper containing “a description of, and remarks on, the various kinds of bait 
suited to the Fisheries of the coast of Ireland,’’ at a moment when great complaints are made 
of the scarcity of that article, in several localities favourably circumstanced for fishing, have 
availed themselves of Mr. Roderick’s permission to publish copious extracts for general circu- 
lation on the coast. It is much to be deplored that, notwithstanding the great facility with 
which artificial bait beds may be constructed in several places where the want of bait is most 
felt, in no single instance has that statute been availed of, which enables “ the owners or occu- 
piers of any land bordering on the sea, or any estuary, with the permission of the Commis- 
sioners, to form bait beds between high-water and low-water mark, and in all such other places 
adjacent to their respective portions of land as shall be suitable for the purpose, and to hold 
them as private property, and to exercise an exclusive control ever them, so long as they shall 
be owners or occupiers of such land.” — 5th and 6th Victoria, cap. 106, sec. 13. 

P is hoped that the information contained in Mr. Roderick’s paper will afford additional 
facilities in promoting this most essential object for the advancement of the coast fisheries of 
Ireland, and that persons interested in that important, branch of industry will have reason to 
feel as grateful as the Commissioners do to the intelligent author of this interesting communi- 
cation. 

Office of Public Works, Department of Fisheries, 

March 23, 1847. 
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Bait for Sea Fisheries. 

The line fisheries of every country depend on bait. No matter how well the vessel or boat 
may be found as to building, materials, or gear, fully equipped with every other thino-, and a 
good and willing crew, what are all these without bait ? 

Fishermen, in general, are under the baneful influence of ignorance and prejudice: and my 
object is to break down those impediments to improvement. Every person remembers the 
prejudice against the introduction of Scotch iron ploughs and carts, but it was made to give 
way. I shall give a few instances of the fatal prejudice and ignorance as regards bait. & In 
many districts the shell fish mussel abounds, and yet it is not used. In other places the shell 
fish buckey (whelk) is found in plenty, yet it is despised, or its use and value unknown. In 
other districts, the soft shelled-crab is sought after with avidity ; but in other places it is looked 
upon with an evil eye. On part of the Mayo coast, called the Port-Terlin district, cod 
abounds ; and though whelks, a good bait for cod, are to be had in abundance inBlacksod Bay 
near it, it is not obtained or used there, or at Blacksod Bay. Now these baits are first-rate 
for the capture of fish ; and surely if they be effective in one place they would be so in another. 
In places I know of, they only go to fish when they can obtain sprats and herrings ; and though 
there is plenty of other bait around them, and within their reach, yet they will not even try 
them ; and what are the ruinous consequences ? — Poverty and semi-starvation. Myriads of 
fish would be taken if the bait that is within their reach was used. 

2 O 
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Lugs. 

The lug is a worm varying in length, from a small length to eight inches, and these are as 
thick as one’s finger. Some are blackish in colour, and such are taken in slob or mud in the 
estuaries on the sea-coast ; others are of a reddish brown, and got in sand or strands : both 
mud and strand lugs are taken when the tide is out. Their retreat is easily discovered, as 
there is over their holes, as over earth-worms in gardens, a small circular mound of slob or 
sand similar to the “ cast ” over the earth-worm, and appears to be, as implied by the word 
cast, what the worm (lug) voids. They lie at various depths, but generally about 12 or 
18 inches deep : and are got by driving a spade down in the mud or strand about three inches 
from the side of the east, and turning up the spade full on the surface, from which the lug is 
picked gently and deposited in some flat vessel containing wet sand or slob, in which it will 
keep fresh for some days. They are most excellent bait, and generally used on the coast Of 
many counties in Ireland with complete success ; but, as is the case with other bait, refused or 
neglected from ignorance or prejudice in many places. This bait has one peculiarity, it 
abouuds in the sands and slob of estuaries, and on the sands of the sea-coast, and is to be had 
at all seasons, which is not the case with other bait. 

It is said to be failing near Dublin, from too great a gathering of it most probably. The 
only district I recollect its not being used in for cod and ling (though it is for all other kinds of 
round fish), is at Guidore in the county Donegal (at least so it is reported) ; in other parts of 
which county all kinds of bait has been tried for sole, and none successful but the lug. It 
appears that sole and plaice are taken by the hook as quite a common occurrence. 

The lug bait is used successfully for cod, ling, haddock, bream, fluke, and all flat fish, 
tamlin, cod, codling, whiting, sole, and it is said, for conger. — Try it for everything. 



Sand Eel. 

A very wood bait. It is usually got on the strands of the sea-coast, at low water spring- 
tides (the lower the better), by digging in the sand, and by means chiefly of reaping hooks 
drawn quickly through the sand, the teeth bringing the eel up. It abounds in some places 
and is easily obtained ; but scarce in others. It is used much for food, and is a remarkable 
dry fish when broiled. It pierces through the sand very rapidly. It is used as bait in some 
places, and in some rejected, and will take turbot, cod, ling, pollock, and flat fish. 

Whelks ( also called Buckey and Cowliom ) . 

This is a most useful, substantial, and tough bait. It stays on the hook well. It is a shell- 
fish about three inches long, the shell winding spirally from the oval mouth to the top, where 
it ends in a point. Whelks are taken in baskets of various shapes, such as those termed 
lobster pots, baited inside with broken fish or fish heads, and set both in shallow and deep water. 
They abound in the skerries off Wicklow, and in many other places. They can be preserved 
fresh for a considerable time by immersion in salt water, particularly if fed. They are used to 
catch cod, ling, haddock, turbot, glassen, and I believe may be generally used for all kinds of 
fish — round particularly. 

Scallops. 

Are used for bait sometimes, but are soft and more fitted for food. In many places 
they are easily procured, and are too well known to need description. In the County 
Down they are used more for bait than food. They abound on the county Mayo coast, but are 
not used in general. Though I cannot say I am as partial to them (being very soft) as some 
other bait, yet I advise a trial of them, which is the true test. They are used to catch 
haddock, flat fish, cod, &c. Try them. 

There is a small sized scallop called the red-tongued clusheen, found in Clew Bay and on 
other parts of the coasts of Mayo and Galway, particularly good for haddock. 

Worms (Eartli). 

Earth-worms are partially used. In parts of Donegal and Galway they use them for sea 
fishing, and in estuaries of harbours they may be found useful in taking fluke (flounders), when 
better bait, cannot be had. They have captured several kinds of flat fish, fluke particularly, 
and may be tried more generally ; a few large ones could easily be taken to sea. 

Mussels. 

These are an admirable bait. It is quite needless to describe them, as they, unlike the 
whelks (cowhorn and buckey), bear the same name everywhere. The small ones are found 
attached firmly in bunces to rocks, that uncover with the tide, but afterwards contrive to get 
off to deep water, where they like to lie, and where they grow to a tolerable size — say three 
inches in length. They are put on the hook entire, after having been removed from the shell 
by a blunt knife, the point of which is introduced a short way in, and by a dexterous turn 
(learned after a little practice) run round the edge of the shell, loosening the fish from it without 
cutting it. They are rather soft (but a tempter), and like crab and other bait of like nature, 
may be secured to the hook by winding a bit of grey thread round it, to keep it on : this econo- 
mizes bait (a very necessary thing sometimes), and makes one bait last to catch two or more 
fish. In hand-line fishing it is not very troublesome to tie on. Mussels lie generally in deep 
water, in tide rivers, loughs, &c„ and are taken by dredging. They abound in some places 
in part of the county Down, though in parts of it they are rejected as bait, yet largely used in 
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other parts of the same county — plenty at Belfast and in Loch Foyle, they are little used as 
bait or food, though in a few hours a cartful may be taken. They are nice food raw or 
boiled, but the “ beard ” ought to be extracted, as the roots from the sugarloon. There is a 
fine bank at Guibarra and Lockris bar, in the county Donegal, though in some parts of it not 
used. They abound at Cullinamore, within four miles of Sligo — in Lacken, in Mayo, they 
are abundant, but little used ; and none at Ballycastle or Donkeehan, in the same county. At 
Killeries, in the county Galway, they are plenty, but little used ; and in other parts of the 
county Galway they are abundant. In Kerry they are the general bait, and brought 13 miles 
from Castlemaine, and sell at Is. a firkin. They are in great abundance in the river Kenmare 
and in the river Maine. There are none at Berehaven, though plenty at Castlemniue (for 
shame !) near to each other. Why not make bait beds ? Such is their value as bait, that 
they have been imported from Wales at considerable expense ; and the flourishing state of the 
fishery at Collieston, in Aberdeenshire, is owing principally to mussel bait. I wish the persons 
prejudiced against this bait to read this particularly, and whoever will not use it from prejudice, 
deserves to be without fish. Mussels take ling, bream, cod, whiting, tamlin (young cod), rock 
cod, gurnet, mackerel, haddock, and are a general bait for all kinds of fish. 

Herrings and Sprats. 

These fish are so universally used for bait, and so much known and approved of, that I 
have very few observations to make on them. They are very excellent bait : but I have 
frequently witnessed, and personally proved the superiority of mussels, and a bait by no 
means well known, and of which I shall write by and by — namely, soft-shelled crab, called in 
some places pill crabs. The fresher (like all bait) herrings and sprats are, the better ; but in 
summer and warm days, it is almost impossible to keep them from becoming soft, and there- 
fore difficult to keep on the hook, when they are easily sucked off (as I have seen), by 
fish, without snapping or swallowing the hook. To remedy this, they should be got as fresh 
as possible, and fine salt shaken over them freely, and then mixed up between the hands 
gently, so as to let the salt get impartially to, all, and then covered over to deep the sun off ; 
when pickle forms, drain it away. By this treatment the fish firms without discolouring, and 
retains in degree its bright appearance, and in scarcity of bait may be used two or three days; 
but none is equal to the fresh bait. (Do not throw the heads, sometimes cut off — of which I 
approve — or the tails overboard until you are done fishing, or any broken fish. I have wit- 
nessed bad results from doing so.) They are a general bait for all kinds of fish, particularly 
for hake and turbot, blocken, cod, ling, whiting, gurnet, mackerel, all flat fish, &e. 

Snails. 

Garden snails are used in the county of Down and county of Cork ; partially for bream, I 
have found them to answer. At first they are soft, but they harden in the water. Amongst 
other baits they would have little chance ; at best they are but a substitute for better : how- 
ever they ought to get a fair trial. They are approved of by some as bait for bream. 

Limpods or Limpets 

Are shell-fish with a round mouthed shell tapering to a point ; they are generally small, 
seldom I believe exceeding one or one and a half inch diameter at the mouth. They are 
found firmly attached to the rocks when the tide recedes, like a snail to a stone, but much 
more difficult to remove ; the point of a knife, however, introduced between the shell and the 
rock, soon dislodges them. They are a very tough bait, and may be used raw (best) or 
boiled. They can be kept quite fresh in salt water a considerable time. I cannot say they 
are by any means a favourite bait with me, but never mind that. Try them, try them : try 
everything in the shape of bait likely to answer. They are used only partially in Ireland, in 
the county of Clare and counties of Down and Antrim, and catch bream, cod, rock cod, 
haddock, and, it is said, conger. 

Razor Fish. 

This is a shell-fish, and rare in most places. The two shells, about 10 or 12 inches long, 
are concave inside and joined by a strong muscular hinge at the back ; the shell highly po- 
lished by nature inside, and covered on the outside with a thin mottled skin or coat, easily 
peeled off. The fish is white, firm, and pleasant to eat, either raw or boiled. The shell is 
brittle and easily broken, and liable to cut, from which it is presumed it takes its English 
name. It is, compared with others, a tough bait, and well calculated to stand the hook. The 
Razor Fish is found on strands at low tides, and as they keep very far out, it is at the lowest 
veer of a spring tide they are taken most. They are taken by a barbed piece of iron (a hake 
hook straightened would do), attached to an iron spit or rod, and darted down in the hole over 
them which betrays their haunt. The shell when closed, forms an oval at each end (the fish 
between them), and the barbed iron slides into the fish, and by the barb they are brought up. 
They are bait for cod, turbot, ling, conger, haddock, and may be tried for other fish. They 
abound on the coast of Clare, where they are also used for making a most delicious and nutri- 
tious soup, particularly near Ballyvaughan. 

Conger Eel, 

A good bait for some fish. It is a rich fish, and eat in most places, but thrown away in others. 
“ O prejudice and ignorance !” Such as like the sport of sea-fishing for amusement, and those 
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Soft Shelled Crab {called Pill Crab). 

What water is to the lips of the traveller in the desert, or turbot to an alderman, such is the 
soft crab to most kinds of fish. It is unquestionably, for in-shore and estuaries particularly, 
the very best bait we have. I am not prejudiced. I write from experience and conviction, and 
if I had no other kind of bait to write of, I should consider it my duty as a Christian wishing 
well to my fellow man, to do so on this, and to endeavour to publish it to the remotest shore of 
Ireland. I have seen it tested with the favourites — herrings, sprats, and mussels (good bait 
no doubt) — and the soft crab invariably proved the best. So convinced am I (an old stager 
at the work, and having kept every boat that can be named almost in use in these countries 
from a yacht to a punt, and an Indian bark canoe besides, my opinion may perchance have 
weight) of the superiority of this bait that I would sooner have it than any other. In the 
very harbour of the city I now write in (Cork), I endeavoured to get idle men to try this bait 
which abounds there, but in vain. The observations, “ Who ever heard of that bait ?” “ Wish’a, 
we’ed be a long time looking for a meal of fish with that bait,” and similar remarks were 
made, and prejudice and ignorance met me on my path. Plenty of bait, plenty of fish, but 
no exertion. This was long before the potato blight. One very great advantage of this bait 
over others, in the procuring, is that it can be got without boat or dredge, or basket or net, and 
gathered when no other bait, such as mussels, herrings, or sprats, can be got at. These crabs 
are found under sea-weeds attached to rocks, over which the tide flows and ebbs, both in 
harbours and on the sea coast, and up the small streams called pills, which flow through the 
sands and slobs when the tide is out, and in the little holes under the banks of those little pills. 
The finest I ever saw were on the shore of the sea coast, outside harbours, and I particularly 
mention this for two reasons: First, to confess that I was thirty years of my life under the 
influence of prejudice relative to them. I believed what I was told by fishermen, from my 
boyhood up, that these crabs could only be found in harbours, but that the sea coast was too 
wild for them. It was only in the year 1842, I discovered that they were found on the sea 
coast. As strolling along the coast, a favourite custom, one day I stopped at a little cove and 
there saw a boy with a small basket full of large (compared to harbour ones) soft crabs. No 
man but a practical fisherman can tell the delight I felt at the removal of the veil of prejudice 
from my eyes, and the ignorant fisherman may yet profit through these pages by that occur- 
rence. Secondly, the discovery that they were to be had on the sea coast, outside harbours, 
enables me in this way to acquaint unbelieving fishermen with the fact. These crabs appear 
to me to be the crab in process of hardening the shell after having cast the old one, which 
crabs do when young more than once. If found under the oar or sea-weed, which they 
generally are, by turning over the weed, one end of which is fast to the rock, each soft 
crab is enclosed by the small claws of a larger (generally red-coloured) crab with a hard shell, 
as if to protect it from the rocks, or fish perhaps. The care-taking crab folds its small claws 
round the soft one, and is most true to its trust ; for he will not relinquish his charge without 
making battle, and biting the fingers if he can (as I well know) of any person presuming to 



seeking it for profit, will readily excuse me for my observations being a little lengthened on 
this subtle and insidious enemy to fishermen — the plunderer of their bait generally with im- 
punity, the tangler of their lines, and the tormentor and disturber of their peacelul vocation. 
It is the robber of the high seas, and can steal the bait off the hook with a facility and safety 
possessed by no other fish that I know of; but they are caught for all that. They sometimes 
run to the length of six and seven and up to eight feet long, but the general length is about 
four feet six inches long. It is a singular fact, that at the “ Giant’s Stairs,” at Monkstown in 
the Cove of Cork, several miles from the sea, that there have been larger conger eels taken 
than on the coast. It is invariably found on rocky bottoms, and seldom on sandy — never, I 
believe, beyond a few stray ones. It. will eat any bait sometimes (like the pike), and is a keen 
marine surgeon, for it amputates the body from the head (leaving that on the hook) of a 
herring or sprat with surprising and vexatious dexterity. And here, for the benefit of fisher- 
men, I shall state what may be of use to them to know : — Fishing in my yacht one night, I 
was pestered, and every other person in the boat, by one of those sea highway robbers ; he 
nipped off our herrings and sprats at the throat from our hake hooks, and often repeated the 
dose; but to do him justice, he kindly left us the heads, not for love, but to avoid the hook; 
he was then well fed, not voraciously hungry, and merely seeking his “ desert.” Our fishing 
was stopped, and none knew how to get rid of the devil. Necessity created a thought, and I 
took out my hook-box, got some brass wire, bent it to a small strong hook, and put a loop at 
the other end, which I passed over the barb of my hake hook, and let the small hook, covered 
with a little bait, hang down amongst the sprats, and passed the hake hook thus baited, over 
the gunwale as usual. The conger was on the alert for the fresh fish bit, and made his nip 
again, but “ caught a Tartar ” in liis bite, as he took the small hook, which fastened :n him, 
and he soon made his entrde on board, without a footman to announce him, amidst a shout for 
his capture. We soon plied our bats (a short stick used to strike large fish on the forehead to 
still them to get the hook out) to his skull ; and though congers are very tenacious of life, his 
was soon ended, and the beauty of his countenance destroyed for ever — his own mother would 
not have known him. “Well, sir,” said an old dry fellow on board, “you’re a match for the 
devil after that.” We were over sandy bottom at the time, and there was but one conger about 
us, so we had quiet fishing the rest of the night. This lesson is a useful one, and will be of 
service to those fishermen who may read this. I believe the conger to be what the Irish term 
“ strong food,” and it is nutritious. As bait it is used to catch cod, turbot, ling, and most 
kinds of round fish beside. 
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rob him of his adopted. It is not very easy sometimes to oblige him to yield. The captured 
soft crab is generally quiescent, with its small claws tidily folded across its body, and offers no 
resistance. The embryo shell skin is not always soft, hardening by degrees as it comes to 
perfection; therefore, some hard-shelled crabs are not to be rejected, and their being fit for 
bail is known on twisting a joint of a small leg so as to destroy the union with the next joint, 
and then if the shell comes freely off, leaving its fishy contents behind attached to the leg, it is 
a bait crab. If the shell cannot be taken away without the fish, the crab will not answer for 
bait. These crabs can be easily kept alive for days in some wet sea-weed in a cool place. 
This is very convenient, as this bait can be preserved fresh (a very desirable thing). Crabs 
take cod, haddock, whiting, bream, ling, fluke, flounder, plaice, tamlin (young cod), rock cod, 
gurnet, and may be tried generally. These I know they will capture. 

Shrimps. 

Shrimps are seldom used, though the grey or small shrimp is easily procured in its season, 
by means of small bag-nets drawn along the shore in a couple of feet of water, trawl fashion. 
In this way, with a kind of a beam trawl, I have taken numbers, by wading along, and draw- 
ing the net after me with a slight line, keeping a fair distance from the trawl. I have tried 
them repeatedly, but not with success even in a single instance. I tried them raw, and never 
did it occur to me until this moment that boiled and divested of the shell they may do. I 
think it singular I did not succeed with them, for this reason, I was always in the habit (a 
habit I advise the practice of) of examining the stomachs of various kinds of fish, to ascertain 
their food. I scarcely ever opened any fish, particularly flat fish, that I did not find small 
shrimps or soft crabs in them. I often baited with these (shrimps), but in vain, and I think 
this very remarkable when soft crab is so successful. 

In the county Antrim they do use them for flat fish. Try them. 

Fresh-water Eel 

(So called, but found in tide rivers also) 

Needs no description. It is the best bait for black and whiting pollock in floating that I know 
of. For this purpose one is obtained about the size of one’s little finger in thickness. The 
head is cut off - , and the skin of the upper part of the eel is stripped down off the fish nearly 
half-way its length, and the skinless part thus exposed is cut off. The skin of the upper part 
is drawn down over the remaining half of the fish, to the butt only of the tail, therefore what 
was only the inside of the skin before becomes outside now. The hook is then introduced, so 
as to pass the barb through the portion of the body where the other part was cut off, and bring 
the barb and bent part of the hook through the vent or navel of the eel, so as to let the barb 
free to catch ; thus the shank of the hook attached to the line is concealed in the body. A 
little of the skin is then drawn up to where the line (or link) is attached to the hook, and 
neatly tied, so as to cover the stump where the body was severed. By attention to this, one 
eel will catch many fish. A person, however, ought to have several baits ready, for one is very 
apt to lose their hook, by the fish on hooking himself striking downwards to the rocks, where 
the link gives way. They are good bait for pollock as stated, and take turbot and other 
fish. They are not generally used, except for these, but I give the oft repeated advice, “ Try 
them.” 

Gurnard ( Gurnet ) 

Is a good bait. Both red and grey are used, and if bait be scarce, they may be, like most 
fish, cut into small pieces as bait for other fish, and for gurnet also. To place on a hake- 
hook, take a small grey gurnet, or red, and cut off the head. (Never throw the heads or tails 
or refuse of fish over board where you fish till you are done fishing). Then. cut the belly part 
of the fish off from the back part, and down to the vent, and spread it, and place it on the hook 
with the inside part outwards, and the skin part towards the barb. They are bait for hake, 
and answer for general substitute bait. 

Sugarloons. 

I am not aware they have any other name, so I shall describe them under that ; if they 
have, fishermen will soon know what I mean. 

They are a large, full, good bait, an oval-shaped shell fish, hinged at the back, which 
connects the. two shells. They are found in mud or slob strand, on the tide receding, and 
their haunt is known by a small pool of water, in which is a hole down in the slob, and about 
a foot or more below lies the prey. They are usually taken by persons going out in the slob, 
and forcing their hand down at the side of the hole till they feel the shell, and catch it under- 
neath. Care should be taken that they do not nip or cut the fingers. They may be pre- 
served alive, like other shell-fish, for a considerable time. They are good bait for cod, haddock, 
whiting, bream, ling, &c. &c. 

Whiting, or Whiten. 

These are a very nice fish, corned particularly ; they are excellent bait for whiting, cod, 
ling, and, I believe, good bait for all kinds of round fish. 

Mackerel 

Is used for bait ; and a small piece of itself cut from the belly (a strip of it), or near the tail. 
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is a good bait for floating even for itself. The belly part (like gurnet) is good bait for hake 
or ling. A boiled mackerel comes nearest in flavour to salmon of any sea fish. It may be 
used for bait for turbot, cod, ling, conger, haddock, mackerel, &c. 

Feathers, Flies ( Artificial ), and Scarlet Cloth 

Are successfully used in catching mackarel and scad, at certain seasons, when they close the 
rocks, and they sometimes take freely ; flies will take pollock. 

Besides the baits alluded to in the foregoing pages, there are others which necessity have 
made people use : ling, cut small veal for turbot ; cut chicken, cod’s melt, and even candles 
have been used on a pinch ; but not having used any of them, I cannot give an opinion : but 
my advice is, to try everything likely to succeed, and use that with which you prove most 
successful. 



Fishing Gear. — Hooks , • Lines, Leads, Nets, $fc., fyc. 

Under this head I will offer a few observations. Use the smallest hook that will do your 
business, and cover your hook well with bait, but always take care that the barb has fair play 
to secure its hold in the fish biting at it. I have often fished very successfully for hake with 
a hook half the usual size. Fishing lines ought to be made of the best hemp, and not too 
thick, which some are ; and all lines should be boiled, and then barked in weak ooze, but 
never oiled, which will rot them. Your leads must be proportioned to the tide you fish in, 
aad to the thickness of your line ; but the leads generally used for hake will answer for 
smaller fish too ; but far out to see, the leads must be heavier. Any observation I make, I 
must remark, applies to lead mounted so as to have about half a fathom “ bownausle” attached 
to the bottom link of the lead, and to this attached, to go on and off, about half a fathom of 
smaller line, which I call a “ leg,” and to this leg is attached the hake, cod, or ling hook. 
These legs ought to be encircled by brass wire (tempered by being made just red hot and let 
cool), wound up then about six inches from the top of the hook, where the leg is attached, and 
this will effectually prevent hake or conger cutting the line, a thing which often happens when 
not wired. When using the lead for fishing for small fish, the leg and hake hook is removed 
of course, and the small nausle-lines and hooks put on. These links are of various lengths, 
according to the whim of the fisherman, and every individual will have his own way. My 
own opinion is, that hooks too near the lead is not the tiling; but the length must be regulated 
by the number fishing in a boat. Where there is plenty of room between your neighbour’s 
lead and yours, longer couples or links may be used ; but when closer together, shorter links 
must answer. In the steerman’s seat a man has ample room to use long links, and it was in 
such berth I saw the good effect of them. A friend of mine and myself used to go to sea 
frequently fishing, and he used always have the steersman’s or after-birth in the boat. I gene- 
rally sat on the thwart and used the usual links (couples) in length, and of the finest nausel 
(very small line) I could procure. He used Ardass, finer still, and at the end of each link 
three pieces of salmon gut (used by salmon fishers, called Indian weed, and sold at the tackle 
shops) twisted together, and about a foot long, fastened to the ardass, and tied on to Li- 
merick hooks. These hooks had a very slight appearance, but, on the whole, the thing 
looked neat and decidedly “ fishy.” The links of ardass from the lead were near two 
fathoms long. How often have I looked with surprise to see him bring in a stubborn fish, 
a large red gurnet, or mackerel, or skad, by this slender gear; but his triumph was com- 
plete. He generally went out in fine weather and such clear water that few sea fishermen 
would put out their lines ; and I, with what I thought very fine gear, could scarcely touch 
a fish, while he was pulling them in in pairs. I was struck with the superiority of 
fine gear, and the certainty of killing with it in the clearest water, when the usual 
methods failed. I saw him one very fine day kill a very fine basket of small fish con- 
sisting of twelve different kinds, gurnet, mackerel, &c., when the rest of us in the boat 
only touched a few gurnet. Reader, I do assure you I profited by the lesson, and I am 
sure so will you. In rough weather, or night perhaps, my gear would answer as well if 
not better ; but in fine weather it was comparatively useless. Need I say that I use fine gear 
and long links when I can. Since that I have often head people dispute about the proper 
method of cutting a sprat for bait for small fish, but this successful gentleman cut his sprat 
right across from belly to back in what I would, till then, have called clumsy junks, but my 
prejudice gave way. I have used brass wire (bent to the hook) about a foot and a half or 
less long attached to the end of the nausle with complete success ; one hook only to each 
line, instead of two, to prevent tangling ; but in lifting in a heavy bream one night, I caught 
tile link short near to the fish’s mouth, and the wire was very near cutting the inside of my 
fingers to the bone ; it did cut slightly. I do, however, recommend its use ; the stiffening 
must be taken out by reddening it merely (don’t burn it), and when cool it may be put 
in a hitch knot on the shank of a hook quite pliable. The greatest objection I see to its 
use is, that it would be difficult to fish with more than one small hook to each line. 
The shape of leads vary in different places, and in some are used of shape like the half of an 
egg cut in two in the length. This lead is easily pulled up, and goes down without disturbing 
the water much. Nets, as well as lines, ought to be boiled and barked. In England they bark 
net once a fortnight, and they last for years, in some cases six or eight years. Fishing lines 
ought never be washed in fresh water, as is a foolish custom with some. Calico, made into 
any form you please, and oiled over, will be found a very desirable body cover ; at sea it is 
light, resists wet, and prevents cold wind reaching the skin : half quantity of boiled, and half 
of raw linseed oil, warmed only, and laid on with a brush (a paint brush will answer). The. 
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calico, prepared thus, is not to be dried by the fire, or in the sun, but in the shade, and by a 
current of wind. The coast guards prepare the calico pliable and soft so as not to crease and 
cut, and without it they could not stand bad weather. Besides the conger eel, there are two 
great annoyances to fishermen, the one, the small crab, which steals the bait, and prevents 
fish touching it ; the other, the star fish, which clings round the bait, and does likewise. The 
only remedy I know of is, to keep the bait a little off the ground. 

Cork, March 15, 1847. Henry Eeles Roderick. 



Helvick Head Fish-Curing Station. 



Appendix. 



No. 7 F. 

Description of B it 
for Sea Fisheries 
and Remarks on 
the various kinds 
suited to the 
Fisheries of the 
Coast of Ireland, 
by Henry Eeles 
Roderick, E3q. 



Dungarvan, April 4, 1848. 

I have just returned from a visit to this establishment. It is situated about six miles 
from Dungarvan, on the estate of the Lord Stuart de Deoies. 

In the course of last season, the inhabitants of the district on the south-west shore of the Bay 
of Dungarvan, in the parish of Ring, suffered more than in any other part of this country ; they 
were chiefly fishermen occupying small portions of potato land. The Rev. Mr. Alcock, curate 
of the parish, has published an interesting account of this community, and of the efforts made 
to relieve them during the season of distress ; but of all the plans that have been adopted, 
nothing is so likely to establish a permanent benefit as the establishment of a fish-curing con- 
cern, very near the little harbour of Grandison, by Lord Stuart, who has let it to experienced 
Scotch fish-curers, he having furnished timber and other materials, and paid for the labour 
attending the work. 

The curing and smoking-houses are chiefly built of timber, and covered with tiles. The 
smoking-house is 32 feet long, by 14 feet wide, and 20 feet high. It is divided into three com- 
partments of 12 x 12 and 8 feet; the three, at full work, being capable of smoking 100 barrels 
of herrings. In addition to this, they have another small smoking-house about 10 feet square, 
which they use for preparing small quantities. They burn no turf, nothing but timber — 
hardwood of any kind — ash, elm, oak, or alder. They have prepared, since they commenced, 
a considerable quantity of small haddocks, for which they find a ready demand in the Water- 
ford, Liverpool, and London markets. They also smoke very large-sized haddocks, not less 
than 6 or 7 lbs. each, which sell readily in London. They have cured some herrings, which 
also sold well in Liverpool and in Bristol. 

The haddocks they pack in American flour-barrels when smoked, the quantity about 1£ per 
cent. ; and when pickled, they pack it in old herring-barrels re-coopered by themselves. They 
employ females exclusively in all the process ; when at full work, they employ 20 to 30 women, 
to whom they pay 1 d. per hour. They sometimes earn Is. to Is. 3d. per day. 

This project promises most prosperously. Crows’-point, Ballinagaul, where the Board 
have resolved upon building a pier, is within pistol-shot of the curing-yard. 

I saw the Rev. Mr. Alcock, and found him quite enthusiastic about promoting the fisheries; 
he seems an excellent man. The energies of the people are quite recovered ; not an idle man 
was to be seen — all at sea , or in the Jields. 

J. R. B. 
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State of the Registry of Fishing Vessels on the Coast of Ireland, to January 1, ]848, pursuant to 5th and 6th 

Registering Officers, the Number of Maritime Parishes, 



NAME OF 




District 

Letter. 


Registering Officer. 


1st Class 

Employed in Fisheries, 
up to 1st January, 1846. 


2nd Class 

Employed in Fisheries, 
up to 1st January, 1846. 








Men. 




Boats. 






Dublin . • . 


From tlie Whip of Water, near Raheny, 
to the Breaches, Wicklow. 


A. 


Captain Neame . . 


» 


271 


55 


172 


759 


27 


Gorey . . . 


From the Breaches to the Sluice, Wexford 


B. 


Captain Syer . . 


194 


1,071 




54 


319 




Wexford . . 


From the Sluice, Wexford, to the East 
Bank of Bannow Ferry. 


D. 


Captain Douglass . 


45 


165 


4 


316 


1,534 


13 


Waterford . . 


From the East Bank of Bannow Ferry to 
Ballyvoile Head. 


E. 


Captain Clifford. 


57 


204 


21 


333 


1,342 


41 


Youghal . . 


From Ballyvoile Head to the East side of 
Ballywilliam Cove. 


G. 


Lieutenant Bagehot. 


116 


666 


26 


570 


2,568 


58 


c™ • • ■ 


From the East side of Ballywilliam Cove 
to Flat Head. 


H. 


Captain De Courcey 


115 


575 


96 


739 


2,950 


320 


• • 


From Flat Head to the East side of Inchy 
Bridge. 


J. 


Captain Triscott. . 


94 


545 


35 


819 


4,445 


36 


Skibbereen . . 


From the East side of Inchv Bridge to 
White Horse Head. 


K. 


Lieutenant Boileau . 


77 


560 


12 


1,552 


7,500 


250 


Castletown . . 


From White Horse Head to Innishcrky . 


L. 


Lieutenant Hunger- 


51 


199 


2 


1,490 


7,344 


125 


Valencia . . 


From Innisherky to the Bridge at Castle- 


M. 


Lieutenant Quadling 


4 


15 




707 


3,983 


192 


Dingle . . . 


From this Bridge to the Custom House, 
Blennerville. 




Lieutenant Sterne . 


30 


15*0 




450 


3,600 


30 


Listowel • . 


From the Custom House, Blennerville, to 
Tarbert Island. 


0. 


Lieutenant Laurence 
and Mr. Dexter. 


73 




2 


174 


711 


1 


Miltown Malbay 


From Tarbert Island to Black Head . . 


P. 


Captain Pascoe . . 


56 


177 


1 


620 


2,211 


4 


Galway . . . 


From Black Head to Mace Head . . . 


R. 


Captain Kemble. . 


747 


3,815 


66 


1,124 


4,077 




Clifden . . • 


From Mace Head to Ruanna Point . 


S. 


Captain Stolt . 


207 


828 




1,116 


4,464 




Westport . . 


From Ruanna Point to Achil Head . . 


T. 


Captain Nugent. . 


37 


140 


2 


480 


1,956 


12 


Belmullet . • 


From Achil Head to Butter Point . . 


V. 


Lieutenant Dawson . 


4 


19 




498 


2,207 


7 


Killala . . . 


From Butter Point to Ballina Bridge. . 


w. 


Lieutenant Henri . 


2 


8 




402 


2,412 


17 


Sligo . . . 


From Ballina Bridge to Abbey Point. . 


X. 


Lieutenant Hamilton 


13 


60 


1 


462 


2,608 


55 


Killybegs . . 


From Abbey Point to the South Point of 


Y. 


Lieutenant Blythe . 


15 


44 


6 


782 


4,068 


489 


Dunfanaghy • 


From the South Point of Gweebarra Bar 
to the Hawk’s Nest, Inch Island, 


Z. 


Lieutenant M'Gladery 








1,563 


6,090 


243 


Came • . . 


From the Hawk’s Nest to Magiiligan 
Point. 


AA. 


Lieutenant Penfold . 


30 


99 


1 


612 


2,707 


17 


Ballycastle • . 


From Magiiligan Point to the Mountain 
Stream South of Drumnasloe. 


BB. 


Captain Holland 


3 


11 




452 


1,519 


16 


Carrickfergus . 


From the above Stream to Bar’s Port . . 


DD. 


Captain Bowie . . 


17 


48 


5 


345 


941 


80 


Donaghadee 


From Bar's Port to Owenalecky . . . 


EE. 


Captain Harston 


88 


377 


17 


936 


2,904 


94 


Newcastle . . 


From Owenalecky to Warrenpoint . . 


GG. 


Captain Fisher . . 


102 


521 


47 


316 


1,538 


32 


Dundalk . . 


From Warrenpoint to Bally water . . 


HH. 


Captain Postle . . 


23 


151 


7 


282 


1,328 


20 


Swords . . . 


From Ballywater to the Whip of Water 
near Raheny. 


JJ. 


Lieutenant Irwin . 


99 


588 


101 


146 


558 


76 








Total . . 


2,371 


11,665 


510 


17,512 


78,643 


2,255 
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Victoria, cap. 106 ; showing the Increase or Decrease in the different Districts since January, 1846, from the Returns of the 
Extent of Maritime Boundaries, and the Population of each District. 
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Appendix. 

No. 8 F. 

Slate of the Regis- 
try of Fishing Ves- 
sels on the Coast 
of Ireland, to 
January 1848, 
pursuant to 5th and 
6th Victoria, cap; 
106. 



State of the Registry of Fishing Vessels on the Coast of Ireland, to the 1st of January, 1848 — 
continued. 



NAME OF 
DISTRICT. 


District 

Letter. 


Substance of Observations made by Inspecting Commanders of Coast Guard 
and other Registering Officers, up to the 1st January, 1848. 


Dublin . . . 


A. 


No change in the general condition of this district. Fishing much the same as last year. 
Some improvement in salmon fishing; bag nets and lines have been introduced. No 
conflicts whatever. Habits of the fishermen peaceable and orderly. 


Gorey . . . 


B. 


Condition of the fishing establishment much worse than in the year of 1844. More pro 
ductive take of fish on the whole. No improvement in salmon fisheries. No new modes 
of capture adopted. No curing establishment formed. No complaints in this district; 
Habits of fishermen orderly and peaceable. 


Wexford . . 


D. 


Boats and gear in a very bad state. Fishermen greatly distressed. Captures of fish much 
less productive, except oysters, which have been more abundant. Decrease in the salmon 
fisheries. Coercive measures required to put down night poaching. Bag nets are still 
in use. No curing, establishment has been formed. Fishermen peaceable and well- 
disposed. 


Waterford . . 


E. 


Boats improved, but the gear in'very bad order. Take of fish greater than in preceding 
years. Salmon fisheries not improved. No curing establishment formed. Conflicts of 
less frequent occurrence. Habits orderly and peaceable. There is much want of a pier 
in the neighbourhood of Tramore, ihe operations of the Public Works having completely 
destroyed the former place of safety for the boats. 


Youghal 


G. 


Boats and gear in very bad order. An average take of fish. No improvements in the 
salmon fisheries. Bag nets used with some success. A curing establishment has been 
formed at Helvick Head. No conflicts. Habits of the fishermen peaceable and orderly. 


c™ • • • 


H. 


Decrease in the fishing establishment in this district. Take of fish less productive. Bag 
nets used with success. Curing establishment formed near Crosshaven. No conflicts. 
Habits orderly and peaceable. 


Kinsale . . . 


J. 


No improvement in the boats and gear since 1844. Take of fish, particularly herrings, 
exceeded that of many years. Salmon fishing has improved generally. Bag nets have 
been introduced, but not with much success. No conflicts have taken place. Habits 
orderly and peaceable. 


Skibbereen . . 


K. 


Boats old and in want of repair. Fish more abundant, but not so much of it captured. No 
improvements in the mode of fishing. Two curing establishments have been formed, one 
at Baltimore, the other at Glandore, but not attended with as much success as was antici- 
pated. No conflicts whatever. Habits peaceable and orderly. 


Castletown . . 


L. 


General condition of the fishery establishment greatly deteriorated. Take of fish much 
less productive. No improvement in the salmon fisheries ; nor has any new mode of 
fishing been introduced. One curing station has been formed. No conflicts. Habits 
peaceable and orderly. 


Valencia 


M. 


Boats and gear at curing station in good order, but throughout the rest of the district in a 
wretched condition. Take of fish more productive than in former years. No improve- 
ment in the salmon fisheries. A curing establishment formed here, and a quantity of 
fish cured. Less conflicts this year. Fishermen in general peaceable. . 


Dingle . . . 


N. 


The general condition of the fishing establishment not so good as in 1844. The last year 
less productive than the preceding, chiefly owing to the bad stale of the weather. No 
improvement in salmon fisheries. No curing establishments have been formed. No 
conflicts. The fishermen well conducted and peaceable. 


Listowel . . 


0. 


Boats and gear in a worse condition than in 1844. The year of 1847 the best for fishing 
for many years. Salmon fishing on the decline. One bag net introduced, but with poor 
success" salmon being so scarce. No conflicts whatever. Fishermen orderly and 
peaceable. 


Miltown Malbay 


P. | 


Boats and gear the same as in 1844. Take of fish less productive. The salmon fisheries 
not improved. Flv and bag nets have been introduced within the last two years. Three 
curing establishments have been formed at Glin. No conflicts whatever. Habits orderly 
and peaceable. 


Galway • . . 


R. 


General condition of fishing establishment worse than in 1844. An increased take of fish. 
Salmon fishery rather improved. Bag nets used with moderate success. No curing 
establishment "formed. Conflicts of less frequent occurrence. Habits in general peace- 
able and orderly. 


Clifden . . . 


S. 


A great falling off in the fishing establishment. The capture of fish less productive, being 
almost abandoned. Salmon fishery' very unproductive. Some bag and stake nets have 
been introduced, but it is thought they will not pay. No curing establishment formed. 
No conflicts whatever. 


Westport . . 


T. 


General condition of the fishing establishment on the decrease. Take of fish much less 
productive. Salmon fishery very bad. Bag nets used off the coast of Achill almost 
failures. No curing establishments formed. No conflicts whatever. Habits peaceable 
and orderly. 


Belmullet . . 


V. 


No improvement in the fishing establishment. An average take of fish in this district. 
No improvement in the salmon fisheries. No curing establishment formed, with the 
exception of that established by the Government at Belmullet. No conflicts. Habits 
peaceable and orderly. 


Kilalla . . . 


W. 


General condition of the fishing establishment worse than the preceding year. Take of 
fish less productive. Bag nets have been used at Kilcummin wiih success. No curing 
establishment formed. No conflicts whatever. Habits peaceable and orderly. 


Sligo 


X. 


The general condition of the fishing establishment much deteriorated and reduced com- 
pared with 1844. Take of fish much less productive. Salmon fishery unproductive. No 
new mode of fishing. No curing establishment has been formed. No conflicts. Habits 
orderly and peaceable. 
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State of the Registry of Fishing Vessels on : the Coast of Ireland, to the 1st of January, 1848 — 
continued. 



NAME OF 
DISTRICT. 


District 

Letter. 


Substance of Observations made by Inspecting Commanders of Coast Guard 
aud other Registering Officers, up to the 1st January, 1848. 


Killybegs . . 


Y. 


No report from this officer, therefore we have been obliged to insert the establishment as 
returned in 1847. 


Dunfanaghy . 


Z. 


Boats, gear, &c. in general in a bad condition. The fish are generally in abundance, blit 
the modes of capture not improved. No improvement in the salmon fishery. No curing 
establishments have been formed. No corflicts whatever. Habits orderly aud peaceable. 


Came . . . 


AA. 


Fishing establishment in a worse condition than in 1844. Take of fish less productive, the 
winter having been more stormy thou the last. Salmon fisheries not improved. No 
curing establishments formed. No conflicts have occurred this year. Habits orderly 
and peaceable. 


Ballycastle . . 


BB. 


Condition of the fishing establishment not improved. No increase in the take of fish. 
Great increase in the salmon fishery. No new mode of fishing has been introduced. ' A 
small quantity of fish cured at Portrush for the Scotch market. No conflicts whatever. 
Habits orderly and peaceable. 


Carrickfergus . 


DD. 


Condition of the fishing establishment same as in the preceding year. Take of fish pro- 
ductive. Improvement in the salmon fisheries. No curing establishment formed. No 
conflicts whatever. Habits peaceable and orderly. 


Donaghadee 


EE. 


General condition of the fishing establishment not improved. An average take of fish. No 
curing establishment formed. No conflicts whatever. Habits peaceable and orderly. 


Newcastle . 


GG. 


General condition of the fishing establishment much worse. Take of fish less productive. 
No curing establishment formed. No conflicts whatever. Habits peaceable and orderly. 


Dundalk . . 


HH. 


Boats and gear in a bad condition. Take of herrings more abundant. Salmon not so plen- 
tiful. Bag nets have not been made use of. No curing establishment has been formed. 
Conflicts of less frequent occurrence. Habits orderly and peaceable. 


Swords . . 


JJ. 


Improvement of the fishing establishment in this district. An average take of fish. No 
curing establishment. No conflicts whatever. Habits peaceable and orderly. 



No. 9 F. 



Abstract of Bye-Laws framed by the Commissioners of Fisheries, and approved of by his 
Excellency the Lord- Lieutenant in Council. 



Place affected by Bye-Law. 


Date of Law. 


Nature of Law. 


Dublin Bay .... 


10 Oct., 1842 


Prohibiting the use of trawl nets at all times within a straight 
line from the Baily Lighthouse at Howth to the rocks 
called the “ Mugglins,” thence to the southern point of 
Dalkey Island, and thence across Dalkey Sound towards 
the signal station on Killiney Hall. 


Galway Bay .... 


22 Mar., 1843 


Prohibiting the use of trawl nets, within a straight line from 
Barna Pier, on the north to Gleninagh Castle, on the 
south side of the bay. 


Lough Swilly .... 


27 June, 1844 


Prohibiting the use of trawl nets within a straight line from 
Knockalla battery, on the west to Linsford church on the 
east side of the Lough. 


River Bandon and its tri- 
butaries. 


22 April, 1846 


Prohibiting the use of the instrument commonly called the 
Strokeall, at all times and seasons. 


River Galway, Loughs 
Corrib, and Mask, and 
its tributaries. 


24 July, 1846 


Ditto ditto. 



2 P 2 



Appendix. 

No. 3 F. 

State of the Regis- 
try of Fishing Ves- 
sels on the Coast 
of Ireland, to 
January 18-18, 
pursuant to 3th and 
6th Victoria, cap. 
106. 



No. 9 F. 
Abstract of Bye- 
Laws framed by the 
Commissioners of 
Fisheries, and 
approved of by His 
Excellency the Lord 
Lieutenant in 
Council. 
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Appendix. No. 10 F. 

No. io F. Schedule of Permissions granted to Parties to plant or form Artificial Oyster-beds. 

Schedule of Per- ' 



missions granted to 

SSS&SS?" 

Oyster-beds. 


Name and Residence of 
Party to- whom Permission 
has been granted. 


Date of 


Description of Locality where Permission has been granted. 


Mayo . 


William Henry Carter, 
Esq., Castlemartin. 


5 Nov., 1846. 


19a. 1r. Up. on the shore between high and lowest 
water-mark of spring tides, round the half-tide rock, 
called “ Carrick-a-phadda,” and on as much of the 
strip or rock of shore as lies between high and lowest 
water-mark of spring tides, said rock of Carrick-a- 
phadda being situate in Trawmore Bay, west of the 
townlands of Corclough and Tourglass, barony of 
Erris. 




Mr. Luke Lyons, : 
Binghamstown. 


7 Dec., 1846 . 


17a. on so much of the shore or strand between high 
and lowest water-mark of spring tides as is contained 
between the point of Saleenrevagh, of Mauravarty, 
and a line drawn due east from the eastern extremity 
of the townland boundary between Mauravarty and 
Lurgaclay. 


Kerry 


Francis H. Downing, 
Esq., Killarney. 


9 June, 1848. 


3a. 2rt. 28p. on so much of the shore or strand between 
high and lowest water-mark of spring tides as is 
contained in the townland of Dauros, commencinn- at 
Dauros Point and running south-easterly along a 
rugged shore for about 730 feet, and terminating at 
a point where the shore takes a due easterly direction. 



No. 11 F. 

Rivers in Ireland of 
which the Mouths 
have been defined 
by the Commis- 
sioners of Irish 
Fisheries, pursuant 
to ss. 22 and 27 of 
5 and 6 Vie. c. 106, 
and s. 9 of 8 and 9 
Vic. c. 108. 



No. 11 F. 



Rivers in Ireland of which the Mouths have been defined by the Commissioners of Irish 
Fisheries, pursuant to the 22nd and the 27th sections of the 5th and 6th Vic., c. 106, and the 
9th section of the 8th and 9th Vic., c. 108. 



No. 


River. 


County. 


When Defined, j 


Mouth. 


1 


Owenavurragh 


Wexford . 


17 Sept., 1842 | 


The space between the eastern extremities of the piers 
at the entrance of Courtown Harbour. 


2 


Lififey 


Dublin 


24 Feb., 1843 


Formed by a line drawn from the eastern extremity of 
the North Wall (being in continuation of the face 
of the wall in front of the Lighthouse) to the Long 
Wall, Ringsend, at the premises of the Ballast 
Board. 




L»me. . . 


Kerry . . 


20 April, 1843 1 


At Laushanagh, in the townland of Calinafercy West. 


4 


Foyle . 


Londonderry 


26 July, 1843 ! 


The space between Culmore Fort and the north- 
western angle of Culkeeran h House. 


5 






8 Aug., 1843 


Formed by a line drawn in the direction of the dome 
of Downhill House from the western extremity of 
the Rabbit Warren in East Crossreagh to the Rabbit 
Warren of Bally woolen. 




Delphi or Bun- 
dorragha. 


Mayo . . 


1 Feb., 1844 


Between the pier of Bundonagha and the rock of 
Pullavale. 




Curraan . 


Kerry . 




Between the southern point of the townland of Water- 
ville and ’the north-eastern point of the townland of 




Strive Nore and 
Barrow. 


Waterford 

and 

Wexford. 


8 Feb., 1844 


Between the Magazine Tower, near the north-east 
point of Passage East, and the point due south of 
Ballyhack Church. 




Blackwater, 

Kenmare. 




7 May, 1844 


Between the rock known as the “ Outer Fishing Rock,” 
in the townland of Derreenafoyle, and the nearest 
point on the east side of the river in the townland of 
Dromore Demesne. 






” 


23 Jan., 1845 


Between the Ferry-house, in the townland of Emlasli- 
namuck, and the nearest point of the Murreagh 
sandbank. 




Roughty, or 
Kenmare. 


” 


" 


Between the meeting point of the townland of Gur- 
tugass and Killowen and the nearest point of the 
Marsh in Gurtalinnv North. 




Cloonee . 


” 


” 


Between the north point of Arday Strand and Leillaun, 




Owetishagh . 






Between the north-west corner of the Quay Buildings 
and the eastern point of the Rock called Carrickana- 
farnogue. 
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Rivers in Ireland of which the Mouths have been defined, &c. — continued. 





River. 


County. 


When Defined. 


Mouth. 


14 


Croanshagh . 


Kerry . 


23 Jan., 1S45 


Between the northern point of Carrig-a-Cappul Rock 
and Reenkillia Point, townland of Reenkillia. 




Sheen . . 




” 


Between the eastern point of Old Kenmare Church 
and the western gate of John Lane’s house, in the 
townland of Gurtalinny North. 




0 wend u IF or 
Ballycroy. 


Mayo . 


” 


Between Gubbannduff, in the townland of Aughness 


17 


Errive or Ass . 


” 


15 May, 1846 


At the great rock in the townland of Strahatloe, about 
60 statute perches south of the Waterfall. 




GlenarifF . 


Antrim. 


22 May, 1846 


At a point in the townland of Foriff, about 67 yards on 
the down-stream side of the bridge at “ Waterfoot,” 
in the parish of Layo and barony of Lower 
Glenarm. 




GlengarritF . 


Cork . 


31 Mar., 1848 


At the Fall below Cromwell’s Bridge, near the junction 
of the townland boundaries of Cappyanghna, Mon- 
teensudder, and Shrone. 




Adrigole . 






At a point 442 yards (be the same more or less), on the 
down-stream side of the bridge at Adrigole, defined 
by a straight line drawn from the southern side of 
the Church, in the townland of Adrigole, to the 
southern side of the Roman Catholic Chapel in 
the townland of Drumgarvan. 



Appendix. 

NoTITf. 

Rivers in Ireland of 
which the Mouths 
have been defined 
by the Commis- 
sioners of Irish 
Fisheries, pursuant 
to ss. 22 and 27 of 
5 and G Vic. c. 106, 
and s. 9 of 8 and 9 
Vic. c. 108. 



A Return of the Number of Vessels and Amount of Tonnage that have anchored in Kings- A Return of the 

town Harbour during the year 1847. Her Majesty’s Steam Packets, Contract Packets, Number of Vessels 

and Yachts excepted. and Amount of 


— 


Number 
of Vessels. 


, . Anchored in Kmgs- 

Numberof town Harbour 

ons ‘ during the Year 


To and from the Port of Dublin, waiting wind or tide j steamers 6886 ' 5 ' ' 

From English, Irish, Scotch, and Foreign ports, to Irish ports .... 
, , English, Scotch, and Foreign ports, to English and Scotch ports . 

,, Irish ports, to English, Scotch, and Foreign ports 

, , English and Scotch ports to Foreign ports 

For Orders 

Men-of-War and Cruizers 

To Kingstown .... 

Grand Total 


950 

173 

309 

194 

138 

85 

13 

16 

206 : 


114,499 l84/ ‘ 

48,906 
22,145 
18,183 
7,427 
13,538 
2,182 

23,071 


2,084 1 


249,951 
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No. 1 P. 

Piers and Harbours, 
9 Vic. cap. 3. 
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No. 2 P. 



Appendix. 



A Schedule of Piers and Harbours under the Act. 10 and 1 1 Viet., c. 75, for which all the 
Preliminary Proceedings are not yet completed. 





County. 


Name of Work. 


Estimate. 










£. S. d. 






Kerry . 


Blackwater . 


900 0 0 








Greenane 


300 0 0 






Wexford . 


Duncannon . 


6,000 0 0 






Down . 


Ballywalter . 


4,500 0 0 






Waterford. 


Ballynagoul . 


1,S00 0 0 






Antrim 


Cushendall . 


5,000 0 0 






Wexford . 


Kilmore . 


6,000 0 0 





No. 2 P. 

A Schedule of Piers 
and Harbours, 
under the Act 10 
and 11 Vic., c 75, 
for which all the 
Preliminary Pro- 
ceedings are not yet 
completed. 



No. 3 P. 



No. 3 P. 



Piers and Harbours. 

Number of Artificers and Labourers who have been employed daily each month, for the 
year ending 31st December, 1847. 



Month. 


Number. 


Month. 


Number. 


January . 


28 


July .... 


1106 


February 


265 


August . 


1057 


March . 


372 


September . 


1065 


April 


492 


October . 


1207 


May .... 


536 


November . 


940 


June . . . 


705 


December . 


749 



Number of 
Artificers and 
Labourers who 
have been employed 
daily, each month, 
for the Year ending 
31st December, 
1347. 
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PUBLIC WORKS (IRELAND). 



APPENDIX A. 



LAND IMPROVEMENT. 

PLANS. 

No. 1. Mr. Welland’s Plan of the Lands of Moneycusker. 

2. Mr. Trench s Plan of the Lands of Graigueard and Levally. 

3. Progress Plan of Slademore. 
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16* Report of Public WorknArdand . 



JfU. 

3 &. 10 . VIC. CAP. 32 . 

‘ COUNTY OF CORK. 




Copied' /rent the- Ordnanwe. Map Sheet- JVPSZ, 
Ulan of the proposed.' dracruufe 
on. the- 

lands of Money cas Jeer: 



REFERENCE. 

Genera? Area, 
of Property 

Parity to be drained 
and suhsoited 

SbvtaUdge &■ Ce.lMa laidan . . 

■ . ' •? />. ?:s. 



land to be- drained, 
b Surface, burned. 

Jdar Prices tdr/nsd b 
OUt Fences removed 
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lSPBeportpf Puttie Hb/ix. inland 




9 &, 10 VIC. CAP. 32. 

QUEERS COUNTY. 



Copied f/'vm. Ordnajice Sheet A r °34-. 
jlTlan, of tJie proposed drainage 

la/ ids of Graze/ura/d hleraEf, 
Property of j/tJCMyeraZefEyr. 

tiii/tanz Viua/i Trmc/o. 
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A Ik 



//&.'* If 'fieri of Public Wortcn- hr/ find . 







PLAN OF WORKS IN PROGRESS. 



INDEX . 

A . Main. drain. - dark blur 

B. Thereugh. drainage- hghl blue with red. lines and arrows to .dim- fall. 

(< . Land gravelled clayed, or limed. - diti-lt blue.. 

I). Land ."duelled or cleared of denes - it /lew. 

E . land drained and subsoUed -jelhnr with red. lines and arrows to shew fall. 

K . farm dead fenced - yellow with b/ae/t lines to sheer fences 

G . Hew fenee - b/ae/t line 

II. Old fence levelled -black line crossed.. 

i . Irrigation - grten 



.1. Bounds rl property - yellow. 



SCALE, SIX INCHES TO ONE STATUTE MILE. 




Printed image digitised by the University of Southampton Library Digitisation Unit 




PUBLIC WORKS (IRELAND), 



APPENDIX B. 



BUILDINGS. 



PLANS AND ELEVATIONS. 



|No. 1. Elevation of East Fane (principal Front) 

2. Ground Plan .... 

3. First Story .... 

4. Front Elevation 

5. Ground Plan .... 

6. Plan of Upper Floor . 

7. Elevation of North (principal) Front 

8. Ground Plan 

9. Plan of First Floor 

10. Elevation of West (principal) Front 

11. Ground Floor .... 

12. Plan of Upper Floor . 

13. Elevation of Principal Front 

14. .Ground Plan . 

15. Plan of Upper Floor . 

j 16. Elevation of Principal Front 

17. Ground Plan .... 



Maynooth College. 



Belfast College. 



Cork College. 



Galway College. 



Central Criminal 
Lunatic Asylum, 
Dundrum. 



Cork District 
Lunatic Asylum. 
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PATRICKS COLLEGE. MAYNOOTH 
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16* Report (/'Public Works^lrelcmd, . 







v s Lanyoro, Arch t 





QUEENS COLLEGE, BELFAST 




HH 








Iti' h licpmi of Public- WorksL. IreLmd . 
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PUBLIC WORKS (IRELAND). 



APPENDIX R. 

RELIEF. 

MAPS. 

No. 1. Map of Ireland, exhibiting the proportionate numbers relieved in each 
County. 

2. Map of Ireland, exhibiting the positions of the Depots for Implements. 



Printe 
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16* Report oj' Public Work X-In land . 




333 


hmmch 


4-1640 


esso 


iamtonderpy ... 


mo. 


2843 


J.ongfbrtl 


ism 


m-m 


Louth. 




02300 


Mayo. 


64483 






16623 


2/S61 


Monaghan 


1686 


.142 


Quoen/s County 


8S81 


1390 


Roscommon 


24942 


ms 


Sligo . 


24004 


mso 


Tipperary 


S388S 


36129 


lyrvn -c . 


4289 






I39JS 




Westmeath' 


9168 


msi 


IVeMbrcL. . . . 


20631 


■/.m 


i Vicki my . . . 


6618 



1 R ELAN D 

EXHIB 1TIKG 

\i Number of Persons employed 

IN THE SEVERAL COUNTIES, 
during 

HE RELIEF OPERATIONS 

OF 

1846 _ 1847 , 

and 

the proportion/ which/ the number 

tn EACH COUNTY 



To its Total Tbpulatwi. 



Counties tUnote the Rr. Cottage 
iTlht whcle population onphytd, 
Ows,- hi the Table shew Out actual 
rnanbrrs m 0* March,. 



Dublin, 

Cahvny 

hitelare . 
JijZ/Jtenny. 
King's County. 
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K.2. 



itlap 

oi 

IRELAND, 

e-rJul/tUntf the pasthms 
ol' the 

j DEPOTS OF 

belonging to 

COMMISSIONERS OF PU 
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